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Case  File  No.:  98.635E 
Bryant  Square  Project 
Assessor's  Block/Lot  - 
4080/7, 11, 12, 13,  and  14 


SAN  FRANCISCO 
PLANNING  COMMISSION 
MOTION  NO.  15008 


ADOPTING  FINDINGS  RELATED  TO  THE  CERTIFICATION  OF  A  FINAL  ENVIRONMENTAL 
IMPACT  REPORT  FOR  THE  PROPOSED  BRYANT  SQUARE  PROJECT  (2101  AND  2125-65 
BRYANT  STREET,  700,  720,  AND  750  YORK  STREET,  2717  19TH  STREET)  LOCATED  ON 
ASSESSOR'S  BLOCK  4080,  LOTS  7, 11, 12, 13,  AND  14,  BETWEEN  19TH  AND  20TH  STREETS. 

MOVED,  That  the  San  Francisco  Planning  Commission  (hereinafter  "Commission")  hereby 
CERTIFIES  the  Final  Environmental  Impact  Report  identified  as  Case  File  No.  98.635E  (hereinafter 
"Project")  based  upon  the  following  findings: 

1)  The  City  and  County  of  San  Francisco,  acting  through  the  Department  of  Planning  (hereinafter 
"Department")  fulfilled  all  procedural  requirements  of  the  California  Environmental  Quality  Act  (Cal.  Pub. 
Res.  Code  Section  21000  et  sea,.,  hereinafter  "CEQA"),  the  State  CEQA  Guidelines  (Cal.  Admin.  Code  Title 
14,  Section  15000  et-  sea..,  (hereinafter  "CEQA  Guidelines")  and  Chapter  31  of  the  San  Francisco 
Administrative  Code  (hereinafter  "Chapter  31"). 

a.  The  Department  determined  that  an  EIR  was  required  and  provided  public  notice  of  that 
determination  by  publication  in  a  newspaper  of  general  circulation  on  September  4, 1999. 

b.  On  November  20,  1999,  the  Department  published  the  Draft  Environmental  Impact  Report 
(hereinafter  "DEIR")  and  provided  public  notice  in  a  newspaper  of  general  circulation  of  the  availability  of 
the  DEIR  for  public  review  and  comment  and  of  the  date  and  time  of  the  public  hearing  on  the  DEIR  by  the 
San  Francisco  Planning  Commission  on  Thursday,  January  6,  2000.  This  notice  was  mailed  to  the 
Department's  list  of  persons  requesting  such  notice. 

c.  Notices  of  availability  of  the  DEIR  and  of  the  date  and  time  of  the  public  hearings  were  posted 
near  the  project  site  by  Department  staff  on  November  22, 1999. 

d.  On  November  20,  1999,  copies  of  the  DEIR  were  mailed  or  otherwise  delivered  to  a  list  of 
persons  requesting  it,  to  those  noted  on  the  distribution  list  in  the  DEIR,  to  adjacent  property  owners,  and  to 
government  agencies. 
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2)  The  Commission  held  a  duly  advertised  public  hearing  on  said  DEIR  on  January  6,  2000  at  which 
opportunity  for  public  comment  was  given,  and  public  comment  was  received  on  the  DEIR.  The  period  for 
acceptance  of  written  comments  ended  on  January  6, 2000. 

3)  The  Department  prepared  responses  to  comments  on  environmental  issues  received  at  the  public 
hearings  and  in  writing  during  the  30-day  public  review  period  for  the  DEIR,  prepared  revisions  to  the  text 
of  the  DEIR  in  response  to  comments  received  or  based  on  additional  information  that  became  available  during 
the  public  review  period,  and  corrected  errors  in  the  DEIR.  This  material  was  presented  in  a  "Draft  Summary 
of  Comments  and  Responses,"  published  on  February  28, 2000,  which  was  distributed  to  the  Commission  and 
to  all  parties  who  commented  on  the  DEIR,  and  was  available  to  others  upon  request  at  Department  offices. 

4)  A  Final  Environmental  Impact  Report  (hereinafter  "FEIR")  has  been  prepared  by  the  Department, 
consisting  of  the  DEIR,  any  comments  received  during  the  review  process,  any  additional  information  that 
became  available,  and  the  Summary  of  Comments  and  Responses,  all  as  required  by  law. 

5)  Project  Environmental  Impact  Report  files  have  been  made  available  for  review  by  the  Commission  and 
the  public.  These  files  are  available  for  public  review  at  the  Planning  Department  offices,  and  are  part  of  the 
record  before  the  Commission. 

6)  On  March  9, 2000,  the  Commission  reviewed  and  considered  the  FEIR  and  found  that  the  contents  of 
said  report  and  the  procedures  through  which  the  FEIR  was  prepared,  publicized,  and  reviewed  comply  with 
the  provisions  of  CEQA,  the  CEQA  Guidelines,  and  Chapter  31  of  the  San  Francisco  Administrative  Code. 

7)  The  Commission  hereby  does  find  that  the  FEIR  concerning  Case  File  No.  98.635E  reflects  the 
independent  judgment  of  the  City  and  County  of  San  Francisco;  is  adequate,  accurate  and  objective;  and  that 
the  Summary  of  Comments  and  Responses  contains  no  significant  revisions  to  the  DEIR;  and  hereby  does 
CERTIFY  THE  COMPLETION  of  said  FEIR  in  compliance  with  CEQA  and  the  CEQA  Guidelines. 

8)  The  Commission,  in  certifying  the  completion  of  said  FEIR,  hereby  does  find  that  the  Project  described 
in  the  Environmental  Impact  Report  with  the  incorporation  of  the  mitigation  measures  described  in  the  Initial 
Study  and  FEIR  will  not  have  any  significant  unavoidable  environmental  impacts. 
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I  hereby  certify  that  the  foregoing  Motion  was  ADOPTED  by  the  City  Planning  Commission  at  its 
regular  meeting  of  March  9,  2000. 

Linda  Avery 
Commission  Secretary 


MOTION  NO.:  15008 
VOTE:  +6  -0 
ABSENT:  MARTIN 
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1.0 

SUMMARY 


1.1  PROJECT  DESCRIPTION 

The  proposed  development  is  a  project  by  SKS  Investments,  LLC,  a  private  project  sponsor,  to 
renovate  two  existing  structures,  demolish  three  on-site  structures,  and  construct  a  project  with 
about  152,600  gross  square  feet  of  office,  about  9,550  gross  square  feet  of  retail,  and  about  4,700 
square  feet  of  light  industrial  space.  The  project  sponsor  owns  the  majority  of  the  project  block. 

The  project  site  consists  of  most  of  an  entire  city  block,  bounded  by  19th,  York,  20th,  and  Bryant 
Streets.  The  project  site  is  about  four  blocks  northwest  of  San  Francisco  General  Hospital,  about 
3/4  mile  north  of  Cesar  Chavez  Street,  and  less  than  one  mile  southeast  of  the  16th  and  Mission 
BART  Station.  The  project  site  is  in  two  Use  Districts:  M-l  (Light  Industrial)  and  C-M  (Heavy 
Commercial),  and  is  in  a  65 -B  Height  and  Bulk  District. 

The  approximate  80,800  square-foot  project  block  is  currently  used  for  light  industry 
including  light  manufacturing,  offices,  arts-related  activities  and  studios,  import  offices, 
recently  completed  live/work  units,  and  vacant  land  (Assessor's  Block  4080,  Lots  7,  11,  12, 
13,  14). 

The  proposed  approximate  166,815  gross  square  foot1  project  would  include  construction/ 
renovation  of  about  152,600  gross  square  feet  of  office,  about  9,550  gross  square  feet  of  retail, 
and  about  4,700  square  feet  of  light  industrial  after  demolishing  about  34,000  square  feet  of 
offices,  light  industrial,  and  arts-related  activities.  The  project  would  require  Planning 
Commission  approval  of  a  Planned  Unit  Development  (Planning  Code  Section  304)  in 
accordance  with  provisions  for  Conditional  Use  authorizations  (Planning  Code  Section  303) 
for  the  entire  site,  including  those  portions  not  subject  to  change  under  the  project.  A  parking 
shortfall  will  be  addressed  as  either  a  modification  considered  through  the  Planned  Unit 
Development  (PUD)  process  or  as  a  parking  variance.  The  office  component  of  the  project 


Gross  floor  area  is  the  area  of  the  building  applicable  to  floor  area  ratio  (FAR)  calculations.  Gross  floor  area 
excludes  certain  portions  of  the  building,  such  as  accessory  parking  and  loading  space,  and  mechanical  and 
building  storage  space. 
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would  be  subject  to  various  applicable  sections  of  the  San  Francisco  Planning  Code  including 
Sections  313,  314,  321,  and  322. 

The  project  could  potentially  contain  multi-media  uses.  The  characteristics  of  multi-media 
uses  are  similar  to  office  uses  except  the  square  footage  per  employee  is  greater  than  with  an 
office  use;  fewer  employees  would  generate  fewer  person  trips.  If  the  proposed  use  in  not 
determined  to  be  a  general  office  use,  then  the  project  would  not  be  subject  to  the  various 
requirements  of  the  Planning  Code  imposed  on  office  projects.  For  a  conservative  analysis, 
this  EIR  considers  all  offices  in  the  proposed  project  to  be  general  office  uses. 

The  three  buildings  that  would  be  demolished  as  part  of  the  project  include: 

1.  An  existing  25,550  square-foot  wood-frame  building  at  2125  Bryant  Street  that  is  used  for 
offices,  light  manufacturing,  arts-related  activities  and  studios,  and  storage; 

2.  An  existing  7,500  square-foot  metal  shed  at  2850  -  20th  Street  (behind  2125  Bryant  Street) 
that  was  formerly  used  (1999)  for  automobile  repair,  furniture  rermishing  and  storage, 
office  use,  and  construction  materials  storage;  and 

3.  A  1,200  square-foot  vacant  wood-frame  building  at  700  York  Street  (the  corner  of  19th 
Street  and  York  Street). 

A  landscaped  courtyard  in  the  interior  of  the  block  would  provide  a  common  amenity  to  the 
proposed  uses  and  public  access  from  19th  and  20th  Streets  during  the  day.  This  area  is 
currently  used  as  a  surface  parking  lot  and  outdoor  materials  storage  area. 

Buildings  that  would  be  renovated  or  constructed  as  part  of  the  project  include: 

A.  2101  Bryant  Street,  an  existing  approximate  24,000  square-foot  building  on  the  comer  of 
Bryant  and  19th  Streets  would  be  seismically  upgraded  and  renovated  from  light 
manufacturing  and  arts-related  activities  to  offices.  A  new  partial  fourth  floor  containing 
about  6,000  square  feet  would  be  added  to  the  top.  This  building  received  a  "4S"  rating 
in  the  1990  City  of  San  Francisco  Unreinforced  Masonry  Building  Survey.  A  "4S" 
rating  means  the  building  may  become  eligible  for  the  National  Register  of  Historic 
Places  after  additional  research  and  evaluation. 
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B.  2717-19  Street,  an  approximate  4,700  square  foot  building  which  is  used  as  a  coffee 
roastery  and  commercial  bakery,  would  not  be  improved  or  altered  as  part  of  the  project. 

C.  700  York  Street  (at  the  corner  of  York  and  19th  Streets),  a  new  two-story  building 
containing  about  2,050  square  feet  of  retail  and  2,050  square  feet  offices  that  would  be 
constructed  after  demolishing  a  vacant  1 ,200  gross  square-foot  wooden  building. 

D.  2830  -  20th  Street,  a  concrete-framed  building  abutting  720  York  Street,  which  has  5,990 
square  feet  of  office  work-only  units,  would  include  a  seismic  upgrade  renovation  only. 
No  change  of  use  is  anticipated  and  no  new  area  is  planned  for  this  building. 

E.  2125  Bryant  Street,  a  new  approximate  122,050  square-foot  office  building  five-floors  tall 
would  be  constructed  after  demolishing  the  existing  wood-frame  structure  at  2125  Bryant 
Street  and  the  metal  shed  behind  it  at  2850  -  20th  Street.  About  114,550  square  feet  of 
office  and  about  7,500  square  feet  of  retail  space  would  be  included.  Two  subsurface 
levels  would  be  excavated  under  this  building  and  the  adjacent  courtyard  for  an 
underground  parking  garage  containing  203  independently-accessible  and  301  valet-assist 
parking  stalls  in  about  61,850  square  feet  of  space.  About  33,000  to  38,500  square  feet  of 
surface  area  would  be  excavated  to  a  depth  of  about  21  feet,  resulting  in  about  27,770 
cubic  yards  of  excavated  soil. 

1.2  MAIN  ENVIRONMENTAL  EFFECTS 

Zoning  and  Land  Use  Effects 

Above  50  feet,  the  proposed  building  on  the  corner  of  20th  and  Bryant  Streets  (2125  Bryant 
Street)  would  measure  about  202  feet  in  length  and  about  217  feet  in  the  diagonal  direction, 
which  is  greater  than  the  allowable  110  feet  in  length  and  the  125  feet  in  the  diagonal 
dimension.  The  proposed  addition  to  the  building  on  the  corner  of  19th  and  Bryant  Streets 
(2101  Bryant  Street)  would  measure  about  138  feet  in  length  and  about  144  feet  in  the 
diagonal  direction.  Exceptions  to  the  bulk  limit  would  need  approval  under  Section  303  or 
304  of  the  San  Francisco  Planning  Code. 

The  proposed  project  would  change  the  project  site  from  light  industry  including  light 
manufacturing  and  automobile  repair,  offices,  arts-related  activities  and  studios,  import 
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offices,  live/work  units2,  and  vacant  land  to  offices  and  retail  uses.  Existing  live/work  units 
would  remain  as  would  about  4,700  square  feet  of  light  industrial  space. 

Visual  Quality  Effects 

The  three-story  brick  building  on  the  corner  of  Bryant  and  19th  Streets  (2101  Bryant  Street) 
would  be  seismically  upgraded  and  renovated.  A  new  partial  fourth  floor  containing  about 
6,000  square  feet  would  be  added  to  the  top  of  the  building.  A  relatively  small  portion  of  the 
addition  would  be  visible  along  the  Bryant  Street  frontage  due  to  building  setbacks  and  an 
existing  parapet,  while  about  5  vertical  feet  of  the  addition  would  be  visible  along  the  19th 
Street  frontage.  The  addition  would  be  set  back  from  the  street  fronts  and  would  occupy 
about  75  percent  of  the  existing  building  footprint. 

The  wood-sided  storage  building  at  the  corner  of  19th  and  York  Streets  would  be  demolished 
and  replaced  with  a  two-story  building,  resulting  in  little  noticeable  visual  change  to  the  area. 
Both  the  existing  2125  Bryant  Street  building  and  the  metal  corrugated  building  behind  it 
(2850  20th  Street)  would  be  demolished.  The  proposed  new  building  to  replace  these  two 
buildings  would  be  compatible  with  the  scale,  form,  and  fenestration  pattern  of  the  adjacent 
historic  building  at  2101  Bryant  Street.  Other  buildings  on  the  project  block  would  not  be 
noticeably  changed,  and  changes  to  the  visual  character  of  the  buildings  on  site  would  not 
change  the  visual  character  of  the  surrounding  area. 

The  five-story  Bryant  Square  project  would  be  taller  than  other  structures  in  the  area.  The 
project  would  result  in  visual  changes,  and  would  alter  views  of  the  project  site  from  vantage 
points  in  the  surrounding  area.  The  project  would  not,  however,  substantially  alter  scenic 
views  of  the  Bay  or  view  corridors  enjoyed  from  public  areas. 

The  project  would  not  result  in  shadow  effect  on  any  public  park  or  open  space  in  the  project 
vicinity. 


The  San  Francisco  Planning  Department  does  not  have  a  record  that  indicates  these  live/work  units  were 
legally  occupied. 
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Historic  Structures 

For  purposes  of  this  analysis  only  the  building  at  2101  Bryant  Street  is  "deemed  significant" 
pursuant  to  CEQA  Section  21084.1.  Alterations  to  this  building  proposed  as  part  of  the 
project  would  not  alter  those  attributes  that  contribute  to  the  building's  significance,  and  the 
project  sponsor  has  agreed  to  ensure  that  alterations  are  consistent  with  the  Secretary  of  the 
Interior  Standards.  For  these  reasons,  the  project  would  not  have  a  significant  adverse  impact 
under  CEQA  on  historic  architectural  resources. 

Transportation 

Under  the  Existing  Plus  Project  condition,  the  level  of  service  at  each  of  the  study 
intersections,  except  at  20th  and  Bryant  Streets,  would  remain  the  same  as  under  the  Existing 
Condition.  At  20th  and  Bryant  Streets,  the  eastern  approach  to  the  unsignalized  intersection 
would  change  from  LOS  A  to  LOS  B  as  traffic  volumes  associated  with  the  project  increase. 
At  the  23rd  Street  and  Potrero  Avenue  intersection,  vehicles  would  experience  an  increase  of 
about  5.0  seconds  of  average  delay.  The  intersection  would  continue  to  operate  at  LOS  F. 
Other  intersections  in  the  project  area  would  experience  less  than  a  one  second  increase  in 
average  delay.  Implementation  of  the  Bryant  Square  project  would  not  result  in  significant 
traffic  impacts,  as  no  degradation  of  service  levels  to  unacceptable  levels  would  occur. 

Under  the  future  Cumulative  2010  conditions,  the  increase  in  average  delays  experienced  by 
drivers  at  the  23rd  Street  and  Potrero  Avenue  intersection  would  increase,  resulting  in 
significant  traffic  impacts.  The  Bryant  Square  contribution  of  10  percent  of  total  traffic 
growth  would  be  contributory  to  the  significant  impacts  at  this  intersection.  These  significant 
effects  could  be  mitigated  to  a  less-than-significant  level  with  signal  timing  changes. 

The  transit  trips  would  use  the  seven  MUNI  lines  serving  the  project  area.  Based  on  the  p.m. 
peak  hour  Maximum  Load  Point  capacity  analysis  completed  for  the  Existing  Condition, 
adequate  capacity  exists  to  serve  the  project-generated  transit  trips.  No  significant  transit 
impacts  would  occur  as  a  result  of  the  implementation  of  the  proposed  Bryant  Square  project. 
When  compared  to  the  estimated  309  space  parking  demand,  the  301  total  parking  spaces  (203 
independently  accessible,  expanded  to  301  through  on-site  valet-assisted  parking)  provided 
for  the  Bryant  Square  project  would  result  in  a  24-space  shortfall.  This  accounts  for  an 
allocation  of  16  parking  spaces  to  the  720  York  Street  live/work  project.  When  comparing 
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this  parking  demand  to  the  203  independently  accessible  spaces,  a  122-space  shortfall  would 
result  (accounting  for  allocation  of  16  parking  spaces  to  the  720  York  Street  project.)  The 
result  of  the  parking  shortfall  associated  with  the  development  of  the  proposed  project  would 
be  increasing  competition  for  limited  on-street  parking,  which  is  currently  near  or  exceeding 
capacity. 

The  project  would  generate  a  total  of  seven  p.m.  peak  hour  trips  using  "other"  modes  of 
travel,  including  bicycle.  The  relatively  small  number  of  bicyclists  projected  to  be  traveling  to 
and  from  the  site  would  not  result  in  a  significant  impact  on  the  bicycle  network  or  street 
system.  The  Bryant  Square  project  would  not  result  in  a  degradation  of  pedestrian  service 
levels  nor  would  the  pedestrian  flows  be  impeded. 

The  loading  demand,  estimated  at  two  spaces  during  an  average  or  peak  hour,  would  at  times 
exceed  the  proposed  supply  of  one  space.  The  combined  loading  and  pedestrian  alley  off  of 
19th  Street  provides  adequate  depth  to  accommodate  an  additional  service  vehicle  off-street  on 
the  occasions  when  two  vehicles  are  serving  the  site  at  one  time.  Conflicts  with  pedestrians 
could  arise  if  more  than  two  vehicles  are  parked  in  the  alley  and  the  first  vehicle  must 
maneuver  into  the  pedestrian  walkway  to  leave  the  alley. 

The  majority  of  staging  for  the  project  would  occur  along  Bryant  Street.  A  pedestrian 
barricade  would  be  constructed  along  the  Bryant  Street  frontage  and  also  along  the  20th  Street 
side  of  the  project.  The  barricade  would  interfere  with  the  existing  Muni  bus  stop  located  in 
front  of  the  project  on  Bryant  Street  at  19th  Street  and  the  bus  stop  would  need  to  be 
temporarily  relocated.  Along  Bryant  Street,  the  existing  parking  lane  would  be  used  for  the 
pedestrian  walkway.  Concrete  pumping  and  deliveries  would  occur  on-site  whenever 
possible,  but  may  require  short-term  blockage  of  the  northbound  travel  lane  on  Bryant  Street. 

In  summary,  the  project  would  not  result  in  any  significant  transportation  effects  that  could 
not  be  mitigated  if  the  project  was  implemented. 
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Growth  Inducing  Effects 

The  proposed  project  would  have  no  discernible  effect  on  the  growth  or  concentration  of 
population  in  the  neighborhood,  city  or  region,  although  it  would  incrementally  increase  area 
employment  and  the  number  of  visitors  to  the  project  site.  This  project  would  contribute  to 
additional  displacement  of  relatively  small  businesses  including  arts-related  activities. 

1.3  MITIGATION  MEASURES 

Mitigation  Measures  Proposed  as  Part  of  the  Project 

Mitigation  measures  preceded  by  an  asterisk  (*)  are  from  the  Initial  Study  (see  Appendix  A). 
A.      Construction  Noise  Impacts 

A.l  The  project  sponsor  shall  require  that  the  contractors'  equipment  and  trucks  used  for 
project  construction  utilize  the  best  available  noise  control  techniques  (e.g.,  improved 
exhaust  mufflers,  equipment  redesign,  use  of  intake  silencers,  ducts,  engine 
enclosures,  and  acoustically  attenuating  shields  or  shrouds)  in  order  to  minimize 
construction  noise  impacts.  Prior  to  project  construction,  the  project  sponsor  shall 
require  all  construction  equipment  used  by  the  contractor(s)  (except  for  impact  tools, 
pavement  breakers  and  jackhammers)  to  be  tested  as  part  of  the  environmental 
compliance  monitoring  program  for  enforcement  of  mitigation  measures  to  ensure  that 
equipment  noise  does  not  exceed  80  dBA  at  50  feet. 

A.2  Stationary  noise  sources  shall  be  located  as  far  from  adjacent  offices  as  possible.  If 
they  must  be  located  near  existing  offices,  they  shall  also  be  enclosed  within 
temporary  sheds.  (This  measure  would  not  be  necessary  because  no  existing  offices 
are  located  adjacent  project  site.) 

A.3  The  project  sponsor  shall  require  the  contractor(s)  to  use  hydraulically  or  electrically 
powered  impact  tools  (e.g.,  jackhammers,  pavement  breakers,  and  rock  drills) 
wherever  possible  to  avoid  noise  associated  with  compressed  air  exhaust  from 
pneumatically-powered  tools.  However,  where  use  of  pneumatically  powered  tools  is 
unavoidable,  an  exhaust  muffler  on  the  compressed  air  exhaust  would  be  used;  this 
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muffler  can  lower  noise  levels  from  the  exhaust  by  up  to  about  10  dBA.  External 
jackets  on  the  tools  themselves  would  be  used  where  feasible,  and  this  could  achieve  a 
reduction  of  5  dBA. 

B.      *Construction  Truck  Noise 

B.  l      The  project  sponsor  shall  require  that  the  contractor(s)  haul  and  delivery  routes  avoid 

residential  streets  wherever  possible. 

C.  *Construction  Air  Quality 

C.l  The  project  sponsor  shall  require  the  contractor(s)  to  spray  the  project  site  with  water 
during  demolition,  excavation,  and  construction  activities;  spray  unpaved  construction 
areas  with  water  at  least  twice  per  day;  cover  stockpiles  of  soil,  sand,  and  other 
material;  cover  trucks  hauling  debris,  soil,  sand  or  other  such  material;  and  sweep 
surrounding  streets  during  demolition,  excavation,  and  construction  at  least  once  per 
day  to  reduce  particulate  emissions. 

Ordinance  175-91,  passed  by  the  Board  of  Supervisors  on  May  6,  1991,  requires  that 
non-potable  water  be  used  for  dust  control  activities.  Therefore,  the  project  sponsor 
shall  require  that  the  contractors  obtain  reclaimed  water  from  the  Clean  Water 
Program  for  this  purpose. 

C.  2     The  project  sponsor  shall  require  the  project  contractors  to  maintain  and  operate 

construction  equipment  so  as  to  minimize  exhaust  emissions  of  particulates  and  other 
pollutants,  by  such  means  as  a  prohibition  on  idling  motors  when  equipment  is  not  in 
use  or  when  trucks  are  waiting  in  queues,  and  implementation  of  specific  maintenance 
programs  to  reduce  emissions  from  equipment  that  would  be  in  frequent  use  for  much 
of  the  construction  period. 

D.  ^Hazardous  Materials 

D.l  In  compliance  with  applicable  federal  Occupational  Safety  and  Health  Administration 
(OSHA)  and  Cal/OSHA  regulations,  the  project  sponsor  would  require  the 
construction  contractor  to  prepare  a  site-specific  Safety  and  Health  Plan  (SHP).  The 
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plan  would  be  reviewed  by  the  San  Francisco  Department  of  Public  Health  prior  to 
construction.  The  Safety  and  Health  Plan  would  include  provisions  for  responding  to 
unknown  site  conditions  that  could  be  encountered  during  construction. 

E.  *Archaeology 

E.l  Given  the  location  and  depth  of  excavation  proposed,  and  the  likelihood  that 
archaeological  resources  would  be  encountered  on  the  project  site,  the  project  sponsor 
has  agreed  to  retain  the  services  of  an  archaeologist.  The  archaeologist  would  carry 
out  a  pre-excavation  testing  program  to  better  determine  the  probability  of  finding 
cultural  and  historical  remains.  The  testing  program  would  use  a  series  of  mechanical, 
exploratory  borings  or  trenches  and/or  other  testing  methods  determined  by  the 
archaeologist  to  be  appropriate. 

If,  after  testing,  the  archaeologist  determines  that  no  further  investigations  or 
precautions  are  necessary  to  safeguard  potentially  significant  archaeological  resources, 
the  archaeologist  would  submit  a  written  report  to  the  Environmental  Review  Officer 
(ERO),  with  a  copy  to  the  project  sponsor.  If  the  archaeologist  determines  that  further 
investigations  or  precautions  are  necessary,  he/she  shall  consult  with  the  ERO  and 
they  shall  jointly  determine  what  additional  procedures  are  necessary  to  minimize 
potential  effects  on  archaeological  resources. 

These  additional  mitigation  measures  would  be  implemented  by  the  project  sponsor 
and  might  include  a  program  of  on-site  monitoring  of  all  site  excavation,  during  which 
the  archaeologist  would  record  observations  in  a  permanent  log.  The  monitoring 
program,  whether  or  not  there  are  finds  of  significance,  would  result  in  a  written  report 
to  be  submitted  first  and  directly  to  the  ERO,  with  a  copy  to  the  project  sponsor. 
During  the  monitoring  program,  the  project  sponsor  would  designate  one  individual  on 
site  as  his/her  representative.  This  representative  would  have  the  authority  to  suspend 
work  at  the  site  to  give  the  archaeologist  time  to  investigate  and  evaluate 
archaeological  resources  should  they  be  encountered. 

Should  evidence  of  cultural  resources  of  potential  significance  be  found  during  the 
monitoring  program,  the  archaeologist  would  immediately  notify  the  Environmental 
Review  Officer  (ERO),  and  the  project  sponsor  would  halt  any  activities  which  the 
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archaeologist  and  the  ERO  jointly  determine  could  damage  such  cultural  resources. 
Ground  disturbing  activities,  which  might  damage  cultural  resources,  would  be 
suspended  for  a  total  maximum  of  four  weeks  over  the  course  of  construction. 

After  notifying  the  ERO,  the  archaeologist  would  prepare  a  written  report  to  be 
submitted  first  and  directly  to  the  ERO,  with  a  copy  to  the  project  sponsor,  which 
would  contain  an  assessment  of  the  potential  significance  of  the  find  and 
recommendations  for  what  measures  should  be  implemented  to  minimize  potential 
effects  on  archaeological  resources.  Based  on  this  report,  the  ERO  would  recommend 
specific  additional  mitigation  measures  to  be  implemented  by  the  project  sponsor. 
These  additional  mitigation  measures  might  include  a  site  security  program,  additional 
on-site  investigations  by  the  archaeologist,  and/or  documentation,  preservation,  and 
recovery  of  cultural  material. 

Finally,  the  archaeologist  would  prepare  a  report  documenting  the  cultural  resources 
that  were  discovered,  an  evaluation  as  to  their  significance,  and  a  description  as  to  how 
any  archaeological  testing,  exploration  and/or  recovery  program  was  conducted. 

Copies  of  all  draft  reports  prepared  according  to  this  mitigation  measure  would  be  sent 
first  and  directly  to  the  ERO  for  review.  Following  approval  by  the  ERO,  copies  of 
the  final  report(s)  would  be  sent  by  the  archaeologist  directly  to  the  President  of  the 
Landmarks  Preservation  Advisory  Board  and  the  California  Archaeological  Site 
Survey  Northwest  Information  Center.  Three  copies  of  the  final  archaeology  report(s) 
shall  be  submitted  to  the  Office  of  Environmental  Review,  accompanied  by  copies  of 
the  transmittals  documenting  its  distribution  to  the  President  of  the  Landmarks 
Preservation  Advisory  Board  and  the  California  Archaeological  Site  Survey  Northwest 
Information  Center. 

F.  Transportation 

F.l  When  required  to  improve  operating  conditions  under  cumulative  conditions,  modify 
the  signal  timing  at  the  23rd  Street  and  Potrero  Avenue  intersection  to  give  additional 
green  time  to  southbound  through  and  left-turning  vehicles  during  the  p.m.  peak  hour. 
This  signal  adjustment  would  improve  traffic  flow  today  and  would  keep  delays 
expected  by  vehicles  in  2010  at  a  level  comparable  to  what  currently  exists  at  this 
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intersection.  Implementation  of  this  measure  would  be  the  responsibility  of  the 
Department  of  Parking  and  Traffic,  which  is  responsible  for  operating  conditions  on 
city  streets,  and  routinely  revises  signal  timing  as  necessary. 

F.2  To  ensure  that  construction  activities  would  not  impact  MUNI  bus  stops  or  routes  in 
the  area,  prior  to  construction,  the  project  sponsor  shall  coordinate  with  MUNI's  chief 
inspector. 

The  project  sponsor  and  construction  contractor(s)  shall  meet  with  the  Traffic 
Engineering  Division  of  the  Department  of  Parking  and  Traffic,  the  Fire  Department, 
MUNI,  and  the  Planning  Department  to  determine  feasible  traffic  measures  to  reduce 
traffic  congestion  and  pedestrian  circulation  impacts  during  construction  of  the 
proposed  project.  A  Construction  Traffic  Management  Plan  shall  be  submitted  to  the 
Department  of  Parking  and  Traffic  for  approval. 

1.4  ALTERNATIVES  TO  THE  PROPOSED  PROJECT 

CEQA  requires  an  analysis  of  a  reasonable  range  of  alternatives  that  would  reduce  or 
eliminate  significant  impacts  of  a  project.  Though  the  Bryant  Square  project  would  have  no 
significant  impacts,  a  no  project,  a  reduced  height,  an  all  industrial,  and  a  parking-compliant 
development  alternatives  have  been  included  in  this  analysis.  These  alternatives  would  avoid 
or  reduce  non-significant  impacts  related  to  historic  structures,  traffic,  and  other 
environmental  issues. 

No  Project  Alternative 

This  alternative  would  entail  no  immediate  change  to  the  project  site.  The  three  buildings 
planned  for  demolition  would  not  be  demolished,  buildings  planned  to  be  renovated  would 
not  be  renovated  or  added  on  to,  and  the  proposed  two  new  office/retail  buildings  and 
underground  garage  would  not  be  constructed. 

If  the  No  Project  Alternative  were  implemented,  no  impacts  of  the  project  would  occur.  The 
existing  parking  deficits  would  apply  to  the  site:  there  would  be  on  site  parking  for  45  cars  in 
total.  However,  the  historic  building  at  2101  Bryant  would  ultimately  have  to  be  brought  into 
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compliance  with  the  City's  Unreinforced  Masonry  Building  Ordinance  through  seismic 
upgrade  or  demolition. 

The  project  sponsor  has  rejected  this  alternative  because  it  would  not  meet  the  sponsor's 
objectives  to  provide  modern  office  space  for  the  information  technology  industry  in 
seismically  upgraded  or  new  structures  that  are  fully  accessible  to  all  persons,  with  adequate 
parking  and  attractive  open  space  on  site,  and  to  contribute  to  the  expansion  of  the  City's 
employment  and  tax  base. 

Reduced  Height  Alternative 

This  alternative  would  be  similar  to  the  proposed  project  with  the  exception  that  the  height 
would  be  reduced.  The  proposed  6,000  square-foot  roof  top  addition  to  the  historic  building  at 
2101  Bryant  Street  would  not  be  added.  The  fourth  and  fifth  floors  at  2125  Bryant  would  not 
be  constructed  (removing  about  42,600  square  feet  of  office),  and  the  proposed  second  story  of 
the  new  two-story  structure  at  700  York  would  not  be  constructed  (removing  about  2,050 
square  feet  of  office).  One  level  of  underground  parking  would  also  be  eliminated. 

This  alternative  would  provide  about  101,950  gross  square  feet  of  office,  about  9,550  gross 
square  feet  of  retail,  and  about  4,700  square  feet  of  light  industrial  space.  This  project  would 
provide  50,650  fewer  square  feet  of  office  space  (152,600  square  feet  for  the  project)  and  the 
same  amount  of  retail  and  industrial  space  as  the  project.  This  alternative  would  provide  102 
independently  accessible  and  145  valet  parking  spaces  on  one  parking  level,  compared  to  203 
independently  accessible  and  301  valet  parking  spaces  on  two  parking  levels  with  the  project. 

Land  use  impacts  would  be  the  same  for  this  alternative  as  for  the  project,  however  the 
intensity  of  development  would  be  somewhat  less.  Views  of  the  site  would  be  of  a  40-foot-tall 
office  development  compared  to  an  approximate  60-foot  tall  building  with  the  project.  This 
would  be  about  the  same  height  as  the  existing  building  at  2125  Bryant  Street,  although  the 
bulk  would  be  greater. 

Because  a  new  partial  floor  would  not  be  added  to  the  roof  of  the  2101  Bryant  Street  historic 
building,  impacts  may  be  less  than  the  already  less-than-significant  historic  structure  effects  of 
the  project. 
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This  alternative  would  result  in  parking  shortfall  for  parking  demand  greater  than  the  24 
parking  space  shortfall  with  the  project. 

Site  circulation  would  be  the  same  for  this  alternative  as  with  the  project. 

This  alternative  would  generate  about  2,407  daily  trips  compared  to  about  3,324  for  the 
project.  A  total  of  about  135  p.m.  peak  hour  trips  would  occur  with  this  alternative  compared 
to  218  for  the  project.  During  the  p.m.  peak  hour  92  automobile  trips,  24  transit  trips,  15 
pedestrian  trips,  and  four  bicycle  trips  would  occur  to/from  the  project  site  with  this 
alternative,  compared  to  148  automobile  trips,  39  transit  trips,  24  pedestrian  trips,  and  seven 
bicycle  trips  with  the  project.  As  with  the  project,  this  alternative  would  contribute  to 
significant  cumulative  traffic  increases  at  the  23rd  Street  and  Potrero  Avenue  intersection  in 
2010. 

The  project  sponsor  has  rejected  this  alternative  because  it  would  provide  less  modern  office 
space  for  the  information  technology  industry  than  the  project,  would  provide  considerably 
less  on-site  parking,  and  would  provide  fewer  jobs  on  site  than  the  proposed  project. 

In  addition,  the  project  sponsor  does  not  believe  that  this  alternative  is  economically  feasible. 
According  to  the  project  sponsor,  the  buildings  in  their  current  configuration  and  condition 
cannot  generate  the  rental  income  to  finance  seismic  upgrades  beyond  the  minimum 
requirements  of  the  Unreinforced  Masonry  Building  Ordinance,  and  minimal  compliance 
with  disabled-access  requirements  under  the  Americans  with  Disabilities  Act. 

All  Industrial  Alternative 

This  alternative  would  consist  primarily  of  industrial  uses  on  the  site,  to  be  accommodated  in 
new  and  renovated  structures.  This  alternative  would  contain  approximately  158,000  gross 
square  feet  of  industrial  use  on  the  site. 

A.  The  24,000  square-foot  historic  building  at  2101  Bryant  Street  would  be  seismically 
upgraded  and  renovated  for  industrial  use. 

B.  The  existing  4,700  coffee  roastery  at  2717-19*  Street  would  not  change. 
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C.  The  existing  6,000  square-foot  concrete-framed  building  at  2830  -  20th  Street  (behind  720 
York  Street)  would  be  seismically  upgraded  and  renovated  for  light  industrial  tenants. 

D.  The  existing  one  story  structure  at  700  York  Street  would  be  used  for  storage. 

E.  A  new  structure  at  Bryant  and  20th  Streets  (2125  Bryant  Street)  of  approximately 
122,000  square  feet  would  be  built  to  accommodate  industrial  uses.  It  would  have 
adjacent  on-site  surface  parking  and  loading  for  trucks  and  service  vehicles.  No 
underground  parking  would  be  provided.  A  variance  from  the  off-street  parking 
requirement  of  the  San  Francisco  Planning  Code  would  be  necessary. 

Vehicular  access  for  parking  and  loading  would  be  from  20th  Street  and  move  through  the  site 
to  exit  from  19th  Street. 

Land  use  impacts  would  differ  for  this  alternative  compared  to  the  project,  because  it  would 
provide  industrial  development  instead  of  office  and  retail  development.  Industrial 
development  could  include  warehouses,  light  manufacturing,  and  other  light  industrial  uses, 
some  of  which  could  result  in  odor,  local  air  emissions,  noise  impacts,  and  large  truck  loading. 
However,  because  uses  on  the  site  and  in  the  area  have  been  historically  industrial  in  nature, 
this  alternative  would  not  result  in  any  significant  land  use  impact. 

Views  of  the  site  would  be  essentially  the  same  as  with  the  project,  although  less  glazing  and 
ornamentation  would  be  expected  with  this  alternative  building  compared  to  the  project.  This 
alternative  would  have  approximately  the  same  height  and  bulk  as  the  project. 

Because  a  new  partial  floor  would  not  be  added  to  the  roof  of  the  2101  Bryant  Street  historic 
building,  impacts  may  be  less  than  the  already  less-than-significant  historic  structure  effects  of 
the  project. 

The  existing  on-site  parking  deficit  of  45  vehicles  would  remain.  Additional  parking  impacts 
due  to  this  alternative  would  make  parking  impacts  greater  than  with  the  project. 

Site  circulation  would  include  parking,  loading  uses  for  this  alternative  compared  to 
pedestrian  and  loading  with  the  project. 
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This  alternative  would  generate  about  333  new  daily  trips  compared  to  about  3,324  for  the 
project.  A  total  of  about  84  p.m.  peak  hour  trips  would  occur  with  this  alternative  compared 
to  218  for  the  project.  During  the  p.m.  peak  hour  57  automobile  trips,  15  transit  trips,  9 
pedestrian  trips,  and  three  bicycle  trips  would  occur  to/from  the  project  site  with  this 
alternative,  compared  148  automobile  trips,  39  transit  trips,  24  pedestrian  trips,  and  seven 
bicycle  trips  with  the  project.  As  with  the  project,  this  alternative  would  contribute  to 
significant  cumulative  traffic  increases  at  the  23rd  Street  and  Potrero  Avenue  intersection  in 
2010,  although  to  a  lesser  degree. 

The  project  sponsor  has  rejected  this  alternative  because  it  would  not  meet  the  objective  of 
providing  affordable  modern  office  space  for  information  technology  industry.  This 
alternative  would  provide  fewer  jobs  on  site  than  the  proposed  project. 

As  the  interior  of  the  block  would  be  used  for  service  and  vehicular  access,  loading  and 
parking,  this  alternative  would  not  meet  the  sponsor's  objective  to  provide  safe  and  attractive 
open  space  on  site. 

Parking-Demand  Compliant  Alternative 

An  alternative  is  under  consideration  that  would  reduce  the  size  of  the  two  proposed  new 
structures  at  Bryant  Square  and  the  proposed  retail  area  in  the  project,  while  increasing  the 

►  amount  of  on-site  parking  compared  to  the  project.  The  total  proposed  area  would  be  155,675 
square  feet  compared  to  166,815  square  feet  with  the  project. 

The  alternative  would  include  about  146,050  square  feet  of  office,  5,000  square  feet  of  retail, 
and  4,700  square  feet  of  light  industrial  space  compared  to  about  152,600  gross  square  feet  of 
office,  about  9,550  gross  square  feet  of  retail,  and  about  4,700  square  feet  of  light  industrial 

►  space  with  the  project.  The  underground  parking  garage  would  provide  260  independently- 
accessible  (or  306  valet)  parking  spaces  on  3  subsurface  levels,  compared  to  203 
independently-accessible  (or  301  valet)  parking  spaces  on  two  levels  with  the  project. 

This  alternative  would  be  essentially  the  same  as  the  project  except  for  changes  to  the  proposed 
new  structure  at  2125  Bryant  Street  and  its  underground  parking  garage,  and  to  the  proposed 
new  structure  at  700  York  Street.  The  new  Bryant  Street  building  would  contain  about 
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►  109,200  square  feet  of  office  and  about  5,000  square  feet  of  retail,  compared  to  1 14,550  square 
feet  of  office  and  about  7,500  square  feet  of  retail  with  the  project.  The  new  building  at  700 
York  Street  would  contain  about  2,050  square  feet  of  office  space  compared  to  about  2,050 
square  feet  of  retail  space  and  2,050  square  feet  office  space  with  the  project.  The  same  three 
buildings  that  would  be  demolished  for  the  project  would  be  demolished  for  this  alternative. 
The  2101  Bryant  Street  building  renovations  that  would  occur  with  the  project  would  occur 
with  this  alternative.  The  addition  to  the  2101  Bryant  Street  building  would  be  about  4,800 
square  feet  compared  to  6,000  square  feet  for  the  project.  This  alternative  would  comply  with 
bulk  limits  on  the  project  block  while  the  proposed  project  would  not. 

►  A  variant  to  this  alternative,  referred  to  as  the  Increased  Parking  Variant,  would  total  159,015 
square  feet  in  size,  or  3,340  square  feet  larger  than  the  alternative  as  described  above.  The 
Increased  Parking  Variant  would  include  about  152,840  square  feet  of  office  space,  about  1,500 
square  feet  of  retail  space,  and  about  4,700  square  feet  of  light  industrial  space.  The  new 
building  at  2125  Bryant  Street  would  contain  about  113,500  square  feet  of  office  space 
compared  to  about  109,200  square  feet  with  the  main  alternative  and  about  1 14,550  square  feet 
with  the  project.  The  new  building  at  700  York  Street  would  contain  about  4,100  square  feet  of 
office  space  compared  to  about  2,050  square  feet  of  office  with  the  main  alternative.  The 
addition  to  the  2101  Bryant  Street  building  would  be  about  6,000  square  feet  for  the  variant 
compared  to  4,800  square  feet  for  the  main  alternative.  Like  the  proposed  project,  this  variant 
would  not  comply  with  bulk  limits  on  the  project  block. 

►  In  the  Increased  Parking  Variant,  the  underground  parking  garage  would  provide  the  same 
three-level  underground  parking  garage  accommodating  260  independently-accessible  spaces, 
as  described  in  the  main  alternative.  By  operating  the  entire  garage  on  an  attendant  basis,  the 
variant  would  supply  339  valet  spaces,  an  increase  of  33  valet-assisted  spaces  over  the  main 
alternative. 

►  Land  use  impacts  would  be  the  same  for  this  alternative  and  its  variant  as  for  the  project, 
however  the  intensity  of  development,  except  for  parking,  would  be  somewhat  less.  Views  of 
the  site  would  be  similar  to  views  of  the  project  although  this  alternative  would  be  slightly 
smaller.  This  alternative  would  be  about  the  same  height  and  bulk  as  the  proposed  project. 
The  alternative  would  not  require  a  bulk  exception  while  its  variant  and  the  project  would.  The 
variant,  although  requiring  a  bulk  exception,  would  appear  less  bulky  at  the  corner  of  Bryant 
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and  19th  Streets  where  a  relatively  large  three-story  corner  element  has  been  added.  The 
alternative  would  develop  this  corner  to  the  maximum  allowable  bulk  which  would  be  four- 
stories  tall  across  the  lot. 

►  Impacts  on  the  historic  building  would  be  the  same  for  the  alternative  or  its  variant  as  with  the 
less-than-significant  historic  structure  effects  of  the  project. 

►  This  alternative  would  provide  adequate  parking  to  meet  parking  demand  on  site  in 
independently  accessible  parking  spaces  compared  to  valet  operations  with  the  project. 
However,  valet-assisted  parking  would  be  used  to  meet  the  additional  demand  from  the  720 
York  Street  building.  The  Increased  Parking  Variant  would  supply  surplus  parking  to  meet 
demand  through  provision  of  339  valet-assisted  parking  spaces. 

Site  circulation  would  be  the  same  for  this  alternative  as  for  the  project. 

This  alternative  would  generate  about  2,516  daily  trips  compared  to  about  3,324  for  the 

►  project.  A  total  of  about  180  p.m.  peak  hour  trips  would  occur  with  this  alternative  compared 
to  218  for  the  project.  During  the  p.m.  peak  hour  122  automobile  trips,  32  transit  trips,  20 
pedestrian  trips,  and  about  six  bicycle  trips  would  occur  to/from  the  project  site  with  this 
alternative,  compared  to  148  automobile  trips,  39  transit  trips,  24  pedestrian  trips,  and  seven 
bicycle  trips  for  the  project.  Total  trips  from  the  variant  would  be  less  (2,463  trips  compared 
to  2,516  trips  with  the  main  alternative)  due  to  a  decrease  in  retail  uses  on  site.  As  with  the 
project,  this  alternative  would  contribute  to  significant  cumulative  traffic  increases  at  the  23rd 
Street  and  Potrero  Avenue  intersection  in  2010,  which  would  be  reduced  to  a  less-than- 
significant  level  by  implementing  the  mitigation  measures  identified  in  the  EER. 

Less-than-significant  temporary  construction  noise,  traffic  and  air  quality  impacts  would 
occur  on  the  Bryant  Square  site  although  the  duration  of  impacts  would  be  expected  to  be 
greater  for  this  alternative  than  for  the  project  due  to  excavation  and  construction  of  a  third 
underground  parking  level.  The  same  number  of  temporary  construction  jobs  for  building  the 
project  would  be  expected  for  this  alternative. 

No  significant  impacts  that  could  not  be  avoided  would  occur  due  to  operation  of  either  this 
alternative  or  the  project  on  the  following  other  topics:  population,  noise,  air  quality  and 
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wind,  public  services  and  utilities,  biology,  water,  hazardous  materials,  energy,  geology, 
seismicity  and  soils,  archaeological  resources,  and  growth  inducing  effects. 

►  This  alternative  would  be  generally  consistent  with  the  project  sponsor's  objectives.  The 
project  sponsor  is  now  proposing  the  Increased  Parking  Variant,  although  the  variant  would 
provide  a  reduced  amount  of  modern  office  space  for  the  information  technology  industry  and 
would  provide  fewer  jobs  on  site  than  the  proposed  project. 


Bryant  Square  \  1 .0  summary 


►  1-18 


6/8/00 


2.0 

PROJECT  DESCRIPTION 


2.1  INTRODUCTION 

The  proposed  development  is  a  project  by  SKS  Investments,  LLC,  a  private  project  sponsor, 
to  renovate  two  existing  structures,  demolish  three  on-site  structures,  and  construct  a  project 
with  about  152,600  gross  square  feet  of  office,  about  9,550  gross  square  feet  of  retail,  and 
about  4,700  square  feet  of  light  industrial  space.  The  project  sponsor  owns  the  majority  of 
the  project  block. 

2.2  PROJECT  LOCATION 

The  project  site  consists  of  most  of  a  city  block,  bounded  by  19th,  York,  20th,  and  Bryant 
Streets.  The  project  site  is  about  four  blocks  northwest  of  San  Francisco  General  Hospital, 
about  3/4  mile  north  of  Cesar  Chavez  Street,  and  less  than  one  mile  southeast  of  the  16th  and 
Mission  BART  Station.  Figure  1  shows  the  site  location.  The  project  site  is  in  two  Use 
Districts:  M-l  (Light  Industrial)  and  C-M  (Heavy  Commercial),  and  is  in  a  65-B  Height  and 
Bulk  District. 

A  live/work  loft  project  with  35  live/work  and  10  work  only  units  has  recently  been  completed 
at  720  York  Street  at  20th  Street.  This  was  a  separate  project,  already  approved  and 
constructed,  and  is  not  part  of  this  project. 

A  mix  of  mid-  to  low-rise  residential,  commercial,  and  light  industrial  uses  generally  surround 
the  project  site,  including  a  number  of  nighttime  uses.  North  of  the  project  block  across  19th 
Street  are  light  industrial  uses.  East  of  the  project  block  across  York  Street  are  single-  and 
multi-family  residences,  and  a  bar  at  the  southern  end  of  the  block.  South  of  the  project  block 
across  20th  Street  are  single-  and  multi-family  residences  three-stories  high,  a  market  at  the 
southeast  corner  of  Bryant  Street,  and  a  delicatessen  at  the  southwest  corner  of  Bryant  Street. 
West  of  the  project  block  across  Bryant  Street  are  a  mix  of  one-  to  three-story  uses,  including 
two  restaurants  (one  with  a  bar),  offices,  and  light  industrial  uses,  and  single-  and  multi- family 
residences.  Northeast  of  the  project  block  across  Bryant  and  19th  Streets  is  a  residence. 
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The  approximate  80,800  square-foot  project  block  is  currently  used  for  light  industry 
including  light  manufacturing,  offices,  arts-related  activities  and  studios,  import  offices, 
recently  constructed  live/work  units,  and  vacant  land  (entire  Assessor's  Block  4080,  Lots  7, 
11,  12,  13,  14.) 

2.3  PROJECT  CHARACTERISTICS 

The  proposed  approximate  166,815  gross  square  foot1  project  would  include  construction/ 
renovation  of  about  152,600  gross  square  feet  of  office,  about  9,550  gross  square  feet  of 
retail,  and  about  4,700  square  feet  of  light  industrial  after  demolishing  about  34,000  square 
feet  of  offices,  light  industrial,  and  arts-related  activities.  The  project  would  require 
Planning  Commission  approval  of  a  Planned  Unit  Development  {Planning  Code  Section  304) 
in  accordance  with  provisions  for  Conditional  Use  authorizations  (Planning  Code  Section 
303)  for  the  entire  site,  including  those  portions  not  subject  to  change  under  the  project.  A 
parking  shortfall  will  be  addressed  as  either  a  modification  considered  through  the  Planned 
Unit  Development  (PUD)  process  or  as  a  parking  variance.  The  project  would  also  be 
subject  to  various  applicable  sections  of  the  Planning  Code  for  office  development  (Sections 
313,314,  321,  and  322). 

The  project  could  potentially  contain  multi-media  uses.  Multi-media  and  other  internet 
technology  businesses  are  not  defined  as  a  use  per  the  Planning  Code.  The  characteristics  of 
multi-media  uses  are  similar  to  office  uses  except  the  square  footage  per  employee  is  greater 
than  with  an  office  use;  fewer  employees  would  generate  fewer  person  trips.  The  Zoning 
Administrator  would  make  a  determination  on  a  case-by-case  basis,  whether  a  multi-media 
or  other  internet  technology  business  falls  under  an  office,  light  industrial  or  business  service 
use  category.  If  the  proposed  use  in  not  determined  to  be  a  general  office  use,  then  the 
project  would  not  be  subject  to  the  various  requirements  of  the  Planning  Code  imposed  on 
office  projects.  For  a  conservative  analysis,  this  EIR  considers  all  offices  in  the  proposed 
project  to  be  general  office  uses. 

The  site  has  only  a  slight  grade  and  appears  to  be  relatively  level. 

The  project  block  includes  buildings  that  are  proposed  to  be  renovated  or  demolished  and 
buildings  that  would  remain  the  same.  The  existing  buildings  graphic  is  keyed  with 

1  Gross  floor  area  is  the  area  of  the  building  applicable  to  floor  area  ratio  (FAR)  calculations.  Gross  floor 
area  excludes  certain  portions  of  the  building,  such  as  accessory  parking  and  loading  space,  and  mechanical 
and  building  storage  space. 
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numbers,  which  indicate  buildings  to  be  demolished  that  correspond  to  numbers  shown  on 
Figure  2  Existing  Buildings,  below.  The  three  buildings  that  would  be  demolished  as  part  of 
the  project  include: 

1.  An  existing  25,550  square-foot  wood-frame  building  at  2125  Bryant  Street  that  is  used 
for  offices,  light  manufacturing,  arts-related  activities  and  studios,  and  storage; 

2.  An  existing  7,500  square-foot  metal  shed  at  2850  -  20th  Street  (behind  2125  Bryant 
Street)  that  was  formerly  used  (1999)  for  automobile  repair,  furniture  refrnishing  and 
storage,  office  use,  and  construction  materials  storage;  and 

3.  A  1,200  square-foot  vacant  wood-frame  building  at  700  York  Street  (the  comer  of  19th 
Street  and  York  Street). 

A  landscaped  courtyard  in  the  interior  of  the  block  would  provide  a  common  amenity  to  the 
proposed  uses  and  public  access  from  19th  and  20th  Streets  during  the  day.  This  area  is 
currently  used  as  a  surface  parking  lot  and  outdoor  materials  storage  area. 

The  project  description  graphic  is  keyed  with  letters  that  correspond  to  letters  shown  on  Figure  3, 
the  site  plan.  Buildings  that  would  be  renovated  or  constructed  as  part  of  the  project  include: 

A.  2101  Bryant  Street,  an  existing  approximate  24,000  square-foot  building  on  the  comer 
of  Bryant  and  19th  Streets  would  be  seismically  upgraded  and  renovated  from  light 
manufacturing,  offices,  and  arts-related  activities  to  offices.  A  new  partial  fourth  floor 
containing  about  6,000  square  feet  would  be  added  to  the  top,  which  would  now  be 
about  55-feet  tall.  This  building  received  a  "4S"  rating  in  the  1990  City  of  San 
Francisco  Unreinforced  Masonry  Building  Survey.  A  "4S"  rating  means  the  building 
may  become  eligible  for  the  National  Register  of  Historic  Places  after  additional 
research  and  evaluation. 

B.  2717-19*  Street,  an  approximate  4,700  square  foot  building  which  is  used  as  a  coffee 
roastery  and  commercial  bakery,  would  not  be  improved  or  altered  as  part  of  the  project. 

C.  700  York  Street  (at  the  comer  of  York  and  19th  Streets),  a  new  two-story  building 
containing  about  2,050  square  feet  of  retail  and  2,050  square  feet  offices  that  would  be 
constructed  after  demolishing  a  vacant  1,200  gross  square-foot  wooden  building. 
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D.  2830  -  20th  Street,  a  concrete-framed  building  abutting  720  York  Street,  which  has 
5,990  square  feet  of  office  work-only  units,  would  include  a  seismic  upgrade  renovation 
only.  No  change  of  use  is  anticipated  and  no  new  area  is  planned  for  this  building. 

E.  2125  Bryant  Street,  a  new  approximate  122,050  square-foot  office  building  five-floors  (65- 
feet)  tall  would  be  constructed  after  demolishing  the  existing  wood-frame  structure  at  2125 
Bryant  Street  and  the  metal  shed  behind  it  at  2850  -  20th  Street.  About  1 14,550  square 
feet  of  office  and  about  7,500  square  feet  of  retail  space  would  be  included.  Two 
subsurface  levels  would  be  excavated  under  this  building  and  the  adjacent  courtyard  for  an 
underground  parking  garage  containing  203  independently-accessible  parking  stalls 
(expanded  to  301  spaces  through  valet-assisted  parking  operations)  in  about  61,850  square 
feet  of  space.  About  33,000  to  38,500  square  feet  of  surface  area  would  be  excavated  to  a 
depth  of  about  21  feet,  resulting  in  about  27,770  cubic  yards  of  excavated  soil. 


Table  1  illustrates  the  project  characteristics.  Figure  4  shows  the  elevations  and  Figures  5,  6, 
and  7  show  the  ground,  fourth,  and  basement  first  level  plans,  respectively. 


►   Table  1:  Project  Characteristics 

Total  existing 

Proposed  Gross  Square  Feet  (except  for  parking) 

Location 

Existing  Land  Uses 

sq.  ft.  (except 
for  parking) 

Office 

Retail 

Industrial 

Total 

5  in  size 

2101  Bryant  St. 

industrial,  arts-related, 
offices,  vacant 

24,000 

30,000 

0 

0 

30,000 

+6,000 

2717  -  19th  St. 

industrial 

4,675 

0 

0 

4,675 

4,675 

0 

700  York  St. 

Vacant  industrial 

1,200 

2,050 

2,050 

0 

4,100 

+2,900 

2830  -  20th  st. 

Offices,  vacant 

5,990 

5,990 

0 

0 

5,990 

0 

2125  Bryant  St. 

Offices,  industrial, 
arts-related 

22,550 

114,550 

7,500 

i  o 

122,050 

+99,500 

2850  20th  St. 

Industrial,  vacant 

7,500 

0 

0 

0 

0 

-7,500 

Total  Square  Feet 

65,915 

152,590 

9,550 

4,675 

166,815a 

+100,900 

Parking  on  block  (in  spaces) 

45 

301 

+256 

a 

Total  does  not  add  due  to  rounding. 
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2.4  PROJECT  SPONSORS'  OBJECTIVES 

SKS  Investments,  LLC,  would  renovate  existing  structures  and  construct  a  new  office 
project  with  ground  floor  retail  on  the  project  site.  The  following  are  objectives  of  the  project 
sponsor  regarding  developing  the  project  site: 

1.  Bring  structural  and  life-safety  conditions  in  two  existing  unreinforced  masonry 
buildings  up  to  current  Building  Code  standards,  and  bring  all  buildings  into 
compliance  with  the  current  Building  Code  and  the  access  requirements  of  the 
Americans  with  Disabilities  Act. 

2.  Provide  office  space  specifically  targeted  to  meet  the  needs  of  the  information 
technology  industry,  both  large  space  users  as  well  as  small,  entry-level  space  users, 
through  the  provision  of  flexible  floor  plates,  tall  floor-to-floor  heights,  extensive 
windows  and  natural  lighting,  and  state-of  -the-art  internal  technical  features. 

3.  Contribute  to  the  expansion  of  the  City's  employment  and  tax  base,  particularly  in  the 
expanding  information  technology  industry. 

4.  Provide  adequate  on-site  parking  for  project  tenants  and  owners  of  adjacent  live/work 
units  and  make  available  any  surplus  transient  parking  for  general  public  use. 

5.  Sustain  the  historic  urban  mixed-use  character  of  the  block,  which  has  served  for  over 
100  years  as  a  transition  between  residential  areas  to  the  East  and  South  and  industrial 
areas  to  the  West  and  North,  with  a  balance  and  mix  of  uses  that  are  compatible  with 
each  other  and  with  the  surrounding  neighborhood. 

6.  Rehabilitate  a  historic  brick  building  within  a  setting  of  complementary  new  and  old 
buildings. 

7.  Provide  safe  and  attractive  open  space. 

8.  Develop  a  project  that  creates  an  adequate  return  for  its  investors  and  adequate  security  for  its 
lenders 
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2.5    PROJECT  SCHEDULE  AND  COST,  APPROVAL  REQUIREMENTS,  AND 
GENERAL  PLAN  POLICIES 

Schedule  and  Costs 

The  project  sponsor  expects  environmental  review  and  project  review  to  be  completed  by 
early  2000.  If  the  project  is  approved  and  all  permits  issued,  the  project  could  begin 
construction  in  the  year  2000.  Construction  of  the  new  office  structure  and  renovation  of 
existing  buildings  would  take  approximately  14  to  15  months,  with  occupancy  planned  for 
mid  2001. 

Estimated  construction  cost  of  the  project  would  be  approximately  20  million  dollars  (1999). 
Approval  Requirements 

Following  publication  of  the  Draft  EIR,  there  will  be  a  written  comment  period  and  a  public 
hearing  before  the  Planning  Commission  to  solicit  public  comment  on  the  adequacy  and 
accuracy  of  information  presented  in  the  Draft  EIR.  Following  that  comment  period, 
responses  to  written  and  oral  comments  will  be  prepared  and  published  in  a  Draft  Summary 
of  Comments  and  Responses  document.  The  EIR  will  be  revised  as  appropriate  and 
presented  to  the  Planning  Commission  for  certification  as  to  its  accuracy,  objectivity,  and 
completeness.  No  approvals  or  permits  may  be  issued  before  the  EIR  is  certified  as  final 

The  project  as  proposed  would  require  Planning  Commission  consideration  and  approval  of 
the  project  application  under  San  Francisco  Planning  Code  Section  303  for  Conditional  Use 
(CU)  authorization,  including  a  Planned  Unit  Development  (PUD)  for  the  entire  site  under 
Planning  Code  Section  304,  demolition  of  industrial  buildings  in  an  IPZ  buffer  area,  and 
granting  of  a  bulk  exception  to  the  65-B  Height  and  Bulk  District.  A  parking  shortfall  will 
be  addressed  as  either  an  exception  to  the  PUD  or  as  a  parking  variance. 

The  office  component  of  the  project  would  be  subject  to  various  applicable  sections  of  the 
Planning  Code,  including  the  Office  Affordable  Housing  Production  Program  (Section  313, 
applicable  to  office  projects  of  more  than  25,000  square  feet  of  net  new  office  space),  and 
provision  of  child-care  facilities  (Section  314,  applicable  to  office  project  of  more  than 
50,000  square  feet  of  net  new  office  space).  In  addition,  the  project  would  be  subject  to  the 
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regulations  concerning  the  annual  limit  on  office  construction  (Sections  321  and  322).2  The 
project  would  require  building  permits,  which  would  require  review  and  approval  by  the 
Planning  Department  and  the  Department  of  Building  Inspection. 

In  November  1986,  the  voters  of  San  Francisco  approved  Proposition  M,  the  Accountable 
Planning  Initiative,  which  added  Section  101.1  to  the  Planning  Code  to  establish  eight 
Priority  Policies.  These  policies  are:  preservation  and  enhancement  of  neighborhood-serving 
retail  uses;  protection  of  neighborhood  character;  preservation  and  enhancement  of  affordable 
housing;  discouragement  of  commuter  automobiles;  protection  of  industrial  and  service  land 
uses  from  commercial  office  development  and  enhancement  of  resident  employment  and 
business  ownership;  maximization  of  earthquake  preparedness;  landmark  and  historic  building 
preservation;  and  protection  of  open  space.  Prior  to  issuing  a  permit  for  any  project  which 
requires  an  initial  study  under  CEQA  or  adopting  any  zoning  ordinance  or  development 
agreement,  the  City  is  required  to  find  that  the  proposed  project  is  consistent  with  the 
Priority  Policies.  The  case  report  for  the  Conditional  Use  authorization,  parking  variance, 
and  subsequent  motions  adopted  by  the  Planning  Commission  will  contain  the  analysis 
determining  whether  the  proposed  project  is  in  compliance  with  the  eight  Priority  Policies. 

San  Francisco  General  Plan  Policies 

The  project  would  be  reviewed  by  the  Planning  Commission  in  the  context  of  applicable 
objectives  and  policies  of  the  San  Francisco  General  Plan.  The  following  are  some  of  the 
objectives  and  policies  that  may  be  relevant  to  the  proposed  project. 

Commerce  and  Industry  Element 

■  Objective  fj  to  "Manage  economic  growth  and  change  to  ensure  enhancement  of  the 
total  city  living  and  working  environment." 

■  Objective  1,  Policy  1,  to  "Encourage  development  which  provides  substantial  net 
benefits  and  minimizes  undesirable  consequences.  Discourage  development  which  has 
substantial  undesirable  consequences  that  cannot  be  mitigated." 


2    The  project  would  be  subject  to  the  Office  Growth  Limitation  Ordinance  (Ordinance  No.  414-85,  which 
added  Sections  320  through  325  to  the  Planning  Code,  as  amended  by  Proposition  M). 
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■  Objective  1,  Policy  3,  to  "Locate  commercial  and  industrial  activities  according  to  a 
generalized  commercial  and  industrial  plan." 

■  Objective  2,  to  "Maintain  and  enhance  a  sound  and  diverse  economic  base  and  fiscal 
structure  for  the  city." 

■  Objective  2,  Policy  1,  to  "Seek  to  retain  existing  commercial  activity  and  to  attract  new 
such  activity  to  the  city." 

Transportation  Element 

■  Objective  11,  Policy  3,  to  "Encourage  development  that  efficiently  coordinates  land  use 
with  transit  service,  requiring  that  developers  address  transit  concerns  as  well  as  mitigate 
traffic  problems." 

■  Objective  14,  Policy  7,  to  "Encourage  use  of  transit  and  other  alternative  modes  of  travel 
to  the  private  automobile  through  the  positioning  of  building  entrances  that  prioritize 
access  from  these  modes." 

■  Objective  16,  Policy  3,  to  "Reduce  parking  demand  through  the  provision  of  incentives 
for  the  use  of  carpools  and  vanpools  at  new  and  existing  parking  facilities  throughout  the 
City." 

■  Objective  16,  Policy  4,  to  "Manage  parking  demand  through  appropriate  pricing  policies 
including  the  use  of  premium  rates  near  employment  centers  well-served  by  transit, 
walking  and  bicycling,  and  progressive  rate  structures  to  encourage  turnover  and  the 
efficient  use  of  parking." 

■  Objective  16,  Policy  5,  to  "Reduce  parking  demand  through  limiting  the  absolute  amount 
of  spaces  and  prioritizing  the  spaces  for  short-term  and  ride-share  uses." 

■  Objective  17,  Policy  2,  to  "Encourage  collaboration  and  cooperation  between  property 
owners  and  developers  to  allow  for  the  most  efficient  use  of  existing  and  new  parking 
facilities." 
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■  Objective  20,  Policy  2,  to  "Reduce,  relocate  or  prohibit  automobile  facility  features  on 
transit  preferential  streets,  such  as  driveways  and  loading  docks,  to  avoid  traffic  conflicts 
and  automobile  congestion." 

■  Objective  23,  Policy  5,  to  "Minimize  obstructions  to  through  pedestrian  movement  on 
sidewalks  by  maintaining  an  unobstructed  width  that  allows  for  passage  of  people, 
strollers  and  wheelchairs." 

■  Objective  24,  Policy  2,  to  "Maintain  and  expand  the  planting  of  street  trees." 

■  Objective  28,  to  "Provide  secure  and  convenient  parking  facilities  for  bicycles." 

■  Objective  30,  to  "Ensure  that  the  provision  of  new  or  enlarged  parking  facilities  does  not 
adversely  affect  the  livability  and  desirability  of  the  City  and  its  various  neighborhoods." 

■  Objective  30,  Policy  1,  to  "Assure  that  new  or  enlarged  parking  facilities  meet  need, 
locational  and  design  criteria." 

■  Objective  30,  Policy  3,  to  "Maximize  the  efficient  use  of  land  devoted  to  parking  by 
consolidating  adjacent  surface  lots  and  garages  into  a  parking  structure,  possibly 
containing  residential,  commercial  or  other  uses." 

■  Objective  30,  Policy  5,  "In  any  large  development,  allocate  a  portion  of  the  provided  off- 
street  parking  spaces  for  compact  automobiles,  vanpools,  bicycles  and  motorcycles 
commensurate  with  standards  that  are,  at  a  minimum,  representative  of  their  proportion 
of  the  City's  vehicle  population." 

■  Objective  30,  Policy  6,  to  "Make  existing  and  new  accessory  parking  available  to  nearby 
residents  and  the  general  public  for  use  as  short-term  or  evening  parking  when  not  being 
utilized  by  the  business  or  institution  to  which  it  is  accessory." 

■  Objective  40,  Policy  1,  to  "Provide  off-street  facilities  for  freight  loading  and  service 
vehicles  on  the  site  of  new  buildings  sufficient  to  meet  the  demands  generated  by  the 
intended  uses.  Seek  opportunities  to  create  new  off-street  loading  facilities  for  existing 
buildings." 
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■  Objective  40,  Policy  8,  to  "Provide  limited  curbside  loading  spaces  to  meet  the  need  for 
short-term  courier  deliveries/pickup." 

Urban  Design  Element 

■  Objective  1,  Policy  3,  to  "Recognize  that  buildings,  when  seen  together,  produce  a  total 
effect  that  characterizes  the  city  and  its  districts." 

■  Objective  2,  Policy  4,  to  "Preserve  notable  landmarks  and  areas  of  historic,  architectural 
or  aesthetic  value,  and  promote  the  preservation  of  other  buildings  and  features  that 
provide  continuity  with  past  development." 

■  Objective  2,  Policy  5,  to  "Use  care  in  remodeling  of  older  buildings,  in  order  to  enhance 
rather  than  weaken  the  original  character  of  such  buildings." 

■  Objective  2,  Policy  6,  to  "Respect  the  character  of  older  development  nearby  in  the 
design  of  new  buildings." 

■  Objective  3,  Policy  1,  to  "Promote  harmony  in  the  visual  relationships  and  transitions 
between  new  and  older  buildings." 

■  Objective  3,  Policy  2,  to  "Avoid  extreme  contrasts  in  color,  shape  and  other 
characteristics  which  will  cause  new  buildings  to  stand  out  in  excess  of  their  public 
importance." 

■  Objective  3,  Policy  5,  to  "Relate  the  height  of  buildings  to  important  attributes  of  the  city 
pattern  and  to  the  height  and  character  of  existing  development." 

■  Objective  3,  Policy  6,  to  "Relate  the  bulk  of  buildings  to  the  prevailing  scale  of 
development  to  avoid  an  overwhelming  or  dominating  appearance  in  new  construction." 

■  Objective  3,  Policy  13,  to  "Improve  pedestrian  areas  by  providing  human  scale  and 
interest." 
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Community  Safety  Element 

■  Objective  1,  to  "Reduce  hazards  to  life  safety,  minimize  property  damage  and  economic 
dislocations  resulting  from  future  earthquakes." 

■  Objective  2,  to  "Reduce  structural  and  non-structural  hazards  to  life  safety,  minimize 
property  damage  and  resulting  social,  cultural,  and  economic  dislocations  resulting  from 
future  disasters." 

■  Objective  2,  Policy  8,  to  "Preserve,  consistent  with  life  safety  considerations,  the 
architectural  character  of  buildings  and  structures  important  to  the  unique  visual  image 
of  San  Francisco,  and  increase  the  likelihood  that  architecturally  and  historically 
valuable  structures  will  survive  future  earthquakes." 

REFERENCES 

City  and  County  of  San  Francisco,  Department  of  City  Planning,  San  Francisco  General 
Plan. 
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The  environmental  setting  and  impacts  of  the  project  are  described  in  this  chapter.  Topics 
include:  Zoning  and  Land  Use,  Visual  Quality  and  Shadows,  Transportation,  Historic 
Structures,  and  Growth  Inducing  Effects.  Additional  topics  were  analyzed  in  the  Initial  Study 
(Appendix  A)  and  were  found  to  be  less  than  significant  or  to  be  mitigated  by  measures  agreed 
to  by  the  project  sponsor;  these  issues  require  no  further  analysis. 

3.1  ZONING  AND  LAND  USE 

Environmental  Setting 

The  Planning  Code,  which  incorporates  by  reference  the  City's  Zoning  Maps,  governs 
permitted  uses,  densities  and  the  configuration  of  buildings  in  San  Francisco.  Permits  to 
construct  new  buildings  (or  to  alter  or  demolish  existing  ones)  may  not  be  issued  unless 
either  the  proposed  action  conforms  to  the  Planning  Code,  or  an  exception  is  granted 
pursuant  to  provisions  of  the  Code,  or  a  reclassification  of  the  site  occurs. 

Figure  8  shows  the  zoning  and  Figure  9  shows  height  and  bulk  districts  in  the  project 
vicinity.  The  project  site  is  in  two  Use  Districts:  M-l  (Light  Industrial)  and  C-M  (Heavy 
Commercial),  and  is  in  a  65-B  Height  and  Bulk  District.  The  65-B  Height  and  Bulk  District 
allows  a  maximum  building  height  of  65  feet,  and  limits  building  bulk  above  50  feet  to  not 
exceed  110  feet  in  length  and  125  feet  in  the  diagonal  dimension. 

The  approximate  80,800  square-foot  project  block  is  currently  used  for  light  industry 
including  light  manufacturing  offices,  arts-related  activities  and  studios,  import  offices, 
recently  completed  live/work  units,  and  vacant  land. 

The  project  site  is  within  the  Northeast  Mission  District.  Land  use  in  the  project  vicinity  is 
primarily  devoted  to  light  industry,  residential  uses,  neighborhood-serving  retail  uses,  and 
offices.  Among  the  industrial  land  uses  are  a  number  of  live/work  units.  See  Figure  10  Land 
Use  for  specific  land  uses  in  the  area. 
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A  mix  of  mid-  to  low-rise  residential,  commercial,  and  light  industrial  uses  generally  surround 
the  project  site,  including  a  number  of  nighttime  uses.  Although  a  residence  is  located 
northeast  of  the  project  block  across  Bryant  and  19th  Streets,  most  of  the  land  uses  further  to  the 
northeast  are  primarily  light  industrial  and  commercial.  North  of  the  project  block  across  19th 
Street  are  light  industrial  uses.  Further  north  and  northeast  are  additional  light  industrial  and 
commercial  uses.  East  of  the  project  block  across  York  Street  are  single-  and  multi-family 
residences,  and  a  bar  at  the  southern  end  of  the  block.  Further  east  are  additional  residences. 
South  of  the  project  block  across  20th  Street  are  single-  and  multi-family  residences  three- 
stories  high,  a  market  at  the  southeast  corner  of  Bryant  Street,  and  a  delicatessen  at  the 
southwest  corner  of  Bryant  Street.  Further  southeast,  south,  and  southwest  are  additional 
►  residences  and  neighborhood-serving  retail  uses.  West  of  the  project  block  across  Bryant 
Street  are  a  mix  of  one-  to  three-story  uses,  including  one  restaurant  with  a  bar,  offices,  and 
light  industrial  uses,  and  single-  and  multi-family  residences.  Further  west  are  additional 
commercial  and  light  industrial  uses. 

Significance  Criteria 

Land  use  impacts  of  the  project  would  be  considered  significant  if  the  project  were  to 
substantially  conflict  with  established  uses  of  the  area,  or  alter  the  existing  or  planned  uses 
in  the  project  vicinity  in  a  negative  manner,  or  if  the  project  would  disrupt  or  divide  the 
physical  arrangement  of  an  established  community. 

Impacts 

Above  50  feet,  the  proposed  building  on  the  corner  of  20th  and  Bryant  Streets  (2125  Bryant 
Street)  would  measure  about  202  feet  in  length  and  about  217  feet  in  the  diagonal  direction, 
which  is  greater  than  the  allowable  110  feet  in  length  and  the  125  feet  in  the  diagonal 
dimension.  The  proposed  addition  to  the  building  on  the  corner  of  19th  and  Bryant  Streets 
(2101Bryant  Street)  would  measure  about  138  feet  in  length  and  about  144  feet  in  the 
diagonal  direction.  Exceptions  to  the  bulk  limit  would  need  approval  under  Section  303  or 
304  of  the  San  Francisco  Planning  Code. 

The  proposed  project  would  change  the  project  site  from  light  industry  including  light 
manufacturing  and  automobile  repair,  offices,  arts-related  activities  and  studios,  import  offices, 
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live/work  units1,  and  vacant  land  to  offices  and  retail  uses.  Existing  live/work  units  would 
remain  as  would  about  4,700  square  feet  of  light  industrial  space. 

The  project  would  include  approximately  166,815  gross-square  feet  including  about  152,600 
gross-square  feet  of  office,  about  9,550  gross-square  feet  of  retail,  and  about  4,700  square  feet 
of  light  industrial  space.  This  intensification  of  use  would  not  be  substantial  when  considered 
in  relation  to  the  amount  of  existing  commercial  land  uses  in  the  immediate  project  vicinity. 
The  proposed  uses  would  be  consistent  with  the  character  of  the  project  area,  and  would  not 
divide  or  disrupt  an  established  community.  Thus  no  significant  land  use  impacts  would  occur 
as  a  result  of  the  new  uses  proposed  on  the  project  site. 


1     The  San  Francisco  Planning  Department  does  not  have  a  record  that  indicates  these  live/work  units  were 
legally  occupied. 
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3.2  VISUAL  QUALITY  AND  SHADOWS 
Environmental  Setting 

The  project  site  fronts  on  four  streets:  20th  Street,  York  Street,  19th  Street,  and  Bryant  Street. 
The  site  contains  several  buildings:  2101  Bryant  Street  is  a  three-story,  brick  masonry 
industrial  building  dating  from  1920;  2717-19*  Street  is  a  wood-sided  one-story  industrial 
building;  700  York  Street  (at  the  corner  of  19th  and  York  Streets)  is  a  one-story  wood-sided 
storage  building;  2830  -  20th  Street  is  a  small  one-story  concrete  block  building  behind  720  York 
Street  (a  recently  renovated  live/work  building,  which  is  not  part  of  the  project);  2125  Bryant 
Street  is  a  circa  1911,  three-story  wood-frame  industrial  building  with  walls  of  plywood  and 
corrugated  metal;  2850  -  20th  Street,  which  is  behind  2125  Bryant  Street,  is  a  corrugated  metal 
light  industrial  structure  with  a  metal  roof.  Off-street  parking  is  accommodated  on  paved  areas 
between  buildings.  No  mature  trees  are  on  the  project  site. 

The  project  vicinity  includes  a  mixture  of  architectural  styles.  To  the  west,  northwest,  north 
and  far  northeast  are  industrial  and  commercial  land  uses.  The  visual  nature  of  these 
buildings  include  relatively  long  building  facades  generally  built  to  lot  lines  mixed  in  with 
surface  parking  lots. 

For  many  of  the  industrial/commercial  buildmgs  in  the  area,  no  ornament  has  been  applied; 
the  buildings  are  generally  rectangular  volumes  with  brick,  concrete,  or  corrugated  metal 
walls.  For  other  buildings  which  were  built  until  about  1930,  a  modest  application  of 
ornamental  detail  was  applied  to  the  street  facade.  Generally  this  detail  came  ultimately  from 
Renaissance  or  Baroque  European  styles.  The  principal  elements  of  this  ornament  were 
columns  or  pilasters,  cornices,  and  frames  around  windows  and  doors.  From  about  1930, 
ornamental  references  were  often  to  the  Moderne  Style,  applied  in  the  same  compositional 
types.  From  the  1940s,  the  designs  of  many  buildings  referred  to  the  International  Style. 

To  the  east,  southeast,  south,  southwest,  and  immediately  to  the  northeast  of  the  project  block 
are  single-  and  multi-family  wood-framed  residences  from  two-  to  four-stories  tall  with  retail 
uses  on  some  corners.  Older  houses  in  the  area  date  from  the  1890's  to  the  1930's  with  more 
recent  construction  interspersed  among  them.  Houses  from  the  19th  Century  are  relatively 
ornate  wooden  houses  (Victorian  style)  while  more  recent  houses  are  either  stucco  or  less 


Bryant  Square  \  3  0  Setting,  Impacts 


3-7 


5/3/00 


3.0  Environmental  Setting  and  Impacts 
3.2  Visual  Quality  and  Shadows 

ornate  wooden  houses.  Directly  across  York  Street,  the  houses  are  primarily  stucco  dating 
from  about  the  1930's. 

Most  buildings  in  the  immediate  project  area  range  from  about  two-  to  three-stories  tall.  The 
existing  brick  building  at  the  corner  of  19th  and  Bryant  Street  is  taller  than  most  other 
buildings  in  the  nearby  project  area.  About  two  blocks  north  of  the  project  site  are  three-  to 
four-story  buildings.  San  Francisco  General  Hospital,  about  four  blocks  southeast,  is  also  a 
relatively  tall  structure. 

Significance  Criteria 

The  City  has  no  formally  adopted  significance  standards  for  potential  impacts  on  visual 
quality.  However,  projects  are  normally  found  to  have  a  significant  impact  if  they  would: 

■  Have  a  substantial,  demonstrable  negative  aesthetic  effect. 

■  Be  substantially  incompatible  with  the  surrounding  environment  by  introducing  structures 
of  substantially  greater  size,  mass,  and  scale  into  the  area. 

■  Substantially  degrade  or  obstruct  a  scenic  view  or  vista  from  a  public  area. 

■  Produce  substantial  new  light  or  glare. 
Environmental  Impacts 

Visual  Character  of  the  Proposed  Project 

The  three-story  brick  building  on  the  corner  of  Bryant  and  19th  Streets  (2101  Bryant  Street) 
would  be  seismically  upgraded  and  renovated.  A  new  partial  fourth  floor  containing  about 
6,000  square  feet  would  be  added  to  the  top.  The  altered  Bryant  Street  entrance  would*  be 
renovated.  The  more  modern  loading  dock  at  the  south  end  of  the  Bryant  Street  facade  would 
be  removed  and  replaced  with  industrial  sash  windows  like  others  in  the  building.  The  one- 
story  brick  boiler  room  addition  on  the  east  facade  would  be  demolished.  The  renovation 
would  involve  removing  one  original  interior  stairway  at  the  southwest  corner  and  a  later 
stairway  near  the  northwest  corner.  The  restrooms  and  modern  elevator  would  be  upgraded. 
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This  building  would  retain  much  of  its  existing  visual  character.  The  glazed  exterior  walls  would 
make  the  addition  distinct  from  the  historic  building  and  less  conspicuous  from  the  exterior. 

The  wood-sided  storage  building  at  the  corner  of  19th  and  York  Streets  would  be  demolished 
and  replaced  with  a  two-story  building,  resulting  in  little  noticeable  visual  change  to  the  area. 

Both  the  existing  2125  Bryant  Street  and  the  2850  -  20th  Street  buildings  would  be 
demolished.  The  proposed  new  building  to  replace  these  two  buildings  would  be  compatible 
with  the  scale  and  form  of  the  adjacent  historic  building  at  2101  Bryant  Street. 

Other  buildings  on  the  project  block  would  not  be  noticeably  changed,  and  changes  to  the  visual 
character  of  the  buildings  on  site  would  not  change  the  visual  character  of  the  surrounding  area. 

Shadows 

Section  295  of  the  San  Francisco  Planning  Code  was  adopted  in  response  to  Proposition  K 
(passed  November  1984)  in  order  to  protect  certain  public  open  spaces  from  shadowing  by 
new  structures  during  the  period  between  one  hour  after  sunrise  and  one  hour  before  sunset, 
year  round.  Section  295  restricts  new  shadow  upon  public  spaces  under  the  jurisdiction  of  the 
Recreation  and  Park  Department  by  any  structure  exceeding  40  feet  unless  the  Planning 
Commission  finds  the  impacts  to  be  insignificant.  To  determine  whether  this  project  would 
conform  with  Section  295,  a  shadow  fan  analysis  was  prepared  by  the  Planning  Department. 
This  analysis  determined  that  the  project  shadow  would  not  shade  public  areas  subject  to 
Section  295.  (A  copy  of  the  shadow  fan  analysis  is  available  for  review  a  the  Planning 
Department,  1660  Mission  Street.)  Because  of  the  proposed  building  height  and  the 
configuration  of  existing  buildings  in  the  vicinity,  the  new  shading  which  would  result  from 
the  project  construction  would  be  limited  in  scope,  and  would  not  increase  the  total  amount  of 
shading  above  levels  which  are  common  and  generally  accepted  in  urban  areas. 

Views 

►  The  five-story,  65-foot  tall,  Bryant  Square  project  would  be  taller  than  other  structures  in  the 
immediate  area.  Note  that  the  San  Francisco  Planning  Code  allows  buildings  65  feet  tall  on 
the  project  block  compared  to  50  feet  tall  on  all  blocks  surrounding  the  project  site.  (See 
Figure  9:  Height  and  Bulk  Districts,  page  3-3.) 
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Computer-generated  photomontages  have  been  prepared  in  order  to  describe  the  level  of 
visual  impact  that  would  occur  as  a  result  of  the  project's  construction. 

Figure  11  shows  the  view  and  a  photo  simulation  from  the  corner  of  19th  Street  and  Bryant 
Street  looking  south  along  Bryant  Street  and  east  along  19th  Street.  A  relatively  small  portion 
of  the  addition  to  the  2101  Bryant  Street  building  would  be  visible  along  the  Bryant  Street 
frontage  due  to  building  setbacks  and  an  existing  parapet,  while  about  5  feet  of  the  addition 
would  be  visible  along  the  19th  Street  frontage.  The  2125  Bryant  Street  building  would  make 
the  Bryant  Street  frontage  appear  more  massive  than  the  existing  building,  with  the  new 
building  taller  than  the  existing  building  and  the  2101  Bryant  Street  Building.  The  current 
design  for  the  2125  Bryant  Street  building  would  add  a  new  horizontal  element  to  the  area. 

Figure  12  shows  the  view  and  a  photo  simulation  from  the  corner  of  20th  Street  and  Bryant 
Street  looking  north  along  Bryant  Street  and  east  along  20th.  The  project  would  add  a  more 
massive  building  than  currently  exists  on  the  site,  which  would  largely  obscure  the  view  of  the 
rear  of  the  720  York  Street  live/work  units.  The  current  project  design  would  appear  as  a 
horizontal  building  in  an  area  with  no  other  strong  horizontal  elements. 

Figure  13  shows  the  view  and  a  photo  simulation  from  the  corner  of  19th  Street  and  York 
Street  looking  southwest  at  the  corner.  The  new  project  building  would  add  a  more  modern 
element  to  the  corner  of  19th  and  York  Streets  than  currently  exists  and  would  obscure  views 
of  the  side  of  the  720  York  Street  live/work  units.  The  rear  portion  of  the  vertical  addition  of 
the  2101  Bryant  Street  building  would  be  noticeable  from  19th  and  York  Streets. 

In  summary,  the  project  would  result  in  visual  changes,  and  would  alter  views  of  the  project 
site  from  vantage  points  in  the  surrounding  area.  The  project  would  not,  however, 
substantially  alter  scenic  views  or  vistas  enjoyed  from  public  areas.  Thus,  the  project's  visual 
impacts  could  not  be  considered  significant. 
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Existing  view  from  Bryant  Street  and  1 9th  Street 


SOURCE:  Environmental  Vision,  1999. 
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Figure  1 1 :  View  and  Simulation  from  Corner  of 
Bryant  S  treet  and  19th  Street 
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Existing  view  from  Bryant  Street  and  20th  Street 


Visual  simulation  of  proposed  project 


SOURCE:  Environmental  Vision,  1999. 


Bryant  Square  Project 


Figure  12:  View  and  Simulation  from  Corner 
Bryant  Street  and  20th  Street 
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Visual  simulation  of  proposed  project 


SOURCE:  Environmental  Vision,  1999. 
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Figure  13:  View  and  Simulation  from  Corner 
of  York  Street  and  19th  Street 
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3.3  HISTORIC  STRUCTURES2 
Environmental  Setting 

Existing  Historic  Structures 

The  building  at  2101  Bryant  Street  received  a  "4S"  rating  in  the  1990  City  of  San  Francisco 
Unreinforced  Masonry  Building  Survey.  A  "4S"  rating  means  the  building  may  become 
eligible  for  the  National  Register  of  Historic  Places  after  additional  research  and  evaluation. 
Because  of  this  rating  and  the  reasons  explained  below,  2101  Bryant  Street  has  conservatively 
been  deemed  "significant"  for  this  EIR  analysis  pursuant  to  CEQA  Section  21084.1.  The 
evaluation  form  completed  for  the  building  during  the  Unreinforced  Masonry  Building  Survey 
indicated  that  the  building  was  constructed  in  1920,  though  it  does  not  supply  much 
information  about  why  the  building  was  rated  "4S."  The  form  states:  "for  its  location  it  is  a 
dominant  building  on  two  streetscapes.  Its  design  is  industrial  with  large  industrial  sash 
windows.  The  building  is  intact  as  to  walls,  parapet,  roof  shape,  fenestration,  upper  window 
sash,  materials,  entry,  storefronts,  design,  and  location." 

According  to  an  independent  assessment,  2101  Bryant  Street  may  be  eligible  for  the 
California  Register  of  Historic  Resources  because  of  its  association  with  the  Remler  Company 
which  occupied  the  building  as  its  company  headquarters  for  over  40  years  and  because  it  is 
an  excellent  example  of  industrial  architecture  from  its  period,  and  a  fine  industrial  design  by 
noted  San  Francisco  architect  Samuel  L.  Hyman.  During  the  1920s  and  1930s,  the  Remler 
Company  played  a  role  in  the  development  of  radio  design  and  technology  in  the  United 
States.  The  company  was  the  pioneer  in  use  of  super-heterodyne  receivers,  which  greatly 
improved  radio  reception  for  consumers. 

The  building  at  2101  Bryant  Street  retains  a  high  level  of  historic  integrity  of  location,  design, 
setting,  materials,  workmanship,  feeling  and  association.  The  overall  form  and  design  and 
original  windows  and  brick  walls  remain  extant.  The  only  major  alterations  to  the  exterior  are 
the  relocated  Bryant  Street  entrance  (with  interior  stairs)  built  in  the  1950s  and  the  ground 


Hill,  Ward,  "Historic  Architecture  Evaluation  Report  for  the  Bryant  Square  Project,"  May  1999. 
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the  relocated  Bryant  Street  entrance  (with  interior  stairs)  built  in  the  1950s  and  the  ground 
floor  loading  dock  at  the  southern  end  of  this  facade.  The  original  cornice  has  also  been 
replaced  with  a  horizontal  concrete  slab  (probably  to  comply  with  the  City's  parapet 
ordinance).  Although  the  interior  has  been  subdivided,  the  interior  wood-frame  structure 
remains  intact.  The  southern  stairway  and  adjacent  elevator  are  in  their  original  location. 

No  other  buildings  on  the  project  site  have  been  identified  as  significant  in  surveys  of  the  area, 
and  there  is  no  evidence  that  any  are  significant  for  purposes  of  this  CEQA  document.  The 
building  at  2125  Bryant  and  the  adjacent  corrugated  metal  building  (2850  20th  Street)  are  not 
associated  with  events  or  patterns  of  events  that  have  made  a  significant  contribution  to  the 
broad  patterns  of  local  and  regional  history  and  are  not  associated  with  the  lives  of  persons 
important  to  the  nation  or  to  California's  past.  The  architect  for  the  2125  Bryant  Street 
building  is  unknown,  and  the  exterior  and  interior  of  the  2125  Bryant  Street  building  have 
been  altered  since  original  construction.  The  two  buildings  do  not  embody  the  distinctive 
characteristics  of  a  type,  period,  region,  or  method  of  construction,  or  represent  the  work  of  a 
master,  or  possess  high  artistic  values. 

Significance  Criteria 

The  City  has  no  formally  adopted  significant  standards  for  potential  impacts  on  historic 
architectural  resources.  However,  projects  are  normally  found  to  have  a  significant  effect  on 
the  environment  if  they  would  substantially  disrupt  or  adversely  affect  the  historic 
significance  of  a  property  or  substantially  conflict  with  preservation  of  buildings  or  districts 
subject  to  the  provisions  of  Article  10  or  Article  1 1  of  the  Planning  Code.  The  Bryant  Square 
buildings  are  not  subject  to  Article  10  or  Article  1 1 . 

The  California  Environmental.  Quality  Act  (Public  Resources  Code  21084.1)  states:  "A 
project  that  may  cause  a  substantial  adverse  change  in  the  significance  of  an  historical 
resource  is  a  project  that  may  have  a  significant  effect  on  the  environment." 

For  purposes  of  this  EIR,  the  term  "historical  resources"  shall  include  a  resource  listed  in,  or 
determined  to  be  eligible  by  the  State  Historical  Resources  Commission,  for  listing  in  the 
California  Register  of  Historical  Resources,  or  a  resource  listed  in  a  local  register  of  historic 
resources,  or  any  other  resource  if  it  meets  the  criteria  for  listing  on  the  California  Register  of 
Historic  Resources.  (CEQA  Guidelines,  Section  15064.5(a)(l-4)). 
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A  project  with  an  effect  that  may  cause  a  substantial  adverse  change  in  the  significance  of  an 
historical  resource  (i.e.,  physical  demolition,  destruction,  relocation,  or  alteration  of  the 
resource  or  its  immediate  surroundings  such  that  the  significance  of  an  historical  resource 
would  be  materially  impaired)  is  a  project  that  may  have  a  significant  effect  on  the 
environment.  (CEQA  Guidelines,  Section  15064.5(b)(l,2)) 

CEQA  Guidelines,  Section  15064.5(b)(3)  states: 

"Generally,  a  project  that  follows  the  Secretary  of  the  Interior's  Standards  for  the 
Treatment  of  Historic  Properties  with  Guidelines  for  Preserving,  Rehabilitating, 
Restoring,  and  Reconstructing  Historic  Buildings  or  the  Secretary  of  the  Interior's 
Standards  for  Rehabilitation  and  Guidelines  for  Rehabilitating  Historic  Buildings  .  .  . 
shall  be  considered  as  mitigated  to  a  level  of  less  than  a  significant  impact  on  the 
historical  resource." 

Impacts  on  Historic  Structures 

Under  the  proposed  project,  the  2125  Bryant  Street  building  would  be  demolished.  This 
building  is  not  a  locally-designated  historic  resource  and  there  is  no  evidence  that  it  meets  the 
definition  of  an  historical  resource  under  CEQA.  Consequently  its  demolition  would  not 
constitute  a  significant  effect. 

The  building  at  2101  Bryant  Street  may  be  eligible  for  both  the  California  Register  of  Historic 
Resources  and  the  National  Register  of  Historic  Places.  Thus  the  building  at  2101  Bryant 
Street  has  conservatively  been  "deemed  significant"  for  this  EIR  analysis  pursuant  to  CEQA 
Section  21084.1.  The  project  would  alter  the  building  and  the  analysis  below  considers 
whether  it  would  result  in  a  substantial  adverse  change  in  the  significance  of  the  resource. 

The  interior  of  the  building  has  been  divided  into  offices  since  the  1970s.  No  significant 
interior  spaces  survive  today.  The  interior  alterations  proposed  as  part  of  the  project  would 
remove  later  undistinguished  alterations.  The  interior  wood-post  structure  with  wood  plank 
floors  would  be  retained.  The  project  would  also  remove  and  remodel  a  modern  entrance  area 
on  Bryant  Street  and  remove  a  later  loading  dock  on  Bryant  Street.  These  alterations  would 
not  affect  significant  character-defining  features  on  this  facade. 
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None  of  the  later  alterations  at  2101  Bryant  Street  have  acquired  historic  significance  in  their 
own  right.  The  boiler  room  on  the  east  facade  is  an  addition  dating  from  th^  1930s  when  the 
Remler  Company  occupied  the  building.  This  relatively  small  addition  does  not  comprise  a 
major  portion  of  the  historic  site  and  it  is  a  secondary  structure  without  special  historic, 
engineering  or  architectural  significance.  The  entrance  door  and  loading  dock  on  Bryant 
Street  are  also  later  alterations.  The  removal  of  these  modern  alterations  would  not  adversely 
change  the  historic  character  of  the  building. 

The  fourth-floor  addition  to  2101  Bryant  Street  would  not  radically  change,  destroy  or 
obscure  character-defining  features  of  the  historic  building.  Set  back  from  the  cornice  line, 
the  new  story  would  be  compatible  with  the  scale  and  form  of  2101  Bryant  Street.  The  glazed 
exterior  walls  would  make  the  fourth  floor  distinct  from  the  historic  building  and  less 
conspicuous  from  the  exterior.  Because  of  the  setbacks,  the  addition  would  not  generally  be 
noticeable  along  the  main  Bryant  Street  frontage,  although  about  5  vertical  feet  of  the  addition 
would  be  visible  along  the  19th  Street  frontage. 

If  the  proposed  fourth  floor  addition  at  2101  Bryant  Street  was  removed  in  the  future,  the 
essential  form  and  integrity  of  the  building  would  not  be  impaired. 

The  new  office  building  planned  immediately  adjacent  to  2101  Bryant  Street  would  cover  the 
building's  south  facade.  The  south  facade  is  currently  visible  next  to  the  lower  building  at 
2125  Bryant  Street.  The  south  facade  of  2101  Bryant  Street,  however,  is  not  a  significant 
character-defining  feature  of  the  building.  The  design  of  the  new  building  is  intended  to  be 
compatible  with  the  scale,  form,  and  fenestration  pattern  of  the  historic  building. 

For  all  of  the  reasons  stated  above,  and  because  the  project  sponsor  has  agreed  to  ensure  that 
alterations  to  the  2101  Bryant  Street  building  are  consistent  with  the  Secretary  of  the  Interior's 
Standards,  the  proposed  project  would  not  have  significant  effect  on  historic  architectural 
resources. 

REFERENCES 

Hill,  Ward,  "Historic  Architecture  Evaluation  Report  for  the  Bryant  Square  Project,"  May  1999. 
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3.4  TRANSPORTATION3 
3.4.1  Environmental  Setting 

Regional  Access 

The  project  site  is  located  in  southeastern  San  Francisco  in  the  Northeast  Mission  District. 
Regional  access  to  and  from  the  site  is  provided  from  Interstate  80  (1-80),  U.S.  101,  and 
Interstate  280  (1-280)  via  surface  streets.  Regional  travel  to  and  from  the  site  would  occur 
along  Bryant  Street  and  Potrero  Avenue  via  Cesar  Chavez  Street  from  the  south  and  16th 
Street  from  the  north. 

1-80  is  located  to  the  northeast  of  the  project  site.  1-80  provides  access  to  and  from  the  East 
Bay.  Eastbound  off-ramps  are  provided  at  8th  and  Harrison  Streets  and  westbound  off-ramps 
at  7th  and  Bryant  Streets.  The  closest  1-80  freeway  on-ramp  is  located  on  Bryant  Street 
between  7th  and  8th  Streets. 

U.S.  101  runs  parallel  to  Bryant  Street,  just  east  of  Potrero  Avenue,  and  provides  access  from 
the  Peninsula  and  South  Bay  and  connections  to  the  North  Bay.  Freeway  northbound  off- 
ramps  are  located  at  Cesar  Chavez  Street,  Mariposa  Street,  and  9th  and  Bryant  Streets. 

Southbound  off-ramps  are  located  at  Cesar  Chavez  Street  and  southbound  on-ramps  are 
located  at  10th  and  Bryant  Streets  and  Potrero  Avenue  at  Cesar  Chavez  Street. 

1-280,  running  north/south  to  the  east  of  U.S.  101,  also  provides  access  from  the  Peninsula 
and  the  South  Bay.  Freeway  off  and  on-ramps  are  located  near  25th  Street  at  Pennsylvania 
and  Indiana  Streets,  at  Mariposa  Street,  and  at  6th  and  Brannan  Streets  in  the  South  of  Market 
District. 

Local  Street  System 

The  site  fronts  on  Bryant,  19th,  York,  and  20th  Streets.  It  is  located  two  blocks  east  of  Potrero 
Avenue  and  seven  blocks  north  of  Cesar  Chavez  Street. 

3     The  Duffey  Company,  Bryant  Square  Transportation  Impact  Report,  September  9,  1999. 


Bryant  Square  \  3.0  Setting,  Impacts 


3-18 


5/3/00 


3 .0  Environmental  Setting  and  Impacts 
3.4  Transportation 


Potrero  Avenue  is  a  six-lane  two-way  street  running  north/south  to  the  east  of  the  project 
block.  It  runs  from  Brannan  Street  in  the  north  to  Cesar  Chavez  Street  in  the  south.  Near  the 
project  block,  Potrero  Avenue  has  15-foot  sidewalks  and  on-street  parking  on  both  sides  of  the 
street.  Potrero  Avenue  provides  direct  access  to  and  from  U.S.  101  at  Cesar  Chavez  Street. 
All  major  intersections  along  Potrero  Avenue  are  signalized.  San  Francisco  General  Hospital, 
located  between  21st  and  23rd  Streets  is  a  major  traffic  generator  in  this  area.  Potrero  Avenue 
is  designated  as  a  Major  Arterial,  a  Transit  Preferential  Street  (Secondary  Transit  Street),  and 
a  Citywide  Bicycle  Route  in  the  San  Francisco  General  Plan. 

Cesar  Chavez  Street  is  a  two-way  arterial  that  runs  east/west  through  southeastern  San 
Francisco.  It  has  six  lanes  with  turn  pockets  in  the  vicinity  of  Bryant  Street.  Near  Bryant 
Street  on-street  parking  is  permitted  on  both  sides  of  the  street.  Cesar  Chavez  Street  provides 
direct  access  to  and  from  U.S.  101  and  1-280.  Major  intersections  along  Cesar  Chavez  Street 
are  signalized.  Cesar  Chavez  Street,  between  San  Jose  Avenue  and  Third  Street,  is  designated 
as  a  Major  Arterial  in  the  San  Francisco  General  Plan.  Between  Sanchez  Street  and  Third 
Street,  Cesar  Chavez  Street  is  designated  as  a  Citywide  Bicycle  Route. 

Sixteenth  Street  is  a  two-way  street  with  two  lanes  in  each  direction  near  Bryant  Street. 
Sixteenth  Street  provides  east/west  access  in  southeastern  San  Francisco  from  Illinois  Street  in 
the  east  to  just  west  of  Flint  Street  in  the  Castro  District.  Sixteenth  Street,  between  Third 
Street  and  Castro  Street,  is  designated  as  a  Secondary  Arterial  and  a  Transit  Preferential  Street 
(Transit  Oriented  Primary  Transit  Street)  in  the  San  Francisco  General  Plan. 

Bryant  Street  extends  from  The  Embarcadero  in  the  South  of  Market  area  to  Precita  Avenue  in 
Peralta  Heights.  From  The  Embarcadero  to  Second  Street,  Bryant  Street  is  a  two-  to  three- 
lane  two-way  street.  From  Second  Street  to  11th  Street,  Bryant  Street  is  a  four-lane,  one-way 
eastbound  street  with  direct  connections  to  the  1-80  freeway.  At  11th  Street,  Bryant  Street 
transitions  to  a  north/south,  two-way  street  with  one  travel  lane  in  each  direction.  Bryant 
Street  is  four  lanes  wide  between  24th  Street  and  Cesar  Chavez  Street  and  three  lanes  wide  to 
the  south  of  Cesar  Chavez  Street.  In  the  vicinity  of  the  project,  Bryant  Street  has  parking  on 
both  sides  of  the  street.  East  of  1 1th  Street,  Bryant  Street  is  designated  as  a  Major  Arterial  in 
the  San  Francisco  General  Plan. 
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Potrero  Avenue,  Cesar  Chavez  Street,  and  16th  Street  are  included  in  the  Metropolitan 
Transportation  System  (MTS)  for  regional,  state,  and  federal  transportation  funding.  Potrero 
Avenue  and  Cesar  Chavez  Street  are  also  part  of  the  city's  Congestion  Management  Network. 

Other  streets  adjacent  to  the  project  block  (19th,  York  and  20th  Streets)  are  all  local  service 
streets  in  the  vicinity  of  the  project  site.  They  are  two-way,  two-lane  streets  with  25  mph 
speed  limits  and  stop-sign  controlled  intersections. 

Intersection  Conditions 

Existing  traffic  conditions  were  evaluated  for  the  weekday  p.m.  peak  hour  (generally  between 
5:00  to  6:00  p.m.)  conditions.  Traffic  counts  were  conducted  on  Wednesday,  October  23, 
1998  during  the  p.m.  peak  period  (4:00  to  6:00  p.m.)  for  all  intersections  except  the 
intersection  at  16th  and  Bryant  Streets.  Counts  conducted  for  the  1900  Bryant  Street  project 
on  Wednesday,  January  21,  1998  were  used  for  this  intersection  to  characterize  existing 
conditions.4 

Operating  characteristics  of  intersections  are  described  by  the  concept  of  Level  of  Service 
(LOS).  LOS  is  a  qualitative  description  of  an  intersection's  performance  based  on  the  average 
delay  per  vehicle.  Intersection  Level  of  Service  ranges  from  LOS  A,  which  indicates  free 
flow  or  excellent  conditions  with  short  delays,  to  LOS  F,  which  indicates  congested  or 
overloaded  conditions  with  extremely  long  delays.  Typically,  LOS  E  and  F  represent 
unacceptable  levels  of  service.  A  detailed  description  of  LOS  is  included  in  Appendix  B, 
Transportation. 

The  intersections  at  16th  and  Potrero  Streets,  23rd  Street  and  Potrero  Avenue,  and  Bryant  and 
Cesar  Chavez  Streets  are  signalized.  The  other  intersections  are  stop-sign  controlled.  Table  2 
summarizes  the  current  level  of  service  (LOS)  for  existing  weekday  p.m.  peak  hour  conditions 
in  the  vicinity  of  the  project  site.  All  intersections  currently  operate  at  LOS  C  or  better  during 
the  p.m.  peak  hour,  except  at  23rd  Street  and  Potrero  Avenue,  which  operates  at  LOS  F. 

The  relatively  heavy  volume  of  through-traffic  on  Potrero  Avenue  in  conjunction  with  the 
traffic  flows  to  and  from  San  Francisco  General  Hospital  create  traffic  delays  in  this  area. 

4     Korve  Engineering,  1900  Bryant  Street  Final  Transportation  Study  Case  No.  97. 794,  prepared  for  the  City 
and  County  of  San  Francisco  Planning  Department,  May  13,  1998. 
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Table  2:  Existing  Intersection  Level  of  Service,  PM  Peak  Hour 

Intersection 

Delay  (seconds/vehicle) 

LOS 

16th  Street  /  Bryant  Street 

8.4 

B 

19th  Street  /  Bryant  Street 

3.5 

A 

19th  Street  /  York  Street 

1.3 

A 

20th  Street  /  Bryant  Street 

4.0 

A 

20th  Street  /  York  Street 

1.8 

A 

23rd  Street  /  Potrero  Avenue 

60.2 

F 

Bryant  Street  /  Cesar  Chavez  Street 

18.1 

C 

Notes:  Delay  expressed  as  an  average  delay  in  seconds  per  vehicle. 
Source:  The  Duffey  Company,  1999. 

Transit 

Local  transit  service  to  the  site  is  provided  by  the  San  Francisco  Municipal  Railway  (MUNI). 
Seven  bus  lines  provide  east/west  and  north/south  transit  service  in  the  vicinity  of  the  project 
site.  The  bus  routes  serving  the  area  operate  below  their  capacity  during  the  p.m.  peak  hour 
at  the  point  of  their  maximum  loading.  While  many  of  the  Maximum  Load  Points  are  located 
near  the  project  site,  others  are  located  more  remotely  from  the  project  area. 

Three  downtown  lines  serve  the  project  area:  9-San  Bruno,  12-Folsom,  and  27-Bryant. 
Three  crosstown  bus  routes  provide  service  in  the  project  vicinity:  the  22-Fillmore,  33- 
Stanyan,  and  48-Quintara/24th.  The  53-Southem  Heights  line  provides  community  bus 
service  in  the  project  vicinity.  It  links  Potrero  Hill  with  the  16th  Street  BART  Station  via  16th 
Street. 

The  Bay  Area  Rapid  Transit  District  (BART)  operates  regional  rail  transit  service  between  the 
East  Bay  and  San  Francisco,  and  between  northern  San  Mateo  County  and  San  Francisco. 
Within  downtown  San  Francisco,  BART  operates  under  Market  Street.  The  nearest  BART 
station  to  the  project  site  is  at  16th  and  Mission  Streets  less  than  one  mile  from  the  project  site. 


Bryant  Square  \  3.0  Setting,  Impacts 


3-21 


5/3/00 


3.0  Environmental  Setting  and  Impacts 
3.4  Transportation 

During  the  p.m.  peak  hour,  BART  operates  on  3  to  10  minute  headways  in  San  Francisco  on 
each  of  its  lines. 

Parking 

On-Site  Parking 

About  45  parking  spaces  are  currently  on  the  project  block  located  in  the  parking  alley  that 
runs  north/south  the  length  of  the  block.  As  a  result  of  recent  subdivision  and  lot-line 
adjustments  on  this  block,  five  Notices  of  Special  Restrictions  (NSRs)  have  been  recorded  at 
the  San  Francisco  Recorders  Office.  The  NSRs  officially  apportioned  the  existing  parking 
spaces  among  the  newly  created  lots  and  identified  the  legal  parking  deficiency  associated 
with  each  of  the  new  lots  based  on  existing  structures  and  uses.5 

During  the  recent  construction  of  the  York  Street  live/work  units,  disruption  of  the  existing 
on-site  parking  spaces  occurred.  These  spaces  were  re-established  at  the  conclusion  of  the 
current  construction  activities  on  the  site. 

On-Street  Parking 

A  parking  inventory  and  occupancy  count  for  on-street  parking  spaces  were  conducted  in  the 
vicinity  of  the  project  site  mid-day  on  Monday,  October  5  and  Tuesday,  October  13,  1998. 
No  off-street  parking  facilities  are  open  to  the  general  public  within  a  two-block  radius  of  the 
project  site. 

Most  of  the  parking  within  the  project  area  is  unmetered  parking  without  time  restrictions.  A 
residential  parking  permit  program  has  been  implemented  in  the  vicinity  of  San  Francisco 
General  Hospital.  On  Potrero  Avenue,  between  19th  and  22nd  Streets;  on  Hampshire  Street, 
between  18th  and  22nd  Streets;  and  on  19th  through  22nd  Streets,  between  Potrero  Avenue 


5  A  Notice  of  Special  Restriction  (95-F80 1964-00)  was  filed  for  Assessor's  Block  4080,  Lots  1  and  1A 
(commonly  known  as  720  York  Street)  on  June  12,  1995  in  association  with  the  merger  and  re-subdivision 
of  these  two  lots  and  was  re-recorded  (95-F905206-00)  on  December  26,  1995.  On  December  12,  1997,  a 
new  Notice  of  Special  Restrictions  (97-G272054-00)  for  a  lot  line  adjustment  for  Assessor's  Block  4080, 
Lots  2,  3,  4,  5,  and  6  (commonly  known  as  720  York  Street)  was  recorded  on  December  12,  1997.  On  July 
9,  1999,  two  NSRs  (1999G618142  and  1999G618143)  were  recorded  to  adjust  the  lot  lines  between  the 
commercial  and  the  live/work  lots. 


Bryant  Square  \  3.0  Setting,  Impacts 


3-22 


5/3/00 


3.0  Environmental  Setting  and  Impacts 
3.4  Transportation 

and  York  Street,  parking  is  limited  to  one-hour  duration,  except  those  with  a  "W"  residential 
parking  permit.  On  York  Street,  between  18th  and  19th  Streets,  parking  is  restricted  to  a  two- 
hour  limit  without  a  "W"  residential  parking  permit.  Parking  restrictions  on  most  other  blocks 
are  limited  to  street  cleaning  periods  which  occur  primarily  on  Tuesdays,  Thursdays,  and 
Fridays  in  the  early  morning  to  early  afternoon  periods  or  between  12:00  and  6:00  a.m.  on 
Mondays  through  Fridays. 

The  occupancy  rates  in  the  parking  survey  area  average  about  100  percent.  Parking  demand 
in  the  area  is  observed  to  exceed  parking  supply  on  several  streets.  On  many  blocks, 
unattended  double-parked  cars  were  observed,  trucks  blocked  the  sidewalks  and  streets  while 
loading  and  unloading  goods,  and  cars  were  parked  on  the  sidewalks  both  in  driveways  and 
parallel  to  the  curb. 

Pedestrian  and  Bicycle  Conditions 

Several  streets  in  the  area  are  designated  as  Citywide  Bicycle  Routes  and  as  part  of  the  San 
Francisco  Department  of  Parking  and  Traffic  signed  bicycle  route  network.  Potrero  Avenue 
(#25),  between  17th  Street  and  Cesar  Chavez  Street,  and  Harrison  Street  (#25  and  #33), 
between  Division  Street  and  Cesar  Chavez  Street,  are  north/south  designated  Citywide 
Bicycle  Routes  in  the  San  Francisco  General  Plan.  Designated  east/west  Citywide  Bicycle 
Routes  include  17th  Street  (#25  and  #40)  between  Kansas  and  Clayton  Streets;  22nd  Street 
(#44)  between  Potrero  Avenue  and  Chatanooga  Street;  and  Cesar  Chavez  Street  (#60) 
between  Third  Street  and  Sanchez  Street.  Potrero  Avenue  and  22nd  Street  are  Class  III  signed 
bicycle  routes  (share  travel  lane  with  vehicles)  while  Harrison  Street,  north  of  22nd  Street,  has 
a  separate  five-foot  bicycle  lane  adjacent  to  each  curb  lane. 

Pedestrian  circulation  in  the  sidewalks  and  crosswalks  in  the  block  surrounding  the  project 
site  were  observed  during  the  p.m.  peak  hour.  The  sidewalks  are  generally  1 2  to  15  feet  in 
width  and  can  accommodate  the  number  of  pedestrians  currently  using  the  site.  The  eastside 
Bryant  Street  sidewalk  narrows  to  six  feet  just  north  of  20th  Street,  but  does  not  currently 
restrict  pedestrian  flows.  Most  of  the  pedestrians  at  the  site  currently  use  the  sidewalks  on 
Bryant  Street  and  19th  Street,  as  the  primary  building  entrances  are  located  on  these  streets. 
Twentieth  Street  is  currently  dominated  by  industrial  type  uses  with  driveways  and  on-site 
parking.  On  York  Street,  during  construction  of  the  live/work  units,  the  sidewalks  have  been 
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used  primarily  by  construction  workers.  Pedestrian  activity  on  this  block  will  likely  increase 
upon  continued  occupancy  of  the  new  live/work  units. 

Pedestrian  counts  were  conducted  during  the  peak  hour  on  the  Bryant  Street  sidewalk  at  its 
narrowest  segment  adjacent  to  the  proposed  front  entrance  of  the  new  office  building  near  20th 
Street.  Counts  were  conducted  on  October  28,  1998.  A  level  of  service  calculation  indicated 
that  the  sidewalk  currently  operates  at  LOS  A  or  free-flow  conditions. 

Significance  Criteria 

In  San  Francisco,  a  project  is  typically  considered  to  have  a  significant  effect  on  the 
environment  if  it  would  cause  traffic  at  an  intersection  to  deteriorate  to  an  unacceptable  level 
(from  LOS  D  or  better  to  LOS  E  or  LOS  F);  interfere  with  existing  transportation  systems 
causing  substantial  alteration  to  circulation  patterns  or  causing  major  traffic  hazards;  or 
contribute  considerably  to  cumulative  traffic  increases  at  intersections  that  would  result  in 
deterioration  of  traffic  conditions  to  unacceptable  levels. 

While  the  City  has  no  formally  adopted  significance  criteria  for  potential  impacts  related  to 
transit,  a  project  is  typically  considered  to  have  a  significant  effect  on  the  environment  if  it 
would  cause  a  substantial  increase  in  transit  demand  which  cannot  be  accommodated  by 
existing  or  proposed  transit  capacity,  substantially  conflict  with  transit  operations;  or  cause  a 
substantial  deterioration  in  transit  service  levels. 

San  Francisco  General  Plan  policies  emphasize  the  importance  of  public  transit  use  and 
discourage  the  provision  of  facilities  which  encourage  automobile  use.  Parking  deficits  are  an 
inconvenience  to  drivers,  but  not  a  permanent  physical  impact  on  the  environment.  Faced 
with  parking  shortages,  drivers  generally  seek  and  find  alternative  parking  facilities  farther 
from  their  destination  or  shift  modes  of  travel.  Because  San  Francisco  has  a  relatively  high 
degree  of  intracity  transit  service,  transit  is  a  true  option  to  driving  for  many  people. 
Therefore,  the  creation  of  parking  demand  which  cannot  be  met  by  existing  or  proposed 
parking  facilities  would  not,  of  itself,  be  considered  a  significant  environmental  effect. 
However,  the  City  would  generally  consider  whether  the  unmet  parking  demand  would  result 
in  other  significant  physical  effects  or  hazardous  conditions. 
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The  project  would  be  considered  to  have  a  significant  effect  on  the  environment  if  it  were  to 
result  in  substantial  pedestrian  overcrowding  on  public  sidewalks;  create  substantially 
hazardous  conditions  for  pedestrians  or  bicyclists;  or  otherwise  substantially  interfere  with 
pedestrian  and  bicycle  accessibility  of  the  site  and  to  adjoining  areas. 

For  freight  loading,  a  significant  project  impact  would  occur  if  the  inadequacy  of  project 
loading  facilities  for  the  proposed  project  resulted  in  substantial  traffic  disruption  on  streets 
adjacent  to  the  project  site  or  if  pedestrian  flows  were  substantially  disrupted. 

Impacts 

Project  Trip  Generation 

Transportation  impacts  associated  with  the  proposed  Bryant  Square  project  were  determined 
based  on  an  estimate  of  the  total  person  trips  generated  by  the  project.  Person  trips  were 
estimated  by  category  of  proposed  use  and  broken  down  by  mode  of  travel  based  on 
geographic  trip  distribution.  Vehicular  trips  were  estimated  by  applying  an  average  auto 
occupancy  rate,  split  by  inbound  and  outbound  movements  and  distributed  to  the  roadway 
system  to  identify  the  potential  impacts  at  affected  intersections. 

Person-trip  generation  rates  for  the  proposed  project  were  based  on  the  Planning  Department's 
Guidelines  for  Environmental  Review.6  Pedestrian  and  vehicular  counts  were  conducted  at  the 
existing  site  during  the  p.m.  peak  hour  to  determine  the  number  of  trips  currently  occurring  at 
the  site.7  These  trips  were  subtracted  from  the  total  trips  for  the  proposed  project  to  determine 
the  net  increase  in  daily  trips  (inbound  and  outbound)  to  the  site.  The  proposed  project  would 
generate  approximately  3,324  net  new  daily  person  trips  and  218  net  new  p.m.  peak  hour  trips. 
Daily  and  p.m.  peak  hour  trip  generation  rates  for  the  proposed  project  are  summarized  in 
Table  3,  below. 


San  Francisco  Planning  Department,  Guidelines  for  Environmental  Review:  Transportation  Impacts,  July  1991. 

On  October  6,  1998,  15-minute  trip  counts  were  taken  during  the  p.m.  peak  hour  at  the  four  access  points 
serving  existing  uses  on  the  project  block.  Based  on  an  observed  20  person  trips  during  the  15-minute 
period,  80  person  trips  were  estimated  to  occur  during  the  peak  hour.  Using  prescribed  peak  hour  splits  for 
office  and  industrial  uses,  approximately  915  daily  trips  were  estimated  to  occur  at  the  site.  The  industrial 
trips  were  netted  out  of  the  proposed  industrial  use  resulting  in  no  new  net  industrial  trips  and  the  remaining 
880  trips  were  netted  out  of  the  office  uses. 
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Table  3:  Proposed  Project  Trip  Generation 

Land 

Use 

Size  Gross 
Square  Feet 

Daily  Trip 
Rate 

New  Daily 
Trips 

Net  New 
Daily  Trips 

PM  Peak  Hon 
Percentage 

PMPeak 
Hour  Trips 

Office 

152,590  sq.  ft. 

18.1 

2,762 

1,884 

8.5% 

160 

Retail 

9,550  sq.  ft. 

150.0 

1,440 

1,440 

4.0% 

58 

Industrial 

4,675  sq.  ft. 

7.9 

37 

0 

12.4% 

0 

TOTAL 

166,815  sq.  ft. 

4,239 

3,324 

218 

Source:  San  Francisco  Planning  Department  Guidelines  for 
July  1991;  The  Duffey  Company,  1999. 

Environmental  Review,  Transportation  Impacts, 

Trips  were  broken  into  work  and  non-work  trip  categories  by  type  of  use  and  the  trip  origin 
was  identified.  Most  of  the  work-related  office  and  retail  trips  originate  in  San  Francisco  (58 
trips)  or  the  South  Bay  (34  trips).  The  remaining  trips  originate  in  the  North  or  East  Bay  or 
other  locations.  The  majority  of  p.m.  peak  hour  transit  trips  (25  trips)  and  all  walk  trips 
originate  in  San  Francisco.  The  trip  distribution  of  auto  trips  was  used  to  assign  trips  to  the 
surrounding  street  network  and  assess  the  level  of  impact  on  the  key  intersections  identified 
for  analysis  for  this  project. 

The  p.m.  peak  hour  person  trips  were  assigned  to  a  mode  of  travel  (by  trip  origin)  to 
determine  the  impact  on  each  of  the  respective  transportation  systems.  The  break  down  of 
trips  is  summarized  in  Table  4.  Approximately  68  percent  of  the  p.m.  peak  hour  person  trips 
to  and  from  the  site  travel  by  automobile,  18  percent  by  transit,  11  percent  walk,  and  the 
remaining  three  percent  travel  by  other  modes.  This  translates  to  110  vehicle  trips  and  39 
transit  trips  during  the  p.m.  peak  hour. 

Site  Circulation 

New  circulation  patterns  would  be  established  in  the  vicinity  of  the  project  block  as  a  result  of 
the  implementation  of  the  Bryant  Square  project.  The  existing  driveway  bisecting  the  site  and 
running  between  19th  and  20th  Street  would  be  converted  to  a  pedestrian  alley  with  access  for 
service  vehicles  only  from  19th  Street  via  a  95-foot  long  driveway  (approximately  34  feet  wide). 
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Table  4:  PM  Peak  Hour  Person  and  Vehicle  Trips 

Person  Trips 
Auto  Transit    Walk  Other  Total 

Vehicle  Trips 
Inbound  Outbound  Total 

Number  of  Trips 

148       39         24        7  218 

28            82  110 

Percent  Total  Trips 

68%     18%      11%       3%  100% 

25%         75%  100% 

Source:  The  Duffey  Company,  1999. 

The  primary  access  point  for  the  Bryant  Square  project  would  be  from  Bryant  Street,  where 
the  inbound  and  outbound  driveways  to  the  underground  parking  garage  would  be  provided. 
While  traffic  levels  would  increase  with  the  new  development,  access  would  be  focused  on 
Bryant  Street,  which  has  mixed  uses,  including  residential,  rather  than  on  quieter  residential 
streets  in  the  neighborhood.  Most  north/south  traffic  to/from  the  project  site  would  be 
expected  to  use  Bryant  Street,  rather  than  quieter  residential  streets.  As  stated  in  the  Section 
3.4.1  Environmental  setting,  regional  travel  to  and  from  the  site  would  occur  along  Bryant 
Street  and  Potrero  Avenue  via  Cesar  Chavez  Street  from  the  south  and  16th  Street  from  the 
north. 

Traffic  Impacts 

Intersection  analysis  was  conducted  for  the  p.m.  peak  hour  for  seven  study  intersections 
within  the  project  area  using  the  1994  Highway  Capacity  Manual.  Three  scenarios  were 
analyzed:  Existing  Plus  Project,  Existing  Plus  Project  Plus  Live/Work,  and  Cumulative  2010. 
The  Existing  Plus  Project  condition  adds  only  the  trips  generated  from  the  proposed  Bryant 
Square  to  the  existing  traffic  at  the  study  intersections.  The  Existing  Plus  Project  Plus 
Live/Work  condition  adds  the  project  generated  trips  and  the  trips  generated  from  the 
live/work  units  and  office  space  finishing  construction  at  720  York  Street  to  the  existing 
intersection  traffic  volumes.  The  Cumulative  2010  analysis  is  performed  using  a  one  percent 
annual  background  traffic  growth  to  project  future  traffic  volumes.  It  is  adjusted  to  account 
for  particular  trip  patterns  associated  with  the  proposed  project  and  the  trips  that  will  be 
generated  from  the  completed  720  York  live/work  units  and  office  space  on  the  project  block 
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once  they  are  occupied.  The  calculated  levels  of  service  for  study  intersections  for  the 
existing  conditions,  existing  condition  plus  the  project,  existing  plus  project  plus  live/work, 
and  cumulative  2010  conditions  are  summarized  in  Table  5. 


Table  5:  Intersection  Level  of  Service,  PM  Peak  Hour 

Existing 

Existing  + 
Project 

Existing  +  Project 
+  Live  work 

Cumulative  2010 

Intersection 

Delay*  LOS 

Delay  LOS 

Dela     LOS     %  Cum. 

Growth" 

16th  St.  /Bryant St. 
19th  St.  /  Bryant  St. 
19th  St. /York  St. 
20th  St.  /  Bryant  St. 
20th  St.  /  York  St. 
23rd  St.  /  Potrero  Av. 
Bryant  St.  /  Cesar 
Chavez  St. 

8.4  B 

3.5  A 
1.3  A 
4.0  A 
1.8  A 

60.2  F 
18.1  C 

8.6  B 
3.8  A 
1.3  A 
4.6  B 
2.0  A 
65.1  F 
18.1  C 

8.7  B 
4.0  A 
1.3  A 
4.6  B 
2.0  A 
65.8  F 
18.1  C 

9.5        B  15% 
4.3        B  34% 
1.3        A  0% 
5.3        B  34% 
2.1         A  51% 
113.2        F  10% 
21.2        C  6% 

a  Delay  is  expressed  as  an  average  delay  in  seconds  per  vehicle  for  signalized  intersections. 
D  This  would  be  the  project's  percent  of  cumulative  growth  at  the  intersection. 
Source:  The  Duffey  Company,  1999. 

Under  the  Existing  Plus  Project  condition,  the  level  of  service  at  each  of  the  study 
intersections,  except  at  20th  and  Bryant  Streets,  would  remain  the  same  as  under  the  Existing 
Condition.  At  20th  and  Bryant  Streets,  the  eastern  approach  to  the  unsignalized  intersection 
would  change  from  LOS  A  to  LOS  B  as  traffic  volumes  associated  with  the  project  increase. 
At  the  23rd  Street  and  Potrero  Avenue  intersection,  vehicles  would  experience  an  increase  of 
about  5.0  seconds  of  average  delay.  The  intersection  would  continue  to  operate  at  LOS  F. 
Other  intersections  in  the  project  area  would  experience  less  than  a  one  second  increase  in 
average  delay.  Implementation  of  the  Bryant  Square  project  would  not  result  in  significant 
traffic  impacts,  as  no  degradation  of  service  levels  to  unacceptable  levels  would  occur. 
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Under  the  Existing  Plus  Project  Plus  Live/Work  condition,  the  level  of  service  would  remain 
the  same  as  under  the  Existing  Plus  Project  condition.  Increases  in  delays  experienced  at 
some  intersections  would  be  less  than  a  one  second  increase. 

Under  the  Cumulative  2010  condition,  the  average  vehicular  delays  would  increase  at  all 
intersections,  except  for  at  19th  and  York  Streets.  The  southern  approach  to  the  19th  and 
Bryant  Streets  intersection  would  change  from  LOS  A  to  LOS  B,  due  to  overall  traffic  growth 
and  the  eastern  approach  to  the  20th  and  Bryant  Streets  intersection  would  operate  at  LOS  B  as 
under  the  Existing  Plus  Project  scenario.  At  the  23rd  Street  and  Potrero  Avenue  intersection, 
the  level  of  service  would  remain  at  LOS  F,  but  the  average  vehicular  delays  would  be 
expected  to  nearly  double  if  travel  patterns  remained  the  same  as  they  are  today.  This  would 
result  from  the  increase  in  southbound  through  and  left  turning  vehicular  traffic  on  Potrero 
Avenue  during  the  p.m.  peak  hour.  The  proposed  Bryant  Square  project  would  contribute  10 
percent  of  the  total  traffic  growth  of  this  intersection.  At  the  remaining  intersections,  the 
average  vehicular  delays  would  increase  from  0.5  to  3.0  seconds. 

Under  the  future  Cumulative  2010  conditions,  the  increase  in  average  delays  experienced  by 
drivers  at  the  23rd  Street  and  Potrero  Avenue  intersection  would  increase,  resulting  in 
significant  traffic  impacts.  The  Bryant  Square  contribution  of  10  percent  of  total  traffic 
growth  would  be  contributory  to  the  significant  impacts  (an  increase  of  about  53  seconds  of 
average  delay)  at  this  intersection.  Mitigation  Measure  F.l,  modification  of  signal  timing, 
page  4-5,  would  reduce  this  impact  to  a  less-than-significant  level. 

Transit  Impacts 

Maximum  Load  Point  analysis  was  conducted  for  the  seven  MUNI  lines  serving  the  project 
vicinity  to  determine  if  the  proposed  increase  in  demand  on  transit  service  would  exceed  the 
available  capacity  and  result  in  a  significant  impact. 

The  proposed  Bryant  Square  project  would  generate  an  estimated  39  p.m.  peak  hour  transit  trips 
(less  than  an  addition  of  one-half  a  MUNI  bus).  Of  the  total  trips,  30  would  be  outbound  trips 
and  9  would  be  inbound  trips.  All  of  these  trips  would  use  the  MUNI  system,  although  some 
riders  may  transfer  to  other  transit  systems  such  as  BART  or  Caltrain  to  complete  their  trips. 
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The  transit  trips  would  use  the  seven  MUNI  lines  serving  the  project  area.  Based  on  the  p.m. 
peak  hour  Maximum  Load  Point  capacity  analysis  completed  for  the  Existing  Condition, 
adequate  capacity  exists  to  serve  the  project  generated  transit  trips.  No  significant  transit 
impacts  would  occur  as  a  result  of  the  implementation  of  the  proposed  Bryant  Square  project. 

Parking  Impacts 


The  parking  impacts  of  the  proposed  project  were  evaluated  by  estimating  parking  demand 
and  San  Francisco  Planning  Code  required  parking,  and  comparing  it  to  the  proposed  parking 
supply.  See  Table  6  for  a  summary  of  code  required  parking  and  parking  demand. 


Table  6:  Parking  Code  Requirements  and  Demand 

Code          Allowable    Adjusted  Code 
Location            Requirement       Deficit3  Requirement 

Parking  Demand 
Long-  Short- 
Term      Term  Total 

Office                       260                  5  255 
Retail                        16                 0  16 
Industrial                      2b                 1  1 

188          28  216 
21          67  88 
4            1  5 

Total                        278                  6  272 

213          96  309 

a   The  total  parking  deficit  for  the  project  site,  as  described  in  the  Notice  of  Special  Restriction  (NSR),  is 
19  spaces.   The  allowable  deficit  of  six  spaces  carries  forward  only  the  deficit  for  those  existing 
buildings  that  will  remain  in  their  current  use  or  will  be  renovated. 

b   The  1999  NSR  (1999G618142)  for  the  project  block  required  that  two  parking  spaces  be  provided  for 
the  21 17  19th  Street  building  site,  with  one  allowable  deficit  space  for  a  total  requirement  of  one  space. 
This  requirement  would  continue,  as  there  is  no  change  in  use  of  the  structure.  A  deficit  of  five  spaces 
was  identified  for  the  2101  Bryant  Street  building,  which  would  be  renovated  and  would  add  one  story. 

Source:  Section  151,  San  Francisco  Planning  Code;  San  Francisco  Planning  Department,  Guidelines  for 
Environmental  Review:  Transportation  Impacts,  July  1991;  and  The  Duffey  Company,  1999. 

The  San  Francisco  Planning  Code  requires  office  development  to  provide  one  parking  space 
per  500  square  feet  of  occupied  floor  area  and  retail  development  to  provide  one  space  per  500 
square  feet  of  occupied  floor  area,  where  the  occupied  floor  area  exceeds  5,000  square  feet. 
The  code  required  parking  spaces  for  the  industrial  use  were  taken  directly  from  the  1999 
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Notice  of  Special  Restriction  (NSR),  as  no  change  in  use  is  proposed  for  this  building.8  The 
legal  parking  deficiencies  permitted  for  2101  Bryant  Street  and  at  27 17- 19th  Street  were 
applied  to  the  calculated  code  required  parking  to  determine  the  total  parking  requirement  of 
272  spaces  for  the  Bryant  Square  project. 

For  Planned  Unit  Developments  (PUDs),  Section  304(d)(2)  of  the  San  Francisco  Planning 
Code  provides  that  developments  shall,  "provide  off-street  parking  adequate  for  the 
occupancy  proposed."  The  San  Francisco  Planning  Code  also  requires  the  designation  of 
one  handicapped  parking  space  for  every  25  off-street  spaces  provided  and  one  bicycle 
parking  space  for  every  20  off-street  parking  spaces  provided. 

The  parking  demand  was  calculated  using  the  Planning  Department's  Guidelines  for 
Environmental  Review.  Long-  and  short-term  parking  demand  was  calculated  for  the  office, 
retail,  and  industrial  uses  proposed  as  part  of  the  Bryant  Square  project.  The  Bryant  Square 
project  would  generate  an  estimated  parking  demand  of  309  spaces:  213  for  long-term  use 
and  96  for  short-term  use. 

One  on-street  parking  space  would  be  removed  from  Bryant  Street  where  the  proposed 
driveway  to  the  parking  garage  would  be  located.  Two  new  parking  spaces  would  be  gained 
on  20th  Street  where  existing  driveways  would  be  eliminated.  Along  York  and  19th  Streets 
there  would  be  no  change  to  the  curb  cuts  or  on-street  parking  supply. 

Table  7  compares  the  proposed  off-street  parking  supply  with  parking  demand  and  code 
requirement  for  the  entire  block  on  which  the  project  is  located.  Currently  45  surface  parking 
spaces  are  located  on  the  project  block.  The  Bryant  Square  project  proposes  to  provide  a  total 
►  of  301  valet-assisted  parking  spaces  (or  203  independently  accessible  parking  spaces)  on-site 
to  serve  the  needs  of  both  the  Bryant  Square  project  and  the  recently  constructed  720  York 
Street  live/work  units. 

The  parking  spaces  would  be  located  in  a  two-story  parking  garage  with  ingress  and  egress 
mid-block  on  Bryant  Street.  One  entry  lane  and  one  exit  lane  would  be  provided  for  the 
garage.  The  entry  equipment  for  the  garage  would  be  located  at  the  foot  of  the  garage  ramp. 


8  Notice  of  Special  Restrictions  (1999G618142)  for  a  lot  line  adjustment  for  Assessor's  Block  4080,  Lots 
7,1 1,12,  and  14  (commonly  known  as  720  York  Street)  recorded  on  July  9,  1999. 
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Table  7:  Parking  Supply  Surplus/Shortfall 

Bryant  Square 

Parking 
Supply 

Code          Code  to  Supply 
Requirement  Surplus/Shortfall 

Parking   Demand  to  Supply 
Demand  Surplus/Shortfall 

Valet  spaces  -  16 
for  720  York  St. 

Independently 
accessible  spaces 

285  ^ 
187  a 

272  +13 
272  -85 

309  -24 
309  -122 

Valet  spaces  -  45 
for  720  York  St. 

Independently 
accessible  spaces 

256  b 
158b 

272  -16 
272  -114 

309  -53 
309  -151 

a  Sixteen  parking  spaces  have  been  deleted  from  the  parking  supply  total  to  take  into  account  the  16-space 
parking  requirement  for  the  720  York  parcel  based  on  NSR  (1999G618143). 

b  Subsequent  to  approval  of  the  720  York  Street  project,  the  Planning  Commission  adopted  a  policy 
requiring  one  parking  space  per  live/work  unit.  To  meet  this  requirement,  720  York  Street  would  need  to 
provide  29  additional  parking  spaces  for  the  35  live/work  and  10  work  only  units.  Bryant  Square  has 
proposed  to  provide  29  valet  parking  spaces  in  addition  to  the  16  spaces  required  for  the  720  York  Street 
units.  Thus  45  spaces  have  been  deleted  from  the  parking  supply  for  this  scenario. 

Source:  The  Duffey  Company,  1999;  Maxwell  &  Associates,  1999. 

allowing  on-site  queuing  of  up  to  three  vehicles  without  disrupting  traffic  or  transit  flows  on 
Bryant  Street.  A  valet-staging  area,  which  could  accommodate  ten  to  twelve  cars,  would  be 
provided  in  the  middle  aisle  of  the  first  floor  of  the  parking  garage.  The  central  cashier  would 
be  located  next  to  the  elevator  shaft  to  collect  parking  fees  prior  to  cars  exiting  the  garage.  On 
weekdays,  the  garage  would  provide  valet-assisted  parking  operations  to  accommodate  the 
peak  parking  demand.  The  number  of  valet  attendants  would  vary  depending  upon  the 
parking  demand  characteristics  throughout  the  day.  At  night  and  on  weekends  when  the 
primary  demand  for  parking  would  be  the  residents  of  the  block,  the  garage  would  operate  as 
a  self-park  facility  with  a  card-entry  system. 

Twelve  parking  spaces  within  the  garage  would  be  designated  for  handicapped  parking  stalls 
(six  on  each  parking  garage  level  near  the  elevator),  consistent  with  San  Francisco  Planning 
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Code  requirements.  Fifteen  bicycle  parking  spaces  would  be  provided  within  the  street  level 
courtyard,  as  required  by  the  San  Francisco  Planning  Code. 

The  previously  recorded  Notice  of  Special  Restriction  for  the  block  requires  that  1 6  parking 
spaces  be  provided  for  the  720  York  Street  project.  Combined  with  the  272  spaces  required 
for  the  Bryant  Square  project,  the  total  code  required  parking  for  the  block  would  be  288 
spaces.  This  represents  a  surplus  of  13  spaces  above  the  code  required  parking  for  the  Bryant 
Square  project.  When  compared  to  the  estimated  parking  demand,  the  301  total  parking 
►  spaces  (including  valet-assisted  spaces)  (or  203  independently  accessible  spaces)  provided  for 
the  Bryant  Square  project  would  result  in  a  24-space  shortfall.  When  comparing  this  parking 
demand  to  the  203  independently-accessible  spaces,  a  122-space  shortfall  would  result.  Only 
a  maximum  of  203  of  the  parking  spaces  could  be  provided  on  an  independently  accessible 
basis,  and  as  a  result  parking  requirements  are  proposed  to  be  met  through  the  provision  of 
valet-assisted  parking.  An  exception  through  the  PUD  process  or  a  variance  would  be 
required  to  allow  this  proposed  parking  arrangement. 

The  project  sponsor  has  proposed  providing  one  parking  space  per  unit  for  the  live/work  and 
office  units  at  720  York  Street,  which  would  translate  to  provision  of  45  parking  spaces.  This 
would  respond  to  the  current  Planning  Commission  parking  requirement  for  live/work  units 
and  would  also  include  one  space  for  each  of  the  10  work-only  units.  If  45  spaces  were 
reserved  for  the  720  York  Street  live/work  units  in  the  new  parking  garage,  the  parking 
shortfall  on  the  block  would  be  16  spaces  when  compared  to  the  total  parking  supply 
(including  valet-assisted  spaces)  and  114  spaces  when  compared  to  the  independently- 
accessible  parking  supply.  The  parking  shortfall  based  on  estimated  parking  demand  for  the 
Bryant  Square  project  would  be  53  spaces  when  compared  to  the  total  parking  supply 
(including  valet-assisted  spaces)  and  151  spaces  when  compared  to  the  independently- 
accessible  parking  supply. 

The  result  of  the  parking  shortfall  associated  with  the  development  of  the  proposed  project 
would  be  increasing  competition  for  limited  on-street  parking,  which  is  currently  near  or 
exceeding  capacity.  The  parking  occupancy  in  the  project  vicinity  presently  averages  100 
percent  during  the  mid-day  period.  On  the  project  block,  York  Street  parking  occupancy  was 
observed  to  exceed  100  percent  with  cars  double-parked  and  blocking  driveways.  This 
condition  may  have  been  compounded  by  the  construction  related  vehicles  occupying  the  west 
side  of  York  Street  when  counts  were  conducted.    On  19th,  20*,  and  Bryant  Streets,  the 
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parking  occupancy  averaged  88  to  100  percent.  Parking  on  these  streets  is  not  currently 
metered  nor  is  it  posted  for  parking  time  limits.  With  the  proposed  new  retail  and  office  uses 
associated  with  the  project,  the  introduction  of  parking  meters  or  time  restrictions  may  be 
warranted  on  Bryant  Street,  19th  Street,  and  20th  Street  curbs  bordering  the  project  block  to 
ensure  adequate  turnover  of  short-term  parking  spaces  serving  the  project  site. 

Parking  shortfalls  relative  to  demand  are  not  considered  significant  environmental  impacts  in 
the  urban  context  of  San  Francisco.  Parking  deficits  are  an  inconvenience  to  drivers,  but  not  a 
permanent  physical  impact  on  the  environment.  The  City's  "Transit  First"  policy  encourages 
a  shift  from  the  personal  automobile  to  public  transit.  Faced  with  parking  shortages,  drivers 
generally  seek  and  find  alternative  parking  facilities  farther  from  their  destination  or  shift 
modes  of  travel.  The  on-street  parking  conditions  in  the  project  vicinity  would  be  impacted 
by  a  short-fall  in  on-site  parking,  but  the  impact  would  not  be  considered  significant  based  on 
City  of  San  Francisco  policy. 

Pedestrian  and  Bicycle  Impacts 

The  number  of  bicycle  trips  generated  by  the  project  has  not  been  specifically  identified.  The 
project  would  generate  a  total  of  seven  p.m.  peak  hour  trips  using  "other"  modes  of  travel, 
including  bicycle.  Bicyclists  traveling  to  and  from  the  site  would  use  Potrero  Avenue  or 
Harrison  Street  as  the  north/south  bicycle  routes  or  17th  Street,  22nd  Street,  or  Cesar  Chavez 
Street  for  east/west  access.  The  relatively  small  number  of  bicyclists  projected  to  be  traveling 
to  and  from  the  site  would  not  result  in  a  significant  impact  on  the  bicycle  network  or  street 
system. 

The  Bryant  Square  project  would  generate  an  additional  24  walk  trips  during  the  p.m.  peak 
hour.  These  pedestrians  would  use  Bryant  Street  to  access  the  main  project  buildings.  Access 
would  be  provided  off  19th  Street  for  the  two  smaller  buildings  located  on  this  street.  Internal 
to  the  site,  pedestrians  would  be  able  to  walk  from  one  end  of  the  block  to  the  other  on  a 
north/south  oriented  pedestrian  alley  and  courtyard  system.  Secondary  pedestrian  accesses  to 
the  Bryant  Street  buildings  would  be  provided  off  of  this  alley. 

To  assess  the  potential  pedestrian  impacts  associated  with  the  Bryant  Square  project,  a 
pedestrian  level  of  service  analysis  was  conducted  at  the  narrowest  point  of  the  Bryant  Street 
sidewalk,  near  the  proposed  main  building  entry,  where  the  sidewalk  narrows  down  to  six  feet 
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wide.  For  a  worst-case  analysis,  all  pedestrians  trips  to  and  from  the  site  were  assumed  to 
walk  past  this  critical  narrow  sidewalk  segment  on  Bryant  Street  during  the  p.m.  peak  hour. 
The  flow  rates  would  remain  unobstructed  and  would  stay  at  LOS  A. 

The  Bryant  Square  project  would  not  result  in  a  degradation  of  pedestrian  service  levels  nor 
would  the  pedestrian  flows  be  impeded.  The  implementation  of  the  project  would  not  result 
in  a  significant  pedestrian  impact. 

Freight  Loading  Impacts 

The  loading  impacts  of  the  proposed  project  were  evaluated  by  estimated  loading  space 
demand  and  comparing  it  to  San  Francisco  Planning  Code  requirements  and  the  proposed 
supply.  The  San  Francisco  Planning  Code  requires  one  loading  space  for  up  to  200,000  gross 
square  feet  of  floor  area  of  office  space.  No  loading  spaces  are  required  for  less  than  10,000 
square  feet  of  retail  space.  The  Bryant  Square  project  would  require  a  total  of  one  loading 
space  and  the  proposed  project  would  meet  this  requirement  on-site. 

Freight  and  service  vehicle  delivery  and  loading  demand  were  calculated  using  the  Guidelines 
for  Environmental  Review:  Transportation  Impacts.  The  combined  office  and  retail  uses 
would  generate  about  35  daily  service  vehicle  or  truck  trips  to  the  project  site.  The  freight 
loading  demand  during  an  average  hour  would  be  1.56  loading  spaces  and  the  demand  during 
a  peak  hour  would  be  1 .94  spaces. 

The  project  proposes  to  provide  one  off-street  loading  space  located  off  of  19th  Street.  The 
loading  space  would  be  accessed  from  a  proposed  combined  service  driveway  and  pedestrian 
alley  that  is  currently  used  for  parking.  The  driveway  is  about  95  feet  long  and  34  feet  wide. 
Service  vehicles  would  pull  in  head  first  or  back  into  the  service  driveway  and  park  near  the 
service  access  at  the  rear  of  the  building.  Access  to  the  service  elevator,  which  would  be 
located  in  the  vicinity  of  the  main  elevator,  would  be  through  this  rear  entrance. 

The  loading  demand,  estimated  at  two  spaces  during  an  average  or  peak  hour,  would  at  times 
exceed  the  proposed  supply  of  one  space.  The  combined  loading  and  pedestrian  alley  off  of 
19th  Street  would  provide  adequate  depth  to  accommodate  an  additional  service  vehicle  off- 
street  on  the  occasions  when  two  vehicles  are  serving  the  site  at  one  time.  Conflicts  with 
pedestrians  could  arise  if  more  than  two  vehicles  are  parked  in  the  alley  and  the  first  vehicle 
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must  maneuver  into  the  pedestrian  walkway  to  leave  the  alley.  The  alley  does  not  contain 
enough  room  for  service  vehicles  to  maneuver  a  U-turn  on-site.  Thus  vehicles  that  pulled  in 
head-first  would  need  to  back  out  of  the  alley  to  depart.  Limited  on-street  maneuvering  would 
be  required  for  service  vehicles  as  they  either  backed  into  or  out  of  the  site. 

The  Bryant  Square  project  may  intermittently  disrupt  local  traffic  or  pedestrian  movement  on 
19th  Street  as  a  result  of  backing  of  service  vehicles  in  the  street,  but  the  impacts  would  not  be 
significant  due  to  the  relatively  low  volumes  of  traffic  and  pedestrian  flows  on  the  street. 

Construction  Impacts 

Transportation  impacts  during  the  construction  period  would  be  associated  with  truck  travel  to 
and  from  the  site,  parking  for  construction  vehicles  and  construction  worker  personal  vehicles, 
and  temporary  closure  of  sidewalks,  parking  lanes,  or  travel  lanes  for  construction- '  related 
activities. 

The  construction  period  for  the  Bryant  Square  project  is  expected  to  last  approximately  14  to 
15  months.  The  most  concentrated  truck  travel  would  occur  during  the  three  to  four  month 
demolition  and  excavation  period.  During  this  period,  trucks  would  most  likely  travel  to  and 
from  the  site  via  20th  Street  and  Potrero  Avenue.  Other  major  truck  traffic  would  occur  during 
the  pouring  of  the  foundations.  Concrete  trucks  are  expected  to  travel  to  and  from  the  site  via 
16th  Street,  Potrero  Avenue,  and  20th  Street.  These  trucks  would  primarily  be  traveling  to  and 
from  the  site  during  the  morning  hours  and  peak  activity  periods  would  be  spaced  about  one 
week  apart  coincident  with  major  concrete  pours.  The  balance  of  the  truck  traffic  would  be 
intermittent  as  the  project  progresses  and  would  be  primarily  concentrated  in  the  morning 
hours  between  8:00  and  11:00  a.m.9  The  level  of  truck  traffic  would  not  be  a  substantial 
addition  to  the  background  traffic  volumes. 

During  the  peak  construction  period,  75  to  1 10  construction  workers  would  be  expected  on  the 
site  during  a  typical  weekday.  Parking  for  construction  workers  would  likely  be  split  between 
on-site  spaces  and  on-street  spaces.  There  are  currently  45  on-site  parking  spaces  and  44 
parking  spaces  bordering  the  site  on  Bryant,  19th,  York,  and  20th  Streets.  After  the  proposed 


9    Nibbi  Bros.  General  Contractors,  letter  regarding  Bryant  Square  project  construction  related  impacts,  October 
15,  1998. 
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on-site  parking  garage  is  completed,  the  construction  workers  would  be  able  to  park  personal 
vehicles  off-street  in  the  garage. 

The  majority  of  staging  for  the  project  would  occur  along  Bryant  Street.  A  pedestrian 
barricade  would  be  constructed  along  the  Bryant  Street  frontage  and  also  along  the  20th  Street 
side  of  the  project  to  protect  pedestrians  from  the  construction  work.  The  barricade  would 
interfere  with  the  existing  Muni  bus  stop  located  in  front  of  the  project  on  Bryant  Street  at  19th 
Street  and  the  bus  stop  would  need  to  be  temporarily  relocated.  The  pedestrian  barricades 
would  remain  in  place  throughout  the  construction  of  the  project  until  a  new  sidewalk  is 
poured  along  Bryant  and  20th  Streets.  Along  Bryant  Street,  the  existing  parking  lane  would  be 
used  for  the  pedestrian  walkway.  Concrete  pumping  and  deliveries  would  occur  on-site 
whenever  possible,  but  may  require  short-term  blockage  of  the  northbound  travel  lane  on 
Bryant  Street. 

No  significant  transportation  impacts  related  to  construction  would  be  expected  to  occur  as  the 
impacts  are  temporary  in  nature  and  of  a  short-term  duration.  Implementation  of  Mitigation 
Measure  F.2,  page  4-5,  would  further  reduce  the  less-than-significant  construction  impacts. 
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3.5  GROWTH  INDUCING  IMPACTS 

The  proposed  project  would  have  no  discernible  effect  on  the  growth  or  concentration  of 
population  in  the  neighborhood,  city  or  region,  although  it  would  incrementally  increase  area 
employment  and  the  number  of  visitors  to  the  project  site.  The  project  would  not  include 
residential  uses  or  any  other  features  that  would  contribute  to  a  change  in  permanent  (or 
resident)  population.  The  proposed  project  would  also  not  displace  any  existing  housing  units 
at  the  site.  The  project  would  be  redevelopment  and  intensification  of  development  within  a 
built-out  environment. 

The  employment  that  would  be  generated  by  the  project  is  anticipated  to  be  drawn  from  both 
citywide  and  regional  workforces.  Any  net  increase  in  employment  in  the  City  and  County  of 
San  Francisco  would  increase  the  demand  for  retail  goods  and  services  in  the  area  over  time, 
as  new  employees  eventually  change  shopping  patterns  to  include  the  local  area  where  they 
would  be  employed.  The  addition  of  about  510  net  new  employees  for  a  total  of  555 
employees  on  the  project  block,  would  not  be  of  a  magnitude  that  could  significantly  affect 
the  citywide  jobs  /  employed  residents  balance. 

Construction  of  the  project  would  add  to  citywide  and  regional  employment  on  a  temporary 
basis  during  the  site  clearing  and  construction  phases  of  the  project,  but  not  to  levels  that 
would  substantially  affect  construction  workforce  levels  in  the  Bay  Area. 

The  project  would  contribute  to  growth  occurring  in  the  vicinity  of  the  project  site  but  would 
be  different  in  nature  than  most  development  (industrial  uses  converted  to  live/work  space) 
occurring  in  the  project  vicinity.  However,  as  with  live/work  conversions,  this  project  would 
contribute  to  additional  displacement  of  relatively  small  businesses  including  arts-related 
activities. 

The  project  would  be  built  in  a  developed  urban  area,  and  no  expansion  to  the  municipal 
infrastructure  not  already  under  construction  would  be  required  to  accommodate  new 
development  and  increased  employment  due  to,  or  induced  by,  the  project. 
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4.1  MITIGATION  MEASURES  PROPOSED  AS  PART  OF  THE  PROJECT 

In  the  course  of  project  planning  and  design,  measures  have  been  identified  that  would  reduce 
or  eliminate  potential  environment  impacts  of  the  proposed  project.  Some  of  these  measures 
have  been  voluntarily  adopted  by  the  project  sponsors  and  thus  are  proposed  as  part  of  the 
project:  some  are  under  consideration  by  the  project  sponsors  and  some  have  been  considered 
and  rejected  by  the  project  sponsors.  Implementation  of  some  may  be  the  responsibility  of 
other  agencies.  Measures  under  consideration  or  rejected  may  be  required  by  the  Planning 
Commission  as  conditions  of  project  approval.  Each  mitigation  measure  and  its  status  is 
discussed  below. 

Several  items  are  required  by  law  that  would  serve  to  mitigate  impacts.  These  include  no  use 
of  mirrored  glass  on  the  building  to  reduce  glare,  as  per  Planning  Commission  Resolution 
9212,  and  the  limitation  of  construction-related  noise  levels,  pursuant  to  the  San  Francisco 
Noise  Ordinance  (Article  20  of  the  San  Francisco  Police  Code,  1972).  For  hazardous 
materials,  the  Maker  Ordinance,  and  State  and  Federal  regulations  must  also  be  implemented. 

Measures  which  are  not  required  by  legislation  but  which  would  also  serve  to  mitigate 
environmental  impacts  appear  below.  Mitigation  measures  preceded  by  an  asterisk  (*)  are 
from  the  Initial  Study  (see  Appendix  A). 

A.      ^Construction  Noise  Impacts 

A.l  The  project  sponsor  shall  require  that  the  contractors'  equipment  and  trucks  used  for 
project  construction  utilize  the  best  available  noise  control  techniques  (e.g.,  improved 
exhaust  mufflers,  equipment  redesign,  use  of  intake  silencers,  ducts,  engine 
enclosures,  and  acoustically  attenuating  shields  or  shrouds)  in  order  to  minimize 
construction  noise  impacts.  Prior  to  project  construction,  the  project  sponsor  shall 
require  all  construction  equipment  used  by  the  contractor(s)  (except  for  impact  tools. 
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pavement  breakers  and  jackhammers)  to  be  tested  as  part  of  the  environmental 
compliance  monitoring  program  for  enforcement  of  mitigation  measures  to  ensure  that 
equipment  noise  does  not  exceed  80  dBA  at  50  feet. 

A.2  Stationary  noise  sources  shall  be  located  as  far  from  adjacent  offices  as  possible.  If 
they  must  be  located  near  existing  offices,  they  shall  also  be  enclosed  within 
temporary  sheds.  (This  measure  would  not  be  necessary  because  no  existing  offices 
are  located  adjacent  project  site.) 

A.  3     The  project  sponsor  shall  require  the  contractor(s)  to  use  hydraulically  or  electrically 

powered  impact  tools  (e.g.,  jack  hammers,  pavement  breakers,  and  rock  drills) 
wherever  possible  to  avoid  noise  associated  with  compressed  air  exhaust  from 
pneumatically-powered  tools.  However,  where  use  of  pneumatically  powered  tools  is 
unavoidable,  an  exhaust  muffler  on  the  compressed  air  exhaust  would  be  used;  this 
muffler  can  lower  noise  levels  from  the  exhaust  by  up  to  about  10  dBA.  External 
jackets  on  the  tools  themselves  would  be  used  where  feasible,  and  this  could  achieve  a 
reduction  of  5  dBA. 

B.  *Construction  Truck  Noise 

B.  l      The  project  sponsor  shall  require  that  the  contractor(s)  haul  and  delivery  routes  avoid 

residential  streets  wherever  possible. 

C.  *Construction  Air  Quality 

C.l  The  project  sponsor  shall  require  the  contractor(s)  to  spray  the  project  site  with  water 
during  demolition,  excavation,  and  construction  activities;  spray  unpaved  construction 
areas  with  water  at  least  twice  per  day;  cover  stockpiles  of  soil,  sand,  and  other 
material;  cover  trucks  hauling  debris,  soil,  sand  or  other  such  material;  and  sweep 
surrounding  streets  during  demolition,  excavation,  and  construction  at  least  once  per 
day  to  reduce  particulate  emissions. 

Ordinance  175-91,  passed  by  the  Board  of  Supervisors  on  May  6,  1991,  requires  that 
non-potable  water  be  used  for  dust  control  activities.  Therefore,  the  project  sponsor 
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shall  require  that  the  contractors  obtain  reclaimed  water  from  the  Clean  Water 
Program  for  this  purpose. 

C.  2      The  project  sponsor  shall  require  the  project  contractors  to  maintain  and  operate 

construction  equipment  so  as  to  minimize  exhaust  emissions  of  particulates  and  other 
pollutants,  by  such  means  as  a  prohibition  on  idling  motors  when  equipment  is  not  in 
use  or  when  trucks  are  waiting  in  queues,  and  implementation  of  specific  maintenance 
programs  to  reduce  emissions  from  equipment  that  would  be  in  frequent  use  for  much 
of  the  construction  period. 

D.  ^Hazardous  Materials 

D.  l     In  compliance  with  applicable  federal  Occupational  Safety  and  Health  Administration 

(OSHA)  and  Cal/OSHA  regulations,  the  project  sponsor  would  require  the 
construction  contractor  to  prepare  a  site-specific  Safety  and  Health  Plan  (SHP).  The 
plan  would  be  reviewed  by  the  San  Francisco  Department  of  Public  Health  prior  to 
construction.  The  Safety  and  Health  Plan  would  include  provisions  for  responding  to 
unknown  site  conditions  that  could  be  encountered  during  construction. 

E.  *Archaeology 

E.l  Given  the  location  and  depth  of  excavation  proposed,  and  the  likelihood  that 
archaeological  resources  would  be  encountered  on  the  project  site,  the  project  sponsor 
has  agreed  to  retain  the  services  of  an  archaeologist.  The  archaeologist  would  carry 
out  a  pre-excavation  testing  program  to  better  determine  the  probability  of  finding 
cultural  and  historical  remains.  The  testing  program  would  use  a  series  of  mechanical, 
exploratory  borings  or  trenches  and/or  other  testing  methods  determined  by  the 
archaeologist  to  be  appropriate. 

If,  after  testing,  the  archaeologist  determines  that  no  further  investigations  or 
precautions  are  necessary  to  safeguard  potentially  significant  archaeological  resources, 
the  archaeologist  would  submit  a  written  report  to  the  Environmental  Review  Officer 
(ERO),  with  a  copy  to  the  project  sponsor.  If  the  archaeologist  determines  that  further 
investigations  or  precautions  are  necessary,  he/she  shall  consult  with  the  ERO  and  they 
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shall  jointly  determine  what  additional  procedures  are  necessary  to  minimize  potential 
effects  on  archaeological  resources. 

These  additional  mitigation  measures  would  be  implemented  by  the  project  sponsor 
and  might  include  a  program  of  on-site  monitoring  of  all  site  excavation,  during  which 
the  archaeologist  would  record  observations  in  a  permanent  log.  The  monitoring 
program,  whether  or  not  there  are  finds  of  significance,  would  result  in  a  written  report 
to  be  submitted  first  and  directly  to  the  ERO,  with  a  copy  to  the  project  sponsor. 
During  the  monitoring  program,  the  project  sponsor  would  designate  one  individual  on 
site  as  his/her  representative.  This  representative  would  have  the  authority  to  suspend 
work  at  the  site  to  give  the  archaeologist  time  to  investigate  and  evaluate 
archaeological  resources  should  they  be  encountered. 

Should  evidence  of  cultural  resources  of  potential  significance  be  found  during  the 
monitoring  program,  the  archaeologist  would  immediately  notify  the  Environmental 
Review  Officer  (ERO),  and  the  project  sponsor  would  halt  any  activities  which  the 
archaeologist  and  the  ERO  jointly  determine  could  damage  such  cultural  resources. 
Ground  disturbing  activities  which  might  damage  cultural  resources  would  be 
suspended  for  a  total  maximum  of  four  weeks  over  the  course  of  construction. 

After  notifying  the  ERO,  the  archaeologist  would  prepare  a  written  report  to  be 
submitted  first  and  directly  to  the  ERO,  with  a  copy  to  the  project  sponsor,  which 
would  contain  an  assessment  of  the  potential  significance  of  the  find  and 
recommendations  for  what  measures  should  be  implemented  to  minimize  potential 
effects  on  archaeological  resources.  Based  on  this  report,  the  ERO  would  recommend 
specific  additional  mitigation  measures  to  be  implemented  by  the  project  sponsor. 
These  additional  mitigation  measures  might  include  a  site  security  program,  additional 
on-site  investigations  by  the  archaeologist,  and/or  documentation,  preservation,  and 
recovery  of  cultural  material. 

Finally,  the  archaeologist  would  prepare  a  report  documenting  the  cultural  resources 
that  were  discovered,  an  evaluation  as  to  their  significance,  and  a  description  as  to  how 
any  archaeological  testing,  exploration  and/or  recovery  program  was  conducted. 
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Copies  of  all  draft  reports  prepared  according  to  this  mitigation  measure  would  be  sent 
first  and  directly  to  the  ERO  for  review.  Following  approval  by  the  ERO,  copies  of 
the  final  report(s)  would  be  sent  by  the  archaeologist  directly  to  the  President  of  the 
Landmarks  Preservation  Advisory  Board  and  the  California  Archaeological  Site 
Survey  Northwest  Information  Center.  Three  copies  of  the  final  archaeology  report(s) 
shall  be  submitted  to  the  Office  of  Environmental  Review,  accompanied  by  copies  of 
the  transmittals  documenting  its  distribution  to  the  President  of  the  Landmarks 
Preservation  Advisory  Board  and  the  California  Archaeological  Site  Survey  Northwest 
Information  Center. 

F.  Transportation 

F.l  When  required  to  improve  operating  conditions  under  cumulative  conditions,  modify 
the  signal  timing  at  the  23rd  Street  and  Potrero  Avenue  intersection  to  give  additional 
green  time  to  southbound  through  and  left-turning  vehicles  during  the  p.m.  peak  hour. 
v  This  signal  adjustment  would  improve  traffic  flow  today  and  would  keep  delays 
expected  by  vehicles  in  2010  at  a  level  comparable  to  what  currently  exists  at  this 
intersection.  Implementation  of  this  measure  would  be  the  responsibility  of  the 
Department  of  Parking  and  Traffic,  which  is  responsible  for  operating  conditions  on 
city  streets,  and  routinely  revises  signal  timing  as  necessary. 

F.2  To  ensure  that  construction  activities  would  not  impact  MUNI  bus  stops  or  routes  in 
the  area,  prior  to  construction,  the  project  sponsor  shall  coordinate  with  MUNI's  chief 
inspector. 

The  project  sponsor  and  construction  contractor(s)  shall  meet  with  the  Traffic 
Engineering  Division  of  the  Department  of  Parking  and  Traffic,  the  Fire  Department, 
MUNI,  and  the  Planning  Department  to  determine  feasible  traffic  measures  to  reduce 
traffic  congestion  and  pedestrian  circulation  impacts  during  construction  of  the 
proposed  project.  A  Construction  Traffic  Management  Plan  shall  be  submitted  to  the 
Department  of  Parking  and  Traffic  for  approval. 
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5.0 

SIGNIFICANT  ENVIRONMENTAL  EFFECTS  THAT  CANNOT  BE  AVOIDED 

IF  THE  PROPOSED  PROJECT  IS  IMPLEMENTED 


In  accordance  with  Section  21100(b)(2)(A)  of  the  California  Environmental  Quality  Act 
(CEQA),  and  with  Section  15126(b)  of  the  State  CEQA  Guidelines,  the  purpose  of  this  chapter 
is  to  identify  impacts  that  could  not  be  eliminated  or  reduced  to  an  insignificant  level  by 
mitigation  measures  included  as  part  of  the  proposed  project,  or  by  other  mitigation  measures 
that  could  be  implemented,  as  described  in  Chapter  4.0  Mitigation  Measures. 

With  implementation  of  the  mitigation  measures  outlined  in  Chapter  4.0  Mitigation  Measures, 
no  significant  impacts  would  occur  as  a  result  of  implementing  the  Bryant  Square  project. 
Whether  or  not  the  project  is  approved,  traffic  volumes  and  transit  loading  in  the  site  vicinity 
are  projected  to  increase.  Cumulative  increases  in  traffic  congestion  may  in  turn  cause 
cumulative  increases  in  criteria  air  pollutants  and  a  degradation  of  air  quality.  The  project's 
incremental  contribution  to  these  potential  cumulative  effects  would  not  be  considered  to  be 
"considerable"  or  significant. 
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ALTERNATIVES 


6.1  INTRODUCTION 

CEQA  requires  an  analysis  of  a  reasonable  range  of  alternatives  that  would  reduce  or 
eliminate  significant  impacts  of  a  project.  Though  the  Bryant  Square  project  would  have  no 
significant  impacts,  a  no  project,  a  reduced  height,  an  all  industrial,  and  a  parking-compliant 
development  alternatives  have  been  included  in  this  analysis.  These  alternatives  would  avoid 
or  reduce  non-significant  impacts  related  to  historic  structures,  traffic,  and  other 
environmental  issues. 

6.2  NO  PROJECT  ALTERNATIVE 
Description 

This  alternative  would  entail  no  immediate  change  to  the  project  site.  The  three  buildings 
planned  for  demolition  would  not  be  demolished,  buildings  planned  to  be  renovated  would 
not  be  renovated  or  added  on  to,  and  the  proposed  two  new  office/retail  buildings  and 
underground  garage  would  not  be  constructed. 

Impacts 

If  the  No  Project  Alternative  were  implemented,  no  impacts  of  the  project  would  occur.  The 
existing  parking  deficits  would  apply  to  the  site:  there  would  be  on  site  parking  for  45  cars  in 
total.  However,  the  historic  building  at  2101  Bryant  would  ultimately  have  to  be  brought  into 
compliance  with  the  City's  Unreinforced  Masonry  Building  Ordinance  through  seismic 
upgrade  or  demolition. 

Project  Sponsors'  Reasons  for  Rejection 

The  project  sponsor  has  rejected  this  alternative  because  it  would  not  meet  the  sponsor's 
objectives  to  provide  modern  office  space  for  the  information  technology  industry  in 
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seismically  upgraded  or  new  structures  that  are  fully  accessible  to  all  persons,  with  adequate 
parking  and  attractive  open  space  on  site,  and  to  contribute  to  the  expansion  of  the  City's 
employment  and  tax  base. 

6.3  REDUCED  HEIGHT  ALTERNATIVE 

Description 

This  alternative  would  be  similar  to  the  proposed  project  with  the  exception  that  the  height 
would  be  reduced.  The  proposed  6,000  square-foot  roof  top  addition  to  the  historic  building  at 
2101  Bryant  Street  would  not  be  added.  The  fourth  and  fifth  floors  at  2125  Bryant  would  not 
be  constructed  (removing  about  42,600  square  feet  of  office),  and  the  proposed  second  story  of 
the  new  two-story  structure  at  700  York  would  not  be  constructed  (removing  about  2,050 
square  feet  of  office).  One  level  of  underground  parking  would  also  be  eliminated. 

This  alternative  would  provide  about  101,950  gross  square  feet  of  office,  about  9,550  gross 
square  feet  of  retail,  and  about  4,700  square  feet  of  light  industrial  space.  This  project  would 
provide  50,650  fewer  square  feet  of  office  space  (152,600  square  feet  for  the  project)  and  the 

►  same  amount  of  retail  and  industrial  space  as  the  project.  This  alternative  would  provide  102 
independently  accessible  or  145  valet  parking  spaces  on  one  parking  level,  compared  to  203 
independently  accessible  or  301  valet  parking  spaces  on  two  parking  levels  with  the  project. 

►  A  variant  to  this  alternative  would  retain  two  levels  of  subsurface  parking,  providing  the  same 
amount  of  parking  as  the  project.  The  remainder  of  the  alternative  would  be  the  same. 

Impacts 

Land  use  impacts  would  be  the  same  for  this  alternative  as  for  the  project,  however  the 
intensity  of  development  would  be  somewhat  less.  Views  of  the  site  would  be  of  a  40-foot-tall 
office  development  compared  to  an  approximate  60-foot  tall  building  with  the  project.  This 
would  be  about  the  same  height  as  the  existing  building  at  2125  Bryant  Street,  although  the 
bulk  would  be  greater. 
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Because  a  new  partial  floor  would  not  be  added  to  the  roof  of  the  2101  Bryant  Street  historic 
building,  impacts  would  be  less  than  the  already  less-than-significant  historic  structure  effects 
of  the  project. 

This  alternative  would  result  in  parking  shortfall  for  parking  demand  greater  than  the  24 
parking  space  shortfall  with  the  project. 

Site  circulation  would  be  the  same  for  this  alternative  as  with  the  project. 

This  alternative  would  generate  about  2,407  daily  trips  compared  to  about  3,324  for  the 
project.  A  total  of  about  135  p.m.  peak  hour  trips  would  occur  with  this  alternative  compared 
to  218  for  the  project.  During  the  p.m.  peak  hour  92  automobile  trips,  24  transit  trips,  15 
pedestrian  trips,  and  four  bicycle  trips  would  occur  to/from  the  project  site  with  this 
alternative,  compared  to  148  automobile  trips,  39  transit  trips,  24  pedestrian  trips,  and  seven 
bicycle  trips  with  the  project.  As  with  the  project,  this  alternative  would  contribute  to 
significant  cumulative  traffic  increases  at  the  23rd  Street  and  Potrero  Avenue  intersection  in 
2010,  although  this  alternative  would  result  in  about  a  7  percent  contribution  to  the 
cumulative  traffic  increase  compared  to  a  10  percent  contribution  with  the  project. 

Less-than-significant  temporary  construction  noise,  traffic  and  air  quality  impacts  would 
occur  on  the  Bryant  Square  site  although  the  duration  of  impacts  would  be  expected  to  be  less 
for  this  alternative  than  for  the  project.  The  same  number  of  temporary  construction  jobs  for 
building  the  project  would  be  expected  for  this  alternative  as  for  the  project  except  that  the 
duration  of  these  jobs  would  be  less. 

►  For  the  increased  parking  variant,  if  45  parking  spaces  were  made  available  to  720  York 
Street,  then  this  variant  would  result  in  a  parking  demand  shortfall  of  80  spaces  compared  to 
151  spaces  for  the  project.  If  valet  operations  were  implemented,  this  variant  would  result  in 
a  parking  demand  surplus  of  18  spaces  compared  to  a  deficit  of  122  spaces  for  the  project.  All 
other  impacts  of  the  increased  parking  variant  would  result  in  the  same  impacts  as  for  the 
main  alternative. 

No  significant  impacts  that  could  not  be  avoided  would  occur  due  to  operation  of  either  this 
alternative  or  the  project  on  the  following  other  topics:   population,  noise,  air  quality  and 
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wind,  public  services  and  utilities,  biology,  water,  hazardous  materials,  energy,  geology, 
seismicity  and  soils,  archaeological  resources,  and  growth  inducing  effects. 

Project  Sponsors'  Reasons  for  Rejection 

The  project  sponsor  has  rejected  this  alternative  because  it  would  provide  a  reduced  amount  of 
modern  office  space  for  the  information  technology  industry  than  the  project,  would  provide 
considerably  less  on-site  parking,  and  would  provide  fewer  jobs  on  site  than  the  proposed 
project. 

In  addition,  the  project  sponsor  does  not  believe  that  this  alternative  is  economically  feasible. 
The  buildings  in  their  current  configuration  and  condition  cannot  generate  the  rental  income  to 
finance  seismic  upgrades  beyond  the  minimum  requirements  of  the  Unreinforced  Masonry 
Building  Ordinance,  and  minimal  compliance  with  disabled-access  requirements  under  the 
Americans  with  Disabilities  Act. 

6.4  ALL  INDUSTRIAL  ALTERNATIVE 

Description 

This  alternative  would  consist  primarily  of  industrial  uses  on  the  site,  to  be  accommodated  in 
new  and  renovated  structures.  This  alternative  would  contain  approximately  158,000  gross 
square  feet  of  industrial  use  on  the  site. 

A.  The  24,000  square-foot  historic  building  at  2101  Bryant  Street  would  be  seismically 
upgraded  and  renovated  for  industrial  use. 

B.  The  existing  4,700  coffee  roastery  at  2717  -  19th  Street  would  not  change. 

C.  The  existing  6,000  square-foot  concrete-framed  building  at  2830  -  20th  Street  (behind 
720  York  Street)  would  be  seismically  upgraded  and  renovated  for  light  industrial 
tenants. 

D.  The  existing  one  story  structure  at  700  York  Street  would  be  used  for  storage. 
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E.  A  new  structure  at  Bryant  and  20th  Streets  (2125  Bryant  Street)  of  approximately 
122,000  square  feet  would  be  built  to  accommodate  industrial  uses.  It  would  have 
adjacent  on-site  surface  parking  and  loading  for  trucks  and  service  vehicles.  No 
underground  parking  would  be  provided.  A  variance  from  the  off-street  parking 
requirement  of  the  San  Francisco  Planning  Code  would  be  necessary. 

Vehicular  access  for  parking  and  loading  would  be  from  20th  Street  and  move  through  the  site 
to  exit  from  19th  Street. 

Impacts 

Land  use  impacts  would  differ  for  this  alternative  compared  to  the  project,  because  it  would 
provide  industrial  development  instead  of  office  and  retail  development.  Industrial 
development  could  include  warehouses,  light  manufacturing,  and  other  light  industrial  uses, 
some  of  which  could  result  in  odor,  local  air  emissions,  noise  impacts,  and  large  truck  loading. 
However,  because  uses  on  the  site  and  in  the  area  have  been  historically  industrial  in  nature, 
this  alternative  would  not  result  in  any  significant  land  use  impact. 

Views  of  the  site  would  be  essentially  the  same  as  with  the  project,  although  less  glazing  and 
ornamentation  would  be  expected  with  this  alternative  building  compared  to  the  project.  This 
alternative  would  have  approximately  the  same  height  and  bulk  as  the  project. 

Because  a  new  partial  floor  would  not  be  added  to  the  roof  of  the  2101  Bryant  Street  histonc 
building,  impacts  would  be  less  than  the  already  less-than-significant  historic  structure  effects 
of  the  project. 

The  existing  on-site  parking  deficit  of  45  vehicles  would  remain.  Additional  parking  impacts 
due  to  this  alternative  would  make  parking  impacts  greater  than  with  the  project. 

Site  circulation  would  include  parking,  loading  uses  for  this  alternative  compared  to 
pedestrian  and  loading  with  the  project. 
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This  alternative  would  generate  about  333  new  daily  trips  compared  to  about  3,324  for  the 
project.  A  total  of  about  84  p.m.  peak  hour  trips  would  occur  with  this  alternative  compared 
to  218  for  the  project.  During  the  p.m.  peak  hour  57  automobile  trips,  15  transit  trips,  9 
pedestrian  trips,  and  three  bicycle  trips  would  occur  to/from  the  project  site  with  this 
alternative,  compared  148  automobile  trips,  39  transit  trips,  24  pedestrian  trips,  and  seven 
bicycle  trips  with  the  project.  As  with  the  project,  this  alternative  would  contribute  to 
significant  cumulative  traffic  increases  at  the  23rd  Street  and  Potrero  Avenue  intersection  in 
2010,  although  to  a  lesser  degree. 

Less-than-significant  temporary  construction  noise,  traffic  and  air  quality  impacts  would 
occur  on  the  Bryant  Square  site  similar  to  construction  effects  for  the  project.  The  same 
number  and  duration  of  temporary  construction  jobs  for  building  the  project  would  be 
expected  for  this  alternative  as  for  the  project. 

No  significant  impacts  that  could  not  be  avoided  would  occur  due  to  operation  of  either  this 
alternative  or  the  project  on  the  following  other  topics:  population,  noise,  air  quality  and 
wind,  public  services  and  utilities,  biology,  water,  hazardous  materials,  energy,  geology, 
seismicity  and  soils,  archaeological  resources,  and  growth  inducing  effects. 

Project  Sponsors'  Reasons  for  Rejection 

The  project  sponsor  has  rejected  this  alternative  because  it  would  not  meet  the  objective  of 
providing  affordable  modern  office  space  for  information  technology  industry.  This 
alternative  would  provide  fewer  jobs  on  site  than  the  proposed  project. 

This  alternative  would  not  reduce  parking  deficits  on  the  block,  nor  provide  adequate  on-site 
parking  for  tenants.  Because  of  the  vehicular  servicing  and  loading  needs  of  modern 
industrial  users,  this  alternative  would  create  conflicts  with  the  adjacent  35  live/work  units 
and  10  commercial  units  at  720  York  on  the  project  site,  many  of  which  have  primary 
entrances  or  outlooks  facing  the  central  service  area. 

In  addition,  this  alternative  would  not  meet  the  project  sponsor's  objective  to  provide  a  mix  of 
uses  most  compatible  with  the  neighborhood.  Loading  docks  would  be  required  on  Bryant 
Street  that  would  present  conflicts  with  neighborhood  residents  and  business,  and  the  traffic  to 
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and  from  the  site,  on  a  24-hour  basis,  would  disrupt  the  established  residential  areas  on  20th 
and  York.  According  to  the  project  sponsor,  this  alternative,  consisting  solely  of  industrial 
uses,  would  dilute  the  historical  role  of  this  block  as  a  buffer  between  established  residential 
areas  to  the  east  and  south  and  the  industrial  area  to  the  north  and  west. 

As  the  interior  of  the  block  would  be  used  for  service  and  vehicular  access,  loading  and 
parking,  this  alternative  would  not  meet  the  sponsor's  objective  to  provide  safe  and  attractive 
open  space  on  site. 

6.5      PARKING-DEMAND  COMPLIANT  ALTERNATIVE 
Description 

An  alternative  is  under  consideration  that  would  reduce  the  size  of  the  two  proposed  new 
structures  at  Bryant  Square  and  the  proposed  retail  area  in  the  project,  while  increasing  the 

►  amount  of  on-site  parking  compared  to  the  project.  The  total  proposed  area  would  be  1 55,675 
square  feet  compared  to  166,815  square  feet  with  the  project. 

The  alternative  would  include  about  146,050  square  feet  of  office,  5,000  square  feet  of  retail, 
and  4,700  square  feet  of  light  industrial  space  compared  to  about  152,600  gross  square  feet  of 
office,  about  9,550  gross  square  feet  of  retail,  and  about  4,700  square  feet  of  light  industrial 

►  space  with  the  project.  The  underground  parking  garage  would  provide  260  independently- 
accessible  (or  306  valet)  parking  spaces  on  3  subsurface  levels,  compared  to  203 
independently-accessible  (or  301  valet)  parking  spaces  on  two  levels  with  the  project. 

►  This  alternative  would  be  essentially  the  same  as  the  project  except  for  changes  to  the  proposed 
new  structure  at  2125  Bryant  Street  and  its  underground  parking  garage,  and  to  the  proposed 
new  structure  at  700  York  Street.  The  new  Bryant  Street  building  would  contain  about 
109,200  square  feet  of  office  and  about  5,000  square  feet  of  retail,  compared  to  1 14,550  square 
feet  of  office  and  about  7,500  square  feet  of  retail  with  the  project.  The  new  building  at  700 
York  Street  would  contain  about  2,050  square  feet  of  office  space  compared  to  about  2,050 
square  feet  of  retail  space  and  2,050  square  feet  office  space  with  the  project.  The  same  three 
buildings  that  would  be  demolished  for  the  project  would  be  demolished  for  this  alternative. 
The  2101  Bryant  Street  building  renovations  that  would  occur  with  the  project  would  occur 
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with  this  alternative.  The  addition  to  the  2101  Bryant  Street  building  would  be  about  4,800 
square  feet  compared  to  6,000  square  feet  for  the  project.  This  alternative  would  comply  with 
bulk  limits  on  the  project  block  while  the  proposed  project  would  not. 

►  A  variant  to  this  alternative,  referred  to  as  the  Increased  Parking  Variant,  would  total  159,015 
square  feet  in  size,  or  3,340  square  feet  larger  than  the  alternative  as  described  above.  The 
Increased  Parking  Variant  would  include  about  152,840  square  feet  of  office  space,  about 
1,500  square  feet  of  retail  space,  and  about  4,700  square  feet  of  light  industrial  space.  The 
new  building  at  2125  Bryant  Street  would  contain  about  113,500  square  feet  of  office  space 
compared  to  about  109,200  square  feet  with  the  main  alternative  and  about  114,550  square 
feet  with  the  project.  The  new  building  at  700  York  Street  would  contain  about  4,100  square 
feet  of  office  space  compared  to  about  2,050  square  feet  of  office  with  the  main  alternative. 
The  addition  to  the  2101  Bryant  Street  building  would  be  about  6,000  square  feet  for  the 
variant  compared  to  4,800  square  feet  for  the  main  alternative.  Like  the  proposed  project,  this 
variant  would  not  comply  with  bulk  limits  on  the  project  block. 

►  In  the  Increased  Parking  Variant,  the  underground  parking  garage  would  provide  the  same 
three-level  underground  parking  garage  accommodating  260  independently-accessible  spaces, 
as  described  in  the  main  alternative.  By  operating  the  entire  garage  on  an  attendant  basis,  the 
variant  would  supply  339  valet  spaces,  an  increase  of  33  valet-assisted  spaces  over  the  main 
alternative. 

Impacts 

►  Land  use  impacts  would  be  the  same  for  this  alternative  and  its  variant  as  for  the  project, 
however  the  intensity  of  development,  except  for  parking,  would  be  somewhat  less.  Views  of 
the  site  would  be  similar  to  views  of  the  project  although  this  alternative  would  be  slightly 
smaller.  This  alternative  would  be  about  the  same  height  and  bulk  as  the  proposed  project. 
The  alternative  would  not  require  a  bulk  exception  while  its  variant  and  the  project  would. 
The  variant,  although  requiring  a  bulk  exception,  would  appear  less  bulky  at  the  corner  of 
Bryant  and  19th  Streets  where  a  relatively  large  three-story  corner  element  has  been  added. 
The  alternative  would  develop  this  corner  to  the  maximum  allowable  bulk  which  would  be 
four-stories  tall  across  the  lot.  See  Figure  C&R.l  View  and  Revised  Simulation  from  Corner 
of  York  Street  and  19th  Street. 
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Existing  Views  from  Bryant  Street  and  20th  Street 


Visual  Simulation  of  the  Increased  Parking  Variant  to  the  Parking-Demand  Compliant  Alternative 


SOURCE:  Environmental  Vision,  2000;  PFAU  Architects,  2000. 
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6.0  Alternatives 

►  Impacts  on  the  historic  building  would  be  the  same  for  the  alternative  or  its  variant  as  with  the 
less-than-significant  historic  structure  effects  of  the  project. 

►  This  alternative  would  provide  adequate  parking  to  meet  parking  demand  on  site  in 
independently  accessible  parking  spaces  compared  to  valet  operations  with  the  project. 
However,  valet-assisted  parking  would  be  used  to  meet  the  additional  demand  from  the  720 
York  Street  building.  The  Increased  Parking  Variant  would  supply  surplus  parking  to  meet 
demand  through  provision  of  339  valet-assisted  parking  spaces. 

Site  circulation  would  be  the  same  for  this  alternative  as  for  the  project. 

►  The  Parking-Demand  Compliant  Alternative  would  have  a  parking  code  requirement  of  253 
spaces  and  a  parking  demand  of  254  spaces.  When  comparing  the  amount  of  parking  demand 
for  this  alternative  and  720  York  Street  development  to  independently-accessible  spaces,  the 
parking  shortfall  is  39  spaces,  if  45  spaces  are  allocated  to  720  York  Street.  When  the  total 
parking  supply  of  306  spaces,  as  expanded  through  valet  operations,  is  compared  to  the 
parking  requirement,  an  excess  of  seven  parking  spaces  would  be  provided,  if  45  spaces  were 
allocated  to  the  720  York  Street  project.  The  Increased  Parking  Variant  would  generate  a 
parking  demand  of  235  spaces.  With  339  parking  spaces  provided  on  a  valet  basis,  even  after 
allocating  45  spaces  to  the  720  York  Street  building,  the  variant  would  proved  a  surplus  of  86 
spaces  above  demand. 

►  This  alternative  would  generate  about  2,516  daily  trips  compared  to  about  3,324  for  the 
project.  A  total  of  about"  180  p.m.  peak  hour  trips  would  occur  with  this  alternative  compared 
to  218  for  the  project.  During  the  p.m.  peak  hour  122  automobile  trips,  32  transit  trips,  20 
pedestrian  trips,  and  about  six  bicycle  trips  would  occur  to/from  the  project  site  with  this 
alternative,  compared  to  148  automobile  trips,  39  transit  trips,  24  pedestrian  trips,  and  seven 
bicycle  trips  for  the  project.  Total  trips  from  the  variant  would  be  less  (2,463  trips  compared 
to  2,516  trips  with  the  main  alternative)  due  to  a  decrease  in  retail  uses  on  site.  As  with  the 
project,  this  alternative  would  contribute  to  significant  cumulative  traffic  increases  at  the  23rd 
Street  and  Potrero  Avenue  intersection  in  2010,  which  would  be  reduced  to  a  less-than- 
significant  level  by  implementing  the  mitigation  measures  identified  in  the  EIR. 
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Less-than-significant  temporary  construction  noise,  traffic  and  air  quality  impacts  would 
occur  on  the  Bryant  Square  site  although  the  duration  of  impacts  would  be  expected  to  be 
greater  for  this  alternative  than  for  the  project  due  to  excavation  and  construction  of  a  third 
underground  parking  level.  The  same  number  of  temporary  construction  jobs  for  building  the 
project  would  be  expected  for  this  alternative. 

No  significant  impacts  that  could  not  be  avoided  would  occur  due  to  operation  of  either  this 
alternative  or  the  project  on  the  following  other  topics:  population,  noise,  air  quality  and 
wind,  public  services  and  utilities,  biology,  water,  hazardous  materials,  energy,  geology, 
seismicity  and  soils,  archaeological  resources,  and  growth  inducing  effects. 

►  Project  Sponsors'  Acceptance  of  Alternative 

►  This  alternative  would  be  generally  consistent  with  the  project  sponsor's  objectives.  The 
project  sponsor  is  now  proposing  the  Increased  Parking  Variant,  although  the  variant  would 
provide  a  reduced  amount  of  modern  office  space  for  the  information  technology  industry  and 
would  provide  fewer  jobs  on  site  than  the  proposed  project. 
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San  Francisco  State  University 
1630  Holloway  Avenue 
San  Francisco,  CA  94132 


*Ms.  Debra  Stein 

GCA  Strategies 

655  Montgomery,  17th  floor 

San  Francisco,  Calif.  941 1 1 

♦Mr.  Harry  O'Brien 
Coblentz,  Patch,  Duffey  &  Bass 
222  Kearney,  7th  floor 
San  Francisco,  Calif.  94108 


♦Hastings  College  of  the  Law  -  Library 

200  McAllister  Street 

San  Francisco,  CA  94102-4978 

♦Institute  of  Government  Studies 
109  Moses  Hall 
University  of  California 
Berkeley,  CA  94720 


PROJECT  ARCHITECT 

♦Dwight  Long 

PFAU  Architects 

630  Third  St.,  Suite  200 

San  Francisco,  Calif.  94107 

PROJECT  ENGINEER 


PROJECT  SPONSOR 

♦Ms.  Sharon  Lee  Polledri 
Stein  Kingsley  Stein 
500  Treat  Ave.,  Suite  200 
San  Francisco,  Calif.  941 19 


♦Wayne  Magnusen 

Subsurface  Consultants 

2736  Mt.  Diablo  Boulevard,  Suite  200 

Lafayette,  Calif.  94549 


NEIGHBORHOOD  GROUPS 


St.  John  the  Evangelist 

Juilan  Neighbors 

1661 -15th  Street 

San  Francisco,  Calif.  94103 


Joyce 

SF  College  of  Mortuary  Science  Inc 

159  Dolores  Street 

San  Francisco,  Calif.  94131 


Ricardo  Alva,  Deputy  Director 
Mission  Language  &  Voc.  Sch  Inc 
2929  -  19th  Street 
San  Francisco,  Calif.  94110 


Yvonee  Anderson,  Steer.  Com. 
Cumberland/Sanchez  Project  SAFE 
328  Cumberland  Street 
San  Francisco,  Calif.  94114 


Marilyn  Bair 

700  Block  Capp  Mission  Neighbors 

705  Capp  Street 

San  Francisco,  Calif.  941 10 


Marilyn  Bair,  Treasurer 
Inner  Mission  Neighbors 
705  Capp  Street 
San  Francisco,  Calif.  94110 


John  Barbey,  Chairperson 
Liberty  Hill  Residents  Assn. 
50  Liberty  Street 
San  Francisco,  Calif.  941 10 


Glenn  Belen,  President 

So.  of  Army  Mission  Merch.  Assn. 

3208  Mission  Street 

San  Francisco,  Calif.  941 10 


Buddy  Choy,  President 
Coleridge  St.  Neighbors 
157  Coleridge  Street 
San  Francisco,  Calif.  94110 


Delma  Rose  Chuchwar 

S.  Mission  Neighborhd.  Impr.  Assn. 

3330  -  23rd  St. 

San  Francisco,  Calif.  941 10 


Kate  Chum  ley 

Save  our  Studios 

855  Treat  Street 

San  Francisco,  Calif.  941 10 


Chris  Collins 

Mission  Merchants  Assn. 

P.O.  Box  40280 

San  Francisco,  Calif.  941 10 


*Those  to  receive  mailed  copies  of  the  Draft  EIR.  The  remaining  receive  mailed  notices  of  availability. 
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Christine  Dias 

Lexington  Lookout 

353  Lexington  Ave. 

San  Francisco,  Calif.  941 10 

Eileen  Gold 

19th  St./Oakwood  Neighborhood 

3631  -  19th  Street 

San  Francisco,  Calif.  941 10 

Jorge  Hernandez 

24th  Street  Merchants  Assn. 

2914  -  24th  Street 

San  Francisco,  Calif.  941 10 

Gwen  Kaplan,  President 
Northeast  Mission  Business  Assn. 
2757  16th  Street 
San  Francisco,  Calif.  94103 

Chaz  Martinez,  Exe.  Director 
San  Francisco  Mime  Troupe 
855  Treat  Avenue 
San  Francisco,  Calif.  941 10 

Frank  Morales 

Mission  Playground 

3554  -19th  Street 

San  Francisco,  Calif.  941 10 

Paul  Nixon 

Fair  Oaks  Neighbors 

163  Fair  Oaks  Street 

San  Francisco,  Calif.  941 10 

Nicholas  Pasquariello 
Guerrero  -  19th  Neighborhood  Assn. 
690  Guerrero  Street,  #1 
San  Francisco,  Calif.  941 10 

Doug  Shoemaker,  Mission  Housing 
Dev.  Corp.  16th  St.  \  N.  Mission  Assn. 
474  Valencia  Street 
San  Francisco,  Calif.  94103 

Jon  Zoteman,  Chairperson 
Southwest  Mission  Neighbor  Assn. 
1325  Guerrero  Street 
San  Francisco,  Calif.  941 10 


Julie  Dilley  ,  President 
Liberty  Hill  Neighborhood  Assn. 
61  Fair  Oaks  Street 
San  Francisco,  Calif.  941 10 

Bernardo  Gonzales,  Pres. 
Twenty-Fourth  St.  Merch.  Assn. 
2720  -  24th  Street 
San  Francisco,  Calif.  941 10 

Norn  Honbo 

Albion  Camp  Neighboors 

119  Albion  Street 

San  Francisco,  Calif.  941 10 

S.  O.  Kish 

S.F.  Mission  Lions  Club 

3159  Mission  Street 

San  Francisco,  Calif.  941 10 

Raquel  Medina,  Interim  Exe.  Dir. 
Mission  Econ.  Dev.  Assn.  (MEDA) 
2601  Mission  Street,  9th  floor 
San  Francisco,  Calif.  941 10 

Jose  Najar 
Mission  Merchants 
2434  Mission  Street 
San  Francisco,  Calif.  941 10 

Ron  Norlan 
Mail  House 
275  Valley  Drive 
Bribane,  Calif.  94005 

Ann  Patterson 

Natoma  &  Vicinity  Neighbors 

1383  Natoma  Street 

San  Francis  co,  Calif.  94 1 03 

Sharon  B.  Sloane,  President 
25th  St.  Neighborhood  Assn. 
3440  -  5th  Street,  #506 
San  Francisco,  Calif.  941 10 

*Debra  Walker 

Developing  Environments  Inc. 

540  Alabama  Street 

San  Francisco,  Calif.  941 10 


Pete  Gallegos 

Mission  Economic  &  Cult.  Assn. 

2899  -24th  Street 

San  Francisco,  Calif.  941 10 

Rick  Hauptman 

San  Francisco  Commun.  Calendar 

4104  ^Street 

San  Francisco,  Calif.  941 14 

Owen  Kaplan 

Ace  Mailing 

2557  -  16th  Street 

San  Francisco,  Calif.  941 10 

Don  Marcos,  Executive  Dir. 
Mission  Hiring  Hall 
3042  -  16th  Street 
San  Francisco,  Calif.  94103 

Don  Miller,  President 

Cal  Watch 

3102  -20th  Street 

San  Francisco,  Calif.  941 10 

Ethel  Siegel  Newlin,  Com.  Liaison 
16th  &  Mission  Public  Safety 
3040  16th  Street 
San  Francisco,  Calif.  94103 

Ron  Norlan,  Media  Coordinator 
Mission  Dist.  Residents  for  Safer 
275  Valley  Drive 
Bribane,  Calif.  94005 

Amy  Powell,  President 
Dolores  Heights  Improvement  Club 
3732  -21st  Street 
San  Francisco,  Calif.  941 14 

Andrew  L.  Solow,  Vice  President 
S.  Van  Ness  Corridor  Assn  (SVNCA) 
647  Shotwell  Street 
San  Francisco,  Calif.  941 10 

*Judy  West,  Executive  Dir. 
Madrina  Group 
499  Alabama  Street,  203 
San  Francisco,  Calif.  941 10 


♦Those  to  receive  mailed  copies  of  the  Draft  EIR.  The  remaining  receive  mailed  notices  of  availability. 
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Howard  Thornton,  President 

2573  Harrison  Street 

San  Francisco,  Calif.  941 10 


ABUTTING  PROPERTY  OWNERS 


Occupant 

Occupant 

Occupant 

2098  Bryant  St. 

2700-  19th  St.  #1 

2700-  19th  St.  #5 

San  Francisco,  CA  94 110 

San  Francisco  CA  94110 

San  Francisco  CA  94110 

Clarence  Lagares,  Etal. 

Occupant 

Occupant 

824  McKinlev  Ave 

2700  -  19th  St  #2 

2700  -  1 9th  St  #6 

PinHanH  PA  Q4610  1R19 
WdKidllU,  \^r\  ytOlU-JOlZ 

Can  FranpicA  PA    04 1  10 

odn  ridnciawO,        yti  iu 

Qon  Fronpicpn    PA  04110 

dan  rrancisco,  \^ /\  741  iu 

Occupant 

Occupant 

Occupant 

2800  -  1 9th  St 

X.OVW       17U1  OU 

2700  -  1 9th  St  #3 

/  WW  —   1  7U1  Lil*     rr  J 

7700  -  1 9th  St  #7 

Z.  1  W W      17 111  Ol.    rr  / 

Can  Prqnricpn   PA  04110 

oan  rrancisco,  v^/\  y^-i  iu 

Qan  Pranr-ic^n  PA    041  10 

odn  rrduciawU,        vhi  iu 

C  or>  tVa«r>io/->/-»    PA    0/11  lO 

oan  rrancisco,  y^iiu 

Grosvenor  York  Associates 

Occupant 

Occupant 

160  Sansome  St.  #  800 

9700  1 9th  Sr  #4 

9700  19th  St  UR 

jL>  1  WW    1  "Ul   Ol.  TfO 

San  Francisco,  CA  94104-3703 

Con  Pranr>ic-n  PA  04110 

odn  rrdnciSwO,  v_//\  y^ti  iu 

oan  rrancisco,        vhi  iu 

Occupant 

Occupant 

Occupant 

2700  19th  St.  #9 

2700-  19th  St.  #10 

2700-  19th  St.  #11 

San  Francisco,  CA  941 10 

San  Francisco,  C A  94110 

San  Francisco,  CA  94110 

Occupant 

Occupant 

Occupant 

2700  -  19th  St.  #12 

2700-  19th  St.  #13 

2700-  19th  St.  #14 

San  Francisco,  CA  941 10 

San  Francisco,  CA  941 10 

San  Francisco,  CA  941 10 

Occupant 

Willin  Properties 

John  Reamer  Etal 

660  York  St. 

2750  -  19th  St. 

2628  -  19th  St. 

San  Francisco,  CA  941 10 

San  Francisco,  Ca  941 10 

San  Francisco,  Ca  94110 

♦John  Reamer 

Angelo  Cosentino  Etal 

Occupant 

639  York  St. 

2736  -  20th  St 

725  York  St. 

San  Francisco,  CA  941 10 

San  Francisco,  C A  94110 

San  Francisco,  CA  94110 

Occupant 

Occupant 

Hembert  Ortiz  Etal 

727  York  St. 

2734  -  20th  St. 

728  York  St. 

San  Francisco,  C A  94110 

San  Francisco,  CA  94110 

San  Francisco,  C A  94110 

Occupant 

Pearl  Koski  Trust 

Michael  Spear  Etal 

723  York  St. 

721  York  St. 

719  York  St. 

San  Francisco,  CA  941 10 

San  Francisco,  CA  94110 

San  Francisco,  CA  94110 

Occupant 

Donald  Cock  Etal 

Occupant 

719A  York  St. 

1480  Thomas  Av 

717  York  St. 

San  Francisco,  C A  94110 

San  Francisco,  C A  94124 

San  Francisco,  CA  94110 

♦Those  to  receive  mailed  copies  of  the  Draft  EIR.  The  remaining  receive  mailed  notices  of  availability. 
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Beverly  Hines  Etal 

Occupant 

Mr  &  Mrs  Daniel  Ruelas 

240  Dorland  St 

715  York  Si:. 

713  York  St. 

ban  rrancisco,  CA  941 14 

San  Francisco,  C A  94110 

San  Francisco,  CA  94110 

Occupant 

Roberto  De  (bianco  Etal 

Occupant 

713AYorkSt. 

2488  Encinal  Dr. 

711  York  St. 

ban  rrancisco,  CA  941  iu 

Walnut  Creek,  CA  94596 

San  Francisco,  CA  941 10 

Figoni  Family  Trust 

Occupant 

Mr  &  Mrs  Jose  Cardenas 

107  Clearfield  Dr. 

709  York  St. 

707  York  St. 

ban  rrancisco,  C A  9413/ 

San  Francisco,  CA  941 10 

San  Francisco,  CA  94 1 10 

Timothy  Mangan  Etal 

Occupant 

Bryant  Square,  LLC 

2631  -  19th  St. 

2629  -  19th  St. 

55  Francisco  St. 

ban  rrancisco,  CA  941 10 

San  Francisco,  CA  941 10 

San  Francisco,  CA  94133 

Occupant 

Occupant 

Occupant 

720  York  St. 

720  York  Si:. 

720  York  St. 

San  Francisco,  CA  941 10 

San  Francisco,  CA  94 1 10 

O          T"*           _  •                      a      Ai  i  i  A 

San  Francisco,  CA  941 10 

Occupant 

Occupant 

Occupant 

2747  19th  St. 

2850  20th  St 

2121  Bryant  St,  #  1 

San  Francisco,  CA  941 10 

San  Francisco,  CA  941 10 

San  Francisco,  CA  94 1 10 

Occupant 

Occupant 

Occupant 

2121  Bryant  St.,  #  2 

2121  Bryant  St.,  #  3 

2121  Bryant  St,  #4 

San  Francisco,  CA  941 10 

San  Francisco,  CA  94 1 10 

San  Francisco,  CA  941 10 

Occupant 

Occupant 

Occupant 

2121  Bryant  St.,  #5 

2121  Bryant  St.,  #6 

2121  Bryant  St,  #7 

San  Francisco,  CA  941 10 

San  Francisco,  CA  94 1 10 

San  Francisco,  CA  941 10 

Occupant 

Occupant 

Occupant 

2121  Bryant  St.,  #  8 

2121  Bryant  St.,  #9 

2121  Bryant  St,  #  10 

O            T"1    _  ...  — .  2 ,                 /"!  A       A/|  1   1  A 

San  Francisco,  CA  941 10 

San  Francisco,  CA  941 10 

San  Francisco,  CA  941 10 

Occupant 

Occupant 

Occupant 

2121  Bryant  St.,  #  11 

2121  Bryant  St,  #12 

2121  Bryant  St,  #  13 

f**                                •                 /"I  A       A  i  1  1  A 

San  Francisco,  CA  941 10 

San  Francisco,  CA  941 10 

San  Francisco,  CA  941 10 

Occupant 

Occupant 

Occupant 

2121  Bryant  St.,  #  14 

2121  Bryant  St,  #15 

2121  Bryant  St.,  #  16 

San  Francisco,  C A  94110 

San  Francisco,  CA  94110 

San  Francisco,  C A  94110 

Occupant 

Occupant 

Occupant 

2121  Bryant  St.,  §  17 

2121  Bryant  St.,  #  18 

2121  Bryant  St,  #  19 

San  Francisco,  CA  941 10 

San  Francisco,  CA  94110 

San  Francisco,  C A  94110 

*  Those  to  receive  mailed  copies  of  the  Draft  EIR. 
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Occupant 

2121  Bryant  St.,  #  20 
San  Francisco,  CA  94110 

Occupant 

2121  Bryant  St.,  #  23 
San  Francisco,  CA  94110 

Occupant 

2121  Bryant  St.,  #  26 
San  Francisco,  C A  94110 

Occupant 

2121  Bryant  St.,  #  29 
San  Francisco,  C A  94110 

Occupant 

2121  Bryant  St.,  #  32 
San  Francisco,  C A  94110 

Occupant 

2121  Bryant  St.,  #  35 
San  Francisco,  C A  94110 

Occupant 

2121  Bryant  St.,  #  203 
San  Francisco,  CA  94110 

Occupant 

2121  Bryant  St.,  #  206 
San  Francisco,  CA  94110 

Occupant 

2121  Bryant  St.,  #  209 
San  Francisco,  C A  94110 

Occupant 

2121  Bryant  St.,  #212 
San  Francisco,  CA  941 10 

Occupant 

2121  Bryant  St.,  #215 
San  Francisco,  C A  94110 

Occupant 

2121  Bryant  St.,  #218 
San  Francisco,  C A  94110 


Occupant 

2121  Bryant  St.,  #21 
San  Francisco,  CA  94110 

Occupant 

2121  Bryant  St.,  #  24 
San  Francisco,  CA  94110 

Occupant 

2121  Bryant  St.,  #27 
San  Francisco,  C A  94110 

Occupant 

2121  Bryant  St.,  #  30 
San  Francisco,  CA  94110 

Occupant 

2121  Bryant  St.,  #  33 
San  Francisco,  CA  94110 

Occupant 

2121  Bryant  St.,  #201 
San  Francisco,  CA  94110 

Occupant 

2121  Bryant  St.,  #  204 
San  Francisco,  CA  94110 

Occupant 

2121  Bryant  St.,  #  207 
San  Francisco,  CA  94110 

Occupant 

2121  Bryant  St.,  #210 
San  Francisco,  CA  94110 

Occupant 

2121  Bryant  St.,  #213 
San  Francisco,  CA  94110 

Occupant 

2121  Bryant  St.,  #216 
San  Francisco,  CA  94110 

Occupant 

2121  Bryant  St.,  #219 
San  Francisco,  CA  94110 


Occupant 

2121  Bryant  St.,  #  22 
San  Francisco,  CA  94110 

Occupant 

2121  Bryant  St.,  #  25 
San  Francisco,  CA  94110 

Occupant 

2121  Bryant  St.,  #  28 
San  Francisco,  CA  94110 

Occupant 

2121  Bryant  St.,  #31 
San  Francisco,  CA  94110 

Occupant 

2121  Bryant  St.,  #  34 
San  Francisco,  C A  94110 

Occupant 

2121  Bryant  St.,  #  202 
San  Francisco,  CA  94110 

Occupant 

2121  Bryant  St.,  #  205 
San  Francisco,  CA  94110 

Occupant 

2121  Bryant  St.,  #  208 
San  Francisco,  C A  94110 

Occupant 

2121  Bryant  St.,  #211 
San  Francisco,  CA  94110 

Occupant 

2121  Bryant  St.,  #214 
San  Francisco,  C A  94110 

Occupant 

2121  Bryant  St.,  #217 
San  Francisco,  C A  94110 

Occupant 

2121  Bryant  St.,  #  220 
San  Francisco,  C A  94110 
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Occupant 

2121  Bryant  St.,  #301 
San  Francisco,  CA  94110 

Occupant 

2121  Bryant  St.,  #  304 
San  Francisco,  CA  94110 

Occupant 

2121  Bryant  St.,  #  307 
San  Francisco,  C A  94110 

Occupant 

2121  Bryant  St.,  #310 
San  Francisco,  C A  94110 

Occupant 

2121  Bryant  St.,  #313 
San  Francisco,  C A  94110 

Occupant 

2121  Bryant  St.,  #316 
San  Francisco,  CA  94110 

Occupant 

2123  Bryant  St. 

San  Francisco,  C A  94110 

Occupant 

2141  Bryant  St. 

San  Francisco,  CA  94110 

Occupant 

2165  Bryant  St.,  First  Floor 
San  Francisco,  CA  94110 

Occupant 

2165  Bryant  St.  #  203 
San  Francisco,  CA  941 10 

Occupant 

2165  Bryant  St.  #  206 
San  Francisco,  CA  941 10 

Occupant 

2165  Bryant  St.  #  209 
San  Francisco,  C A  94110 


Occupant 

2121  Bryant  St.,  #302 
San  Francisco,  CA  94110 

Occupant 

2121  Bryant  St.,  #  305 
San  Francisco,  CA  941 10 

Occupant 

2121  Bryant  St,  #  308 
San  Francisco,  CA  94110 

Occupant 

2121  Bryant  St,  #311 
San  Francisco,  CA  94110 

Occupant 

2121  Bryant  St,  #314 
San  Francisco,  CA  94110 

Occupant 

2121  Bryant  St,  #317 
San  Francisco,  CA  94110 

Occupant 

2129  Bryant  St. 

San  Francisco,  CA  941 10 

Occupant 

2149  Bryant  St. 

San  Francisco,  CA  94110 

Occupant 

2165  Bryant  St.  #201 
San  Francisco,  C A  94110 

Occupant 

2165  Bryant  St.  #204 
San  Francisco,  CA  94110 

Occupant 

2165  Bryant  St.  #207 
San  Francisco,  CA  941 10 

Occupant 

2165  Bryant  St.  #210 
San  Francisco,  CA  94110 


Occupant 

2121  Bryant  St,  #  303 
San  Francisco,  C A  94110 

Occupant 

2121  Bryant  St,  #  306 
San  Francisco,  C A  94110 

Occupant 

2121  Bryant  St,  #  309 
San  Francisco,  C A  94110 

Occupant 

2121  Bryant  St,  #312 
San  Francisco,  C A  94110 

Occupant 

2121  Bryant  St,  #315 
San  Francisco,  C A  94110 

Occupant 

2121  Bryant  St,  #318 
San  Francisco,  CA  94110 

Occupant 

2135  Bryant  St. 

San  Francisco,  C A  94110 

Occupant 

2157  Bryant  St. 

San  Francisco,  CA  94110 

Occupant 

2165  Bryant  St.  #  202 
San  Francisco,  C A  94110 

Occupant 

2165  Bryant  St.  #  205 
San  Francisco,  C A  94110 

Occupant 

2165  Bryant  St.  #  208 
San  Francisco,  CA  94110 

Occupant 

2165  Bryant  St.  #211 
San  Francisco,  CA  94110 
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Occupant 

2165  Bryant  St.  #212 
San  Francisco,  C A  94110 

Occupant 

2165  Bryant  St.  #215 
San  Francisco,  CA  94110 

Occupant 

2165  Bryant  St.  #218 
San  Francisco,  C A  94110 

Occupant 

2165  Bryant  St.  #  301 
San  Francisco,  C A  94110 

Occupant 

2165  Bryant  St.  #  304 
San  Francisco,  CA  941 10 

Occupant 

2165  Bryant  St.  #  307 
San  Francisco,  CA  94110 

Occupant 

2165  Bryant  St.  #310 
San  Francisco,  CA  941 10 

Occupant 

2165  Bryant  St.  #313 
San  Francisco,  CA  94110 

Occupant 

2165  Bryant  St.  #316 
San  Francisco,  C A  94110 

Moore  Earth,  Inc. 
750  York  St.,  #  2 
San  Francisco,  C A  94110 

Occupant 

2101  Bryant  St.,  #3 

San  Francisco,  CA  941 10 

Occupant 

2104  Bryant  St. 

San  Francisco,  CA  94110 


Occupant 

2165  Bryant  St.  #213 
San  Francisco,  CA  94110 

Occupant 

2165  Bryant  St.  #216 
San  Francisco,  C A  94110 

Occupant 

2165  Bryant  St.  #219 
San  Francisco,  CA  94110 

Occupant 

2165  Bryant  St.  #  302 
San  Francisco,  CA  94110 

Occupant 

2165  Bryant  St.  #305 
San  Francisco,  C A  94110 

Occupant 

2165  Bryant  St.  #  308 
San  Francisco,  C A  94110 

Occupant 

2165  Bryant  St.  #311 
San  Francisco,  CA  94110 

Occupant 

2165  Bryant  St.  #314 
San  Francisco,  C A  94110 

Occupant 

2165  Bryant  St.  #317 
San  Francisco,  CA  94110 

Occupant 

2101  Bryant  St.,  #  1 

San  Francisco,  CA  94110 

Lazzaretto  Trust 
150  Randall  St. 

San  Francisco,  C A  94131-2765 

Allan  Cadgene  Etal 

2551  San  Ramon  Valley  Bl 

San  Ramon.  CA  94583-1614 


Occupant 

2165  Bryant  St.  #214 
San  Francisco,  CA  94110 

Occupant 

2165  Bryant  St.  #217 
San  Francisco,  CA  94110 

Occupant 

2165  Bryant  St.  #  220 
San  Francisco,  CA  94110 

Occupant 

2165  Bryant  St.  #  303 
San  Francisco,  CA  94110 

Occupant 

2165  Bryant  St.  #  306 
San  Francisco,  CA  94110 

Occupant 

2165  Bryant  St.  #  309 
San  Francisco,  CA  94110 

Occupant 

2165  Bryant  St.  #312 
San  Francisco,  CA  94110 

Occupant 

2165  Bryant  St.  #315 
San  Francisco,  CA  94110 

Occupant 

2165  Bryant  St.  #318 
San  Francisco,  CA  94110 

Occupant 

2101  Bryant  St.,  #  2 

San  Francisco,  C A  94110 

Occupant 

2100  Bryant  St. 

San  Francisco,  C A  94110 

Occupant 

2108  Bryant  St. 

San  Francisco,  C A  94110 


*Those  to  receive  mailed  copies  of  the  Draft  EIR.  The  remaining  receive  mailed  notices  of  availability. 
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Occupant 

21 10  Bryant  St. 

San  Francisco,  CA  94110 

Occupant 

21 12  Bryant  St. 

San  Francisco,  CA  941 10 

Occupant 

21 16  Bryant  St. 

San  Francisco,  CA  941 10 

Scott  Ashworth  Etal 

2438  Juan  De  FucaRd. 

Oak  Harbor,  WA  98277-8844 

Mr  &  Mrs  Louis  Vigil 

2122  Bryant  St. 

San  Francisco,  C A  94110 

Joe  Winters  Etal 

2154  Bryant  St. 

San  Francisco,  CA  94110 

Occupant 

2158  Bryant  St. 

San  Francisco,  CA  94110 

Occupant 

2170  Bryant  St. 

San  Francisco,  CA  94110 

Occupant 

2180  Bryant  St.  #  103 
San  Francisco,  C A  94110 

Occupant 

2180  Bryant  St.  #  106 
San  Francisco,  CA  94110 

Occupant 

2180  Bryant  St.  #  203 
San  Francisco,  C A  94110 

Occupant 

2180  Bryant  St.  #  206 
San  Francisco,  C A  94110 


Occupant 

2110A  BryzmtSt. 

San  Francisco,  CA  94110 

Occupant 

21 14  Bryant  St. 

San  Francisco,  CA  94110 

Occupant 

21 18  Bryant  St. 

San  Francisco,  CA  94110 

Occupant 

2120  Bryant  St. 

San  Francisco,  CA  94110 

Lorenz  Eisner  Etal 

701  Minnesota  St.  #214 

San  Francisco,  CA  94107-3052 

Occupant 

2156  Bryant  St. 

San  Francisco,  CA  94110 

Occupant 

2160  Bryant  St. 

San  Francisco,  C A  94110 

Occupant 

2180  Bryant  St.  #  101 
San  Francisco,  CA  94110 

Occupant 

2180  Bryant  St.  #  104 
San  Francisco,  CA  94110 

Occupant 

2180  Bryant  St.  #  201 
San  Francisco,  CA  94110 

Occupant 

2180  Bryant  St.  #  204 
San  Francisco,  CA  94110 

Occupant 

2180  Bryant  St.  §  207 
San  Francisco,  CA  94110 


Pamela  Odell  Etal 

PO  Box  41 1362 

San  Francisco,  CA  94141-1362 

Norma  Gonzalez  Etal 
3823  -  24th  St. 

San  Francisco,  C A  94 1 1 4-3  8 1 0 

Occupant 

2118A  Bryant  St. 

San  Francisco,  CA  94110 

Occupant 

2120A  Bryant  St. 

San  Francisco,  CA  94110 

Occupant 

2132  Bryant  St. 

San  Francisco,  C A  94110 

Robert  Macphee  Etal 

PO  Box  590711 

San  Francisco,  CA  94 1 59-07 1 1 

Mr  &  Mrs  James  Lee 
1831  15th  Av. 

San  Francisco,  CA  94122-4535 
Occupant 

2180  Bryant  St.  #  102 
San  Francisco,  C A  94110 

Occupant 

2180  Bryant  St.  #  105 
San  Francisco,  C A  94110 

Occupant 

2180  Bryant  St.  #  202 
San  Francisco,  C A  94110 

Occupant 

2180  Bryant  St.  #  205 
San  Francisco,  C A  94110 

Occupant 

2180  Bryant  St.  #  207 A 
San  Francisco,  C A  94110 


♦Those  to  receive  mailed  copies  of  the  Draft  EIR.  The  remaining  receive  mailed  notices  of  availability . 
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Occupant 

Occupant 

Nairn  Totah  Etal 

2180  Bryant  St.  #  208 

2900  20th  St. 

2201  Bryant  St. 

San  Francisco,  C A  94110 

San  Francis  so,  CA  94H0 

San  Francisco,  C A  94110 

Occupant 

Occupant 

Occupant 

2200  Bryant  St. 

2202  Bryant  St. 

2204  Bryant  St. 

San  Francisco,  CA  941 10 

San  Francis co,  C A  94H0 

San  Francisco,  CA  94110 

♦Joshua  Cohen 

Occupant 

Occupant 

2206  Bryant  St. 

292 1  -20th  St. 

2923  -  20th  St. 

San  Francisco,  CA  94 1 10 

•T"!                                       '  ^— 1    A         f\  AAA  J\ 

San  Francisco,  C A  94110 

/— 1                                                    •                                        A            f\    AAA  f\. 

San  Francisco,  CA  941 10 

Angela  Gonzalez  Etal 

Occupant 

Occupant 

3288  -  2lst  St 

2827  -  20th  St. 

2829  -  20th  St. 

San  Francisco,  CA  94H0 

San  Francisco,  C A  94110 

San  Francisco,  C A  94110 

Basem  Totah  Etal 

Occupant 

Occupant 

220 1  Bryant  St. 

2841  -20th  St. 

2843  -  20th  St. 

San  Francisco,  CA  94H0 

San  Francisco,  C A  94110 

San  Francisco,  CA  94110 

Occupant 

Occupant 

Jul  Neimier  Etal 

2845  -  20th  St. 

2847  -  20th  St. 

2811  -20th  St. 

San  Francisco,  CA  94H0 

San  Francisco,  CA  94110 

San  Francisco,  CA  94110 

Mr  &  Mrs  Ronald  Bruciati 

Occupant 

*  Esther  Suen 

l  Corte  Cayuga 

800  York  St:. 

802  York  St. 

Greenbrae,  C A  94904- 1 3 07 

San  Francisco,  C A  94110 

San  Francisco,  CA  94110 

Occupant 

M  Shim  /  Jack  Shim 

Occupant 

804  York  St. 

282  Bella  Vista  Wy. 

2735  -  20th  St. 

San  Francisco,  CA  94H0 

San  Francisco,  CA  94127 

San  Francisco,  CA  94110 

Occupant 
803  York  St. 

San  Francisco,  C A  94110 


♦Those  to  receive  mailed  copies  of  the  Draft  EIR.  The  remaining  receive  mailed  notices  of  availability. 
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8.0  Summary  of  Comments  and  Responses 


1.0 

SUMMARY 


This  document  contains  the  public  comments  received  on  the  Draft  Environmental  Impact  Report 
(EIR)  prepared  for  the  proposed  Bryant  Square  project  and  responses  to  those  comments. 

All  substantive  verbal  comments  made  at  the  Draft  EIR  public  hearing  before  the  City  Planning 
Commission  on  January  6,  2000,  and  all  written  comments  received  during  the  public  review 
period  from  November  20  to  January  6,  2000,  are  included  herein  in  their  entirety. 

Chapter  2.0  contains  a  list  of  all  persons  and  organizations  who  submitted  written  comments  on 
the  Draft  EER  and  of  all  commenters  who  spoke  at  the  public  hearing  held  on  December  16,  1999. 

Chapter  3.0  presents  a  comment  and  response  guide  which  lists  each  letter  or  public  hearing 
comment,  the  specific  topics  contained  therein  to  each  comment,  and  then  a  guide  to  which 
response  in  Chapter  4.0  responds  to  the  comment.  This  is  followed  by  all  written  comments 
received  during  the  public  comment  period,  and  the  verbatim  transcript  of  the  January  6,  2000 
public  hearing  before  the  City  Planning  Commission. 

Chapter  4.0  presents  a  list  of  responses  by  topic,  the  page  number  where  each  response  is  found, 
and  all  of  the  responses  to  comments. 

Chapter  5.0  of  this  document  presents  a  consolidated  set  of  the  text  changes  to  the  Draft  EIR 
reflecting  additional  corrections  resulting  from  public  comments  or  responses  to  comments,  or 
initiated  by  the  City  and  County  of  San  Francisco  to  correct  or  expand  upon  the  Draft  EIR  text. 
Where  a  text  change  is  made  as  part  of  a  response  to  a  public  comment,  the  response  number  is 
noted.  (In  such  cases,  the  text  change  may  also  be  found  within  the  response  to  comment.)  In 
addition,  all  graphics  for  this  document  are  included  in  Section  5.1. 

These  comments  and  responses  will  be  incorporated  into  the  Final  EIR  as  a  new  chapter. 
Revisions  resulting  from  comments  and  responses  will  be  incorporated  into  the  Final  EIR,  as 
indicated  in  the  responses. 
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8.0  Summary  of  Comments  and  Responses 


2.0 

COMMENTERS 


2.1  PERSONS  AND  ORGANIZATIONS  COMMENTING  IN  WRITING 

The  following  people  and  organizations  submitted  written  letters/comments  which  were  received 
during  the  public  comment  period  from  November  20,  1999  to  January  6,  2000.  The  letter 
number  corresponds  to  the  number  as  coded  on  each  letter  in  Section  3.0. 


Letter  1  - 

Anthony  Kleppe 

Letter  2  - 

Robert  C.  MacPhee 

Letter  3  - 

Charlene  Aparicio 

Letter  4  - 

Belinda  Griswold 

Letter  5  - 

J.  Richard  Osbom 

Letter  6  - 

Peter  Van  Dine 

Letter  7  - 

David  Hecht 

Letter  8  - 

Karen  Scott 

Letter  9  - 

Regis  Paul  Marcelin 

Letter  10- 

T.L.  Wetzel 

Letter  1 1  - 

Adrian  Harris 

Letter  12- 

Jack  M.  Bernards 

Letter  13- 

Corinne  Fendell 

Letter  14  - 

Sylvia  Ramirez 

Letter  15- 

Sarah  E.  Steinberg 

Letter  16- 

Paul  and  Sylvia  Pera 

Letter  17- 

Medeia  Maquis  and  Robert  Garcia 

Letter  18- 

David  Maltz 

Letter  19- 

James  Hall 

Letter  20  - 

Christina  M.  Friedrich 

Letter  21  - 

Joseph  J.  Wehrer 

Letter  22  - 

Jeremy  Hermann 

Letter  23  - 

Tania  Ferguson 
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8.0  Summary  of  Comments  and  Responses 

2.0  Commenters 


Letter  24  - 

Cliff 

Letter  25  - 

Miguel  Nelson 

Letter  26  - 

Leigh  Jordan,  Coordinator,  California  Historical  Resources  Information  System 

Letter  27  - 

John  Reamer 

Letter  28  - 

Millie  Chu 

Letter  29  - 

Kim  Nies 

Letter  30  - 

Katherine  E.  Shlaudeman 

Letter  31  - 

Peter  Sutherland 

Letter  32  - 

Mary  Bennett 

Letter  33  - 

Mary  Bobbit 

Letter  34  - 

Alan  Lyons 

Letter  35  - 

Jul  Niemier 

Letter  36  - 

Richard  Thompson 

Letter  37  - 

Jessie  Francisco 

Letter  38  - 

Jane  Gere 

Letter  39  - 

Si  Bunting 

Letter  40  - 

Bruce  Zeuli 

Letter  41  - 

Gordon  Shiozaki 

Letter  42  - 

Donald  Parrillo 

Letter  43  - 

Stanley  Ho 

Letter  44  - 

Liz  Gazzano 

Letter  45  - 

James  Kussow  and  Merle  Wilson,  Jr. 

Letter  46  - 

Tom  Scott 

Letter  47  - 

Kathy  Scott 

Letter  48  - 

Tim  Mangan 

Letter  49  - 

Tom  Wetzel 

Letter  50  - 

David  Jayne  and  Kay  Hoskins 

Letter  51  - 

Joshua  Cohen 

Letter  52  - 

Davina  Smith 

Letter  53  - 

Steve  Hovland 

Letter  54  - 

Cary  R.  Boisvert 

Letter  55  - 

Resident,  3119  20th  Street 

Letter  56  - 

Marcia  Stuermer 

Letter  57  - 

Simone  Eastwood 

Letter  58  - 

Antje  Kann 
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2.0  Commenters 


2.2  PERSONS  PROVIDING  PUBLIC  TESTIMONY 

The  public  hearing  on  comments  to  the  Draft  EIR  was  held  in  front  of  the  Planning  Commission 
on  January  6,  2000.  Commissioners  Anita  Theoharis  (President),  Dennis  A.  Antenore,  Hector  J. 
Chincilla,  Linda  Richardson,  and  Cynthia  Joe  were  in  attendance.  The  following  people  made 
oral  comments  about  the  Draft  EIR  at  the  public  hearing. 

Corinne  Fendell 
Jul  Niemier 
Peter  Sutherland 
Lichen 

Steve  Hovland 
Tom  Wetzel 
Paul  Lent 
Batel  Tibes 
David  Maltz 
Gisele  Paris 
Joshua  Cohen 
Jonathan  Youtt 
James  P.  Corcoran 
Teri  Matelson 
Mary  Bennett 
David  Jayne 
Kay  Hoskins 
Andy  Hope 
Simone  Eastwood 
Sue  Hestor 
Jake  Fielder 

Commissioner  Linda  Richardson 
Commissioner  Dennis  Antenore 
Gerald  Green,  Planning  Director 
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8.0  Summary  of  Comments  and  Response 

3.0 

COMMENTS 


3.1  INTRODUCTION 

This  section  includes  all  of  the  written  comments  and  the  transcript  of  the  public  hearing.  The 
transcript  is  a  verbatim  transcription  of  the  public  hearing  on  the  Draft  EIR  which  was  conducted 
by  the  Planning  Commission  on  January  6,  2000.  Comments  on  the  EIR  are  indicated  by  a 
vertical  line  in  the  right  margin  of  the  letter  or  of  the  transcript. 

Each  letter  is  numbered.  The  table  below  includes  an  outline  of  the  comments  in  the  order  provided 
in  Section  2.0  Commenters,  by  each  writer  or  speaker.  In  the  column  called  Topic  is  a  brief  topic 
description  for  each  comment.  In  the  column  called  Response  Number  is  the  alphanumeric  code 
where  the  response  is  included  in  Section  4.0  Responses  to  Comments.  The  comment  letters,  as 
well  as  the  public  hearing  transcript,  follow  the  Comment  and  Response  Guide,  below. 


3.2  COMMENT  AND  RESPONSE  GUIDE 


Letter 


Topic 


Response  No. 


Letter  1 


a 
b 


Building  size;  shadows 

Parking  supply/demand;  project  approval  process;  parking 

variance;  building  size 
Project  approval  process 


5d,  5e 

7a,  2a,  2b,  5d 


2a 


Letter  2 


a 
b 
c 
d 
e 
f 
a 
b 


EIR  adequacy 
Land  use 

Building  size;  property  values 


3a 
4f 

5d,  11a 
5c 

71,  7b 

2c,  7a,  7c,  15 


Views 

Intersection  conditions;  parking  meters 

Valet  parking  requirement;  parking  supply/demand;  parking 

congestion;  quality  of  life 

Intersection  conditions;  visitor  and  delivery  parking;  transit  I  71,  7e,  7o 
commute 
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3.0  Comments 


Letter 


Topic 


Response  No. 


Letter  2 


h 
i 

j 

k 

1 

m 
n 
o 
P 


Project  trip  generation 
Land  use 

Garage  entrance  impacts 

Project  approval  process;  valet  parking  requirement 
Valet  parking  impacts 
Parking  meters 
Construction  impacts 
Alternatives:  Reduced  Height 
EIR  adequacy;  land  use;  parking  congestion;  traffic 
congestion;  building  size;  views 


7j 

4f 

7n 

2a,  2c 
2c 
7b 
8 

20a 

3a,  4f,  7c,  7m, 
5d,  5c 


Letter  3 


a 
b 
c 
d 


Building  size;  visual  quality 
Project  description 
Noise  impacts;  traffic  congestion 
Visual  quality,  project  approval  process 


5d,  5a 
la 

13,  7m 
5a,  2a 


Letter  4 


Mitigation  measures;  height/bulk/FAR;  business 
displacement 


18,4c,  10b 


Letter  5 


a 
b 
c 
d 
e 
f 

g 


J 
k 

1 

m 

n 

o 


Building  height;  building  size 

General  Plan;  building  height;  building  bulk 

Shadows;  Proposition  M 

Alternatives:  Reduced  Height 

Open  space 

FAR 

Parking  variance;  parking  supply/demand;  parking 

congestion;  significant  parking  effects 
Building  height;  building  bulk 
Alternatives:  Reduced  Height 
Project  plans 
Project  description 

Parking  supply/demand;  parking  congestion 
Project  Description 
Building  height;  building  bulk 

Visual  quality;  shadows;  Alternatives:  Reduced  Height 


4d,  5d 

2e,  4d,  4e 

5e,  2f 

20a 

4e 

4c 

2b,  7a,  7c,  19a 

4d,  4e 
20a 
lb 
la 

7a,  7c 
la 

4d,  4e 
5a,  5e,  20a 
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3.0  Comments 


Letter  Topic 

Letter  5       p       Alternatives:  Reduced  Height 
q       Open  space 
FAR 

s       Project  approval  process 

Alternatives:  Reduced  Height 
u       Project  plans 

Project  description;  parking  congestion 
w      Parking  congestion 
Project  description 


Response  No. 

20a 

4e 

4c 

2a 

20a 

lb 

la,  7c 

7c 

la 


Letter  6 


a 
b 
c 
d 
e 
f 

g 


Employee  densities;  parking  supply/demand 

Project  approval  process 

Traffic  mode  split;  transit  service 

Traffic  congestion 

Cumulative  development 

Visual  quality 

Project  approval  process 


10c,  7a 
2a 

7k,  7p 

7m 

17a 

5a 

2a 


Letter  7 


Project  approval  process 


2a 


Letter  8 


Project  approval  process 


2a 


Letter  9 


a 
b 
c 
d 
e 
f 

g 
h 
i 

j 


The  Mill  Building 

The  Mill  Building;  visual  quality;  visual  simulations 
2101  Bryant  Street 
Alternatives:  Reduced  Height 
Existing  vacancies 

Alternatives:  Industrial;  project  sponsor's  objectives 
Transit  service 
Project  plans 
Shadows 

Parking  congestion 


6b 

6b,  5a,  5b 
6a 
20a 
10a 

20b,  lc 

7p 

lb 

5e 

7c 


Letter  10 


Project  approval  process 


2a 
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3.0  Comments 


Letter 

iopic 

Response  No. 

b 

Transit  first  policy;  pedestrian  analysis;  cumulative 

7a  lOr  17a 

development;  Alternatives:  Reduced  Parking 

20d 

c 

Pedestrian  analysis 

7r 

d 

Business  displacement 

10b 

Letter  1 1 

a 

Project  approval  process 

2a 

T               1  O 

Letter  12 

o 

a 

Quality  of  life;  visual  quality;  2101  Bryant  Street;  Mill  Bldg. 

15,  5a,  6a,  6b 

u 
D 

Project  approval  process;  parking  congestion 

2a,  7c 

Letter  13 

a 

Land  use 

4f 

b 

Project  approval  process;  building  height;  parking  congestion 

2a,  4d,  7c 

Letter  14 

a 

Project  approval  process;  parking  congestion 

2a,  7c 

b 

Building  size;  land  use 

5d,  4f 

c 

Parking  congestion 

7c 

d 

Project  approval  process 

2a 

i  

Letter  15 

a 

 , 

Pfnippt  nrvrvrnvnl  tytpiPpcc 

Letter  16 

a 

Project  approval  process 

,_.  —  —  —  

2a 

h 

u 

PpHpctnun  Jinnl\/cic  narVmo  prwictpctirvn-  txuffip  prmcrpctinn 
r  CQCoLi  ldii  oiiaijraio,  ljcu iviiig  uuiigCoiiun,  Udiiiu  cuiigcsuun 

It  7p  7m 
/i,  /c,  /in 

c 

Shadows 

5e 

d 

Project  size;  2101  Bryant  Street 

5d,  6a 

e 

Parking  variance;  parking  supply/demand 

2b,  7a 

Letter  17 

a 

Proiect  aonroval  orocess*  oarkine  consestion 

2a,  7c 

Letter  18 

a 

EIR  adequacy 

3a 

b 

Visual  quality 

5a 

c 

Parking  variance;  parking  supply/demand 

2b,  7a 

d 

Building  size;  shadows;  property  values;  project  approval 

5d,  5e,  1  la,  za 

process 

e 

EIR  process 

3b 

f 

Alternatives:  Reduced  Height 

20a 

Letter  19 

a 

Project  approval  process 

2a 

Letter  20 

a 

Building  size;  visual  quality 

5d,  5a 

Bryant  Square  \  BS-C&R-4 
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8.0  Summary  of  Comments  and  Responses 

3.0  Comments 


Letter 

Topic 

Response  No. 

b 
c 
d 

Views;  shadows;  property  values 
Parking  congestion 

Project  approval  process 

5c,  5e,  11a 

7c 

2a 

Letter  21  a 
b 

Project  approval  process;  building  size;  visual  quality 
Parking  congestion 

2a,  5d,  5a 
7c 

Letter  22  a 
b 
c 
d 

Project  approval  process 

Parking  variance;  parking  supply/demand 

Views;  shadows 

Employment;  visual  quality;  parking  congestion 

2a 

2b,  7a 
5c,  5e 
lOd,  5  a,  7c 

Letter  23  a 
b 
c 

Building  size;  views 

Parking  variance;  parking  supply/demand 
Project  approval  process;  visual  quality 

5d,  5c 

2b,  7a 
2a  5a 

j—  a*  *j  ex 

Letter  24  a 
b 
c 

Project  approval  process 
Shadows 

Project  description 

2a 
5e 
la 

Letter  25  a 
b 
c 
d 

T"\       *  1    1  '                   •               1          "II'              1         *       1    j       1                                   1  11 

Building  size;  building  height,  building  bulk 
Visual  quality;  the  Mill  Building;  views;  shadows 
Parking  congestion 
Project  approval  process 

5d,  4d,  4e 
5a,  6b,  5c,  5e 
7c 
2a 

Letter  26  a 

2101  Bryant  Street 

6a 

Letter  27  a 

Visual  quality;  the  Mill  Building 

5a,  27a 

Letter  28  a 
b 
c 

Building  size 
Visual  quality 

Parking  congestion;  on-street  parking 

5d 
5a 
7c 

Letter  29  a 
b 

c 

Parking  variance;  parking  supply/demand 
visual  quality,  views,  snaaows 

Project  approval  process;  height/bulk/FAR;  parking  variance 

2b,  7a 
r>a,  dc,  je 
2a,  4c,  2b 

Letter  30  a 
b 

Parking  congestion 

Height/  bulk/FAR;  visual  quality 

7c 

4c,  5a 
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3.0  Comments 


Letter 


c 
d 
e 
f 

g 
h 


Topic 

Views 

Cumulative  development 
Transit  service 

Traffic  congestion;  pedestrian  analysis 


2101  Bryant  Street 
Construction  impacts 

Building  size;  building  bulk;  visual  quality 
Project  approval  process 


Response  No. 

5c 

17a 

7p 

7m,  7r 

6a 

8 

5d,  4e,  5a 
2a 


Letter  31 


a 

b 

c 

d 
e 
f 

g 
h 

i 

j 
k 

1 

m 

n 

o 

P 


Cumulative  development 

Parking  congestion;  cumulative  development 

Land  use 

General  Plan;  building  size;  project  approval  process 
Views 

Land  use;  cumulative  development 
Height/bulk/FAR;  project  sponsor's  objectives 
Construction  impacts 
Geotechnical  impacts 

Intersection  conditions;  traffic  congestion;  EIR  adequacy 
Transit  service;  cumulative  development 
Land  use 

Business  displacement 
Project  approval  process 
Cumulative  development 
Project  approval  process 


17a 

7c  17a 
4f 

2f,  5d  2a 
5c 

4f,  17a 
4c,  lc 
8 

12 

71,  7m,  3a 

7p,  17a 

4f 

10b 

2a 

17a 

2a 


Letter  32 


a 
b 
c 


Building  size;  height/bulk/FAR 
Parking  supply/demand 

Project  approval  process;  building  bulk;  parking  variance 


5d,  4c 
7a 

2a,  4e,  2b 


Letter  33 


Building  height;  building  bulk 


4d,  4e 


Letter  34      a        EIR  process 

b  Project  approval  process;  building  size;  visual  quality 
c       Growth  inducement 


3b 

2a,  5d,  5a 
9 
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8.0  Summary  of  Comments  and  Responses 

3.0  Comments 


Letter 


Topic 


Response  No. 


d 

e 
f 

g 
h 

i 

j 
k 

1 

m 

n 

o 

P 

q 

r 
s 
t 
u 

V 


EIR  adequacy;  EIR  process 

Project  approval  process;  parking  variance 

Business  displacement 

Zoning:  housing 

Neighborhood  economic  impacts 

Building  size,  visual  quality;  height/bulk/FAR 

Views;  visual  simulations 

Visual  quality;  2101  Bryant  Street 

Open  space 

Alternatives:  Design 

The  Mill  Building 


EIR  adequacy;  Alternatives:  Design;  The  Mill  Building; 

open  space 
Mitigation  measures;  traffic  congestion 
Parking  variance;  valet  parking  requirement;  parking 

supply/demand;  parking  meters 


Traffic  methodology 
Mitigation  measures;  transit  service 
Project  sponsor's  objectives 
Off-site  alternatives 
Project  approval  process 


3a,  3b 
2a,  2b 
10b 
4a 
lib 

5d,  5a,  4c 
5c,  5b 
5  a,  6a 
4e 
20c 
6b 

3a,  20c,  6b,  4e 

18,  7m 

2b,  2c,  7a,  7b 

7i 

18,  7p 
lc 
20e 
2a 


Letter  35 


Project  approval  process;  zoning;  building  bulk;  parking 
variance 


2a,  4a,  4e,  2b 


Letter  36 


a 
b 
c 
d 


Parking  variance;  parking  supply/demand 

Building  size 

Visual  quality 

Project  approval  process 


2b,  7a 
5d 
5a 
2a 


Letter  37 


a 
b 
c 


Parking  congestion;  parking  variance 
Parking  congestion 
Project  approval  process 


7c,  2b 

7c 

2a 


Letter  38 


Parking  congestion;  parking  variance 


7c,  2b 


Bryant  Square  \  BS-C&R-4 
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8.0  Summary  of  Comments  and  Responses 

3.0  Comments 


Letter 


Topic 


Response  No. 


b       Parking  congestion 
c       Project  approval  process 


7c 
2a 


Letter  39 


a 
b 

c 


Parking  congestion;  parking  variance 
Parking  congestion 
Project  approval  process 


7c,  2b 

7c 

2a 


Letter  40 


a 
b 
c 


Parking  congestion;  parking  variance 
Parking  congestion 

Project  approval  process 


7c,  2b 

7c 

2a 


Letter  41 


a 
b 
c 


Parking  congestion;  parking  variance 
Parking  congestion 
Project  approval  process 


7c,  2b 

7c 

2a 


Letter  42 


a 
b 
c 


Parking  congestion;  parking  variance 
Parking  congestion 
Project  approval  process 


7c,  2b 

7c 

2a 


Letter  43 


a 
b 

c 


Parking  congestion;  parking  variance 
Parking  congestion 
Project  approval  process 


7c,  2b 

7c 

2a 


Letter  44 


a 
b 
c 


Project  approval  process 
Parking  congestion;  building  size 
Shadows 


2a 

7c,  5d 
5e 


Letter  45 


a 
b 
c 
d 
e 
f 

g 
h 


Project  approval  process 
Land  use 

Building  size;  shadow;  quality  of  life 

Project  trip  generation;  parking  congestion;  traffic  congestion 

Fire  safety 

Parking  variance 

Severe  environmental  damage 

Project  approval  process;  Alternatives:  Reduced  Height 


2a 
4f 

5d,  5e,  15 

7j,  7c,  7m 

14 

2b 

19b 

2a,  20a 


Letter  46 


a 
b 


Building  size;  visual  quality 
Parking  variance 


5d,  5a 
2b 
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3.0  Comments 


Letter 


Topic 

Project  approval  process 


Response  No. 

2a 


Letter  47 


a 
b 
c 


Visual  quality;  building  size 
Parking  variance 
Project  approval  process 


5a,  5d, 

2b 

2a 


Letter  48  a 
b 

c 

d 

f 

g 
h 


Cumulative  development 

Parking  supply/demand;  parking  meters;  parking 

congestion;  mitigation  measures 
Visual  quality;  The  Mill  Building 
Traffic  counts 
Intersection  conditions 
Parking  counts 
Freight  loading 

Intersection  conditions;  traffic  congestion;  pedestrian  analysis 
Parking  variance;  parking  congestion;  parking  ingress/ 
egress;  Alternatives:  Reduced  Height 


17a 

7a,  7b,  7c,  18 

5a,  6b 

7h 

71 

7f 

7s 

71,  7m,  7r 
2b,  7c,  7d,  20a 


Letter  49 


a 
b 
c 
d 
e 
f 

g 


Visual  quality;  employment 
Transit  first  policy 

Off-street  parking;  cumulative  development 
Alternatives:  Reduced  Parking 


Pedestrian  analysis 

Employment;  business  displacement 

Alternatives:  Industrial 


5a,  lOd 

% 
7,  17a 

20d 

7r 

lOd,  10b 
20b 


Letter  50 


a 
b 
c 
d 


Project  approval  process 
Visual  quality 

Shadows;  views;  parking  congestion 
Employment;  business  displacement 


2a 
5a 

5e,  5c,  7c 
lOd,  10b 


Letter  51 


a 
b 
c 


EIR  adequacy 

Business  displacement;  land  use 
Building  size;  visual  quality 


3a 

10b,  4f 
5d,  5a 
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3.0  Comments 


Letter 

Topic 

Response  No. 

d 
e 
f 

g 
h 

EIR  adequacy 

2101  Bryant  Street 

Project  trip  generation 

Traffic  counts;  cumulative  development 

Employment 

3a 
6a 
7j 

7h,  17a 
lOd 

Letter  52  a 
b 
c 
d 
e 

Project  approval  process 

Parking  congestion;  freight  loading;  visitor/delivery  parking 
Land  use 

Business  displacement 
Proiect  annroval  tirocess 

2a 

7a,  7s,  7e 

4f 

10b 

Letter  53  a 

D 

C 

Project  approval  process;  views;  property  values 
Parking  supply/demand 
Visual  quality;  building  size 

2a,  5c,  11a 
7a 

5a,  5d 

T    a  4-4- C  A  r* 

Letter  d4  a 

Prnippt  aTvnrovfll  tytopp^'  visual  nualitv*  narHncx  ^nrvnlv/ 

demand;  traffic  congestion;  cumulative  development 

2a,  5a,  7a, 
7m,  17a 

Letter  55  a 

D 

Parking  supply/demand 
Project  approval  process 

7a 
2a 

Letter  56  a 
b 
c 

~\T'         _1                             1        '11'                           1         J  _ 

Visual  quality;  building  size;  land  use 
Parking  variance 
Project  approval  process 

5a,  5d,  4i 

2b 

2a 

Letter  57  a 

Project  approval  process;  visual  quality;  views;  shadows 

2a,  5a,  5c,  5e 

Letter  58  a 
b 
c 
d 
e 
f 

g 
h 

Shadows;  views;  land  use 
Alternatives:  Reduced  Height 

Shadows;  views;  property  values;  project  approval  process 
Parking  congestion;  parking  variance;  valet  parking  require. 
Visual  quality;  building  size 
The  Mill  Building 

2101  Bryant  Street;  traffic  congestion;  land  use 
Visual  quality 

5e,  5c,  4f 
20a 

5e,  5c,  11a,  2a 
7b,  2b,  7c 
5a,  5d 
6b 

6a,  7m,  4f 
5a 

Bryant  Square  \  BS-C&R-4 
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8.0  Summary  of  Comments  and  Responses 

3.0  Comments 


Public  Hearing 

lopic 

Response  No. 

1 

Transit  first  policy 

7q 

2 

Cumulative  development;  Alternatives:  Reduced  Parking 

17a,  20d 

3 

Pedestrian  analysis;  Proposition  M 

7r,  2f 

4 

Parking  congestion 

7c 

5 

Cumulative  development;  cumulative  local  air  quality; 

17a,  17b,  7c 

parking  congestion 

6 

Land  use 

4f 

7 

Parking  congestion 

7c 

Q 
O 

Project  approval  process 

La. 

9 

Cumulative  development 

I7a 

10 

Visual  quality;  building  size 

c        r  _1 

5a,  5d 

11 

Building  size;  project  approval  process;  EIR  adequacy 

5d,  2a 

12 

Transit  service;  cumulative  development 

7p,  17a 

13 

Construction  impacts 

8 

14 

Parking  congestion 

7c 

15 

Height/bulk/FAR;  visual  quality 

4c,  5a 

16 

Visual  quality 

5a 

17 

Disabled  parking 

7g 

18 

Transit  service 

7p 

19 

Parking  congestion 

7c 

20 

Visual  quality 

5a 

21 

Child-care 

2d 

22 

Building  height;  parking  congestion;  visual  quality 

4d,  7c,  5a 

23 

Visual  quality 

5a 

24 

Construction  impacts 

8 

25 

Mitigation  measures 

18 

26 

Building  size 

5d 

27 

Project  description 

la 

28 

Mitigation  measures;  construction  impacts;  building  size 

18,  8,  5d 

29 

Parking  congestion 

7c 

30 

Construction  impacts 

8 

31 

Visual  quality;  shadow 

5a,  5e 

Bryant  Square  \  BS-C&R-4 
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3.0  Comments 


Public  Hearing 

Tonic 

xvcapuilac  rNU. 

jZ 

visual  quality 

5a 

33 

Traffic  congestion 

7m 

"5  A 

34 

Shadows 

5e 

35 

EEK  adequacy 

3a,  2a 

io 

rroject  approval  process 

za 

37 

Cumulative  development;  neighborhood  economic  impacts; 

17a,  lib,  2a, 

project  approval  process;  parking  congestion 

7c 

38 

Project  approval  process;  quality  of  life 

2a,  15 

Visual  quality 

Da 

40 

Visual  quality 

5a 

41 

The  Mill  Building 

6b 

42 

Shadows 

5e 

43 

Building  size 

JUL 

44 

Construction  impacts 

o 

0 

45 

Parking  congestion 

/C 

46 

Building  size 

5a 

*f  / 

Parking  demand/supply;  parking  congestion 

7a  7c 

48 

TV                  "                   A  1 

Project  approval  process 

za 

49 

Parking  congestion 

/C 

50 

Project  approval  process 

za 

j  i 

Visual  quality;  shadows;  parking  congestion 

52 

Project  Description 

la 

53 

Project  approval  process 

2a 

54 

EIR  process 

3b 

Visual  quality;  shadows 

ja,  je 

30 

T"l          "        A  *                                                                 •                      1                                                       J*                1   .  A 

Existing  vacancies;  business  displacement 

10a,  10b 

57 

Land  use 

4f 

58 

Project  description 

la 

Project  plans 

1 1_ 
lb 

60 

Project  sponsor's  objectives 

lc 

61 

Land  use 

4f 

62 

Proposition  M 

2f 

Bryant  Square  \  BS-C&R-4 
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8.0  Summary  of  Comments  and  Responses 

3.0  Comments 


Public  Hearing 

Topic 

Response  No. 

63 

Zoning:  housing 

4a 

64 

Land  use 

4f 

65 

Business  displacement 

10b 

66 

Rental  housing 

4d 

67 

Cumulative  development;  cumulative  local  air  quality 

17a,  17b 

68 

Community  controversy 

16 

69 

Construction  impacts 

8 

70 

Mitigation  measures 

18 

71 

Cumulative  development 

17a 

72 

Visual  quality 

5a 

73 

Shadows 

5e 

74 

Zoning  history 

4b 
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Anthony  Kleppe 
2624  Bryant  Street 
San  Francisco,  CA  941 10 
(415)824-7613 


Letter  1 


January  6,  2000 


City  and  County  of  San  Francisco 
Planning  Committee 
1600  Mission  Street 
San  Francisco,  CA  94103 

RE:  Bryant  Square  Development 

Dear  Commission  Members: 

I  am  writing  to  add  my  voice  to  those  in  opposition  of  the  development  of  the  Bryant  Squarr 
project. 

This  area  of  Bryant  Street  is  primarily  residential  with  some  very  beautiful  examples  of  Victorian 
architecture.  One  of  the  most  beautiful  qualities  of  existing  structures  in  the  area  is  their  human 
scale.  While  seeming  large  and  spacious  these  are  buildings  that  are  approachable.  The  addition 
of  a  65  foot  modem  building  would  be  a  crime.  While  most  of  the  surrounding  buildings  are  three 
stories  or  less  this  five  story  Goliath  would  tower  over  all  the  existing  buildings,  in  no  way  adding 
to  the  charm,  character,  or  ascetics  of  the  neighborhood.  The  final  insult  is  the  way  thisibuilding 
would  blocl;  the  sun  for  blocks  around. 

As  to  the  requested  variance  for  parking,  this  building  will  offer  no  relief  to  a  neighborhood  with 
worsening  parking  problem.  I  can  see  the  tenants  of  this  development  utilizing  all  existing  street 
parking  for  five  of  six  blocks  in  all  directions.  This  is  simply  too  large  a  development  for  this 
neighborhood 

Please,  as  a  resident  of  this  beautiful  neighborhood,  a  home  owner,  and  most  importantly  as  the 
father  of  a  beautiful  2  year  old  boy  (who  will  have  to  live  with  the  decisions  made  by  this  board),  I 
ask  the  Planning  Commission  to  reject  the  development,  and  not  provide  the  developer  with  their 
requests  for  variance  for  the  Bryant  Square  development  This  is  a  development  the  City  and 
County  of  San  Francisco  does  not  need. 


MacPhee  &  Associates 
P.O.  Box  411567 
San  Francisco,  CA  94141-1567 
(415)  550-6907  (fax) 
(415)  695-9800  (office) 
rcmacpties@aol.com 

January  5,  2000 

Hillary  Gitelman 
Environmental  Review  Officer 
San  Francisco  Planning  Department 
1660  Mission  Street 
San  Francisco,  CA  94103 

RE:     Draft  Environmental  Impact  Report  98.635E 
Bryant  Square  Project 

Dear  Ms.  Gitelman: 

I  live  across  the  street  from  the  proposed  "Bryant  Square"  project  and  wish  to  register  my 
concerns  about  the  development  and  the  proposed  Environment  Impact  Report  I  have 
read  the  Draft  EIR  and  believe  that  it  does  not  adequately  analyze  the  significant  impact 
of  this  large  project  on  my  neighborhood.  I  will  be  out  of  the  country  on  the  day  of  the 
hearing  so  I  am  sending  this  letter  to  register  my  concerns  and  comments. 

The  DEI  report  concludes  on  page  1-6  that,  "In  summary,  the  project  would  not  result  in 
any  significant  transportation  effects  that  could  not  be  mitigated  if  the  project  was 
implemented".  That  conclusion  is  inaccurate. 

The  project  as  contemplated  will  dramatically  and  negatively  change  the  entire  character 
of  the  neighborhood.  Currently,  my  neighborhood  is  primarily  residential  with  a  mix  of 
small  businesses  such  as  multimedia  and  light  industry.  If  the  Bryant  Square  project  is 
developed,  the  neighborhood  will  be  fundamentally  changed  to  an  office  district  with 
some  residential  uses,  essentially  dwarfing  the  neighborhood  and  it's  current  eclectic  mix 
of  uses. 

Since  1992 1  have  lived  in  a  two-unit  Victorian  flat  that  my  brother  and  I  have  carefully 
renovated.  I  am  very  concerned  about  living  across  the  street  from  a  150,000-t-  square 
foot  five-story  office  building.  Instead  of  living  on  a  busy  residential  street,  I  will  live 
across  the  street  from  a  substantial  office  complex  better  suited  for  the  financial  district 
than  in  neighborhood.  My  property  values  will  be  adversely  affected  because  it  is  less 
desirable  to  live  in  an  office  park  than  a  mixed-use  residential  area. 

Visual  Character  of  the  Proposed  Project 

I  am  concerned  about  the  impact  a  five-story  building  will  have  on  the  street  and  disagree 
with  the  report's  conclusion  that  the  impact  will  be  minimal.  The  report  contends  that 
166,815  square  feet  would  not  adversely  affect  the  neighborhood  when  taking  into 
consideration  the  amount  of  commercial  space  in  the  "area".  The  report  does  not  address 


the  impact  of  such  a  substantial  project  on  the  properties  immediately  adjacent  to  it,  but 
includes  the  commercial  district  to  the  north  in  the  "area".  The  project  will  be  higher, 
denser  and  have  substantially  greater  square  footage  than  any  project  near  it.  While  there 
are  commercial  projects  down  the  street,  Bryant  Square  is  surrounded  by  mostly 
residential  properties.  The  report  should  analyze  the  impact  a  mid-rise  office  building 
would  have  on  the  surrounding  residential  area  rather  than  merely  comparing  it  other 
developments  further  down  the  street. 

The  project  is  to  replace  a  light  density  two-story  wood  constructed  mixed-use  building 
with  a  five-story  mid-rise  office  building.  The  large  size  and  just  plain  volume  of  space 
will  have  a  negative  visual  impact  so  profound  as  to  negatively  affect  property  values  for 
any  surrounding  residence. 

Views 

The  new  project  will  be  several  stories  higher  than  the  existing  structure.  Currently 
houses  along  2100  Bryant  Street  have  a  view  of  Potrero  Hill.  If  the  five-story  office 
building  is  constructed  those  views  will  be  eliminated.  Additionally,  because  the 
proposed  office  building  will  be  by  far  the  largest  structure  in  the  area,  any  property  that 
faces  the  proposed  office  building  will  have  a  substantially  different  view.  Therefore  the 
exterior  of  the  structure  will  be  critically  important.  In  fact,  because  the  building  is  so 
oversized  for  the  area  that  any  vista  of  the  Mission  will  be  offered  an  unobstructed  view 
of  the  project.  The  report  does  not  accurately  reflect  these  facts. 

Intersection  Conditions 

The  intersections  of  Bryant  and  19th  and  Bryant  and  20th  are  currently  extremely  busy. 
To  suggest  that  they  are  designated  a  LOS  A  rating  is  not  to  take  into  account  the  nature 
of  the  congestion  that  we  currently  face.  The  block  already  has  considerable  traffic 
problems,  including  double  parking  and  illegal  parking  in  driveways.  The  additional 
traffic  will  further  overload  the  street.  As  the  report  mentions,  because  the  neighborhood 
will  be  so  radically  changed,  parking  meters  may  be  required.  For  a  residential  area 
which  currently  has  no  limitations  on  parking  and  traffic  to  become  an  office  district  with 
parking  meters  and  possible  other  traffic  mitigation  cannot  be  considered  anything  but  a 
significant.  The  EIR  does  not  address  this  real  change  to  our  neighborhood. 

The  EIR  does  state  that  parking  occupancy  rates  run  at  100%.  According  to  the  reports 
own  analysis,  Bryant  Square  will  run  a  deficiency  in  parking  even  assuming  all  the 
parking  spaces  are  constructed  as  planed.  If  the  alternative  plans  are  instituted  the 
parking  ratio  will  be  met,  but  the  problems  will  still  remain.  The  project  will  cause  even 
more  parking  problems  in  the  neighborhood.  The  underground  parking  will  be  valet 
which  means  that  the  developers  intend  to  park  more  cars  than  they  have  parking  spaces. 
In  that  event  the  parking  disparity  will  be  even  greater  than  the  EIR  indicates.  Finally, 
given  the  choice  of  paying  for  parking  and  surrendering  keys  to  a  valet  service  or  parking 
on  the  street  for  free,  most  people  with  the  need  to  park  will  utilize  street  parking  and 
only  park  in  the  garage  if  no  free  street  parking  is  available.  The  result  will  be  no  parking 
on  the  street  but  space  available  in  the  parking  lot,  which  means  that  the  full  impact  of  the 


parking  problem  will  be  much  worse  than  the  numbers  in  the  EIR  indicate.  The  EIR  does 
not  address  the  impact  of  parking  given  these  considerations.  If  it  did,  the  EIR  would 
find  that  unrestricted  parking  no  longer  exists  for  many  blocks  in  the  area,  and  that  the 
quality  of  life  in  the  neighborhood  will  be  adversely  impacted. 

To  suggest  that  because  the  EIR  does  not  find  that  the  traffic  congestion  meets  either  a 
level  D  or  F  and  therefore  is  not  a  problem  does  not  address  the  fundamental  problem  that 
the  project  presents  with  the  increase  in  traffic.  Their  conclusion  might  have  merit  if  the 
project  was  to  be  located  in  a  commercial  district  but  it  is  not.  Suggesting  that  people 
take  the  public  transit  to  work  is  fine,  but  what  about  the  people  who  live  in  the  area? 
Are  they  expected  to  give  up  their  car  for  lack  of  parking  or  suffer  the  inconvenience  or 
possible  danger  of  having  to  walk  blocks  to  get  to  their  house?  The  EIR  does  not 
adequately  address  this  matter  either. 

Project  Trio  Generation 

The  EIR  provides  a  Proposed  Project  Trip  Generation  analysis.  The  report  uses  ratios  as 
provided  by  the  planning  department.  The  EIR  indicates  3,324  new  trips  will  be  taken 
on  a  daily  basis  to  the  project.  Given  the  fact  that  the  current  structure  has  a  very  low- 
density  use,  the  increase  is  new  trips  per  day  is  huge,  over  a  300%  increase.  The  impact 
on  the  residential  neighborhood  was  not  explored  by  the  EIR  but  can  only  be  substantial. 
As  the  EIR  indicates,  the  neighborhood  is  already  very  busy,  but  adding  the  extensive 
number  of  new  trips  can  only  greatly  overwhelm  the  neighborhood  and  substantially 
change  its  character.  As  a  resident,  I  can  anticipate  delays  getting  to  my  house,  driving 
on  my  block  and  increased  noise  and  congestion  outside  my  door. 

I  object  to  the  characterization  of  the  2100  block  of  Bryant  as  commercial  as  stated  in  the 
Site  Circulation.  The  fact  is  there  is  one  restaurant  (not  two  as  stated  in  the  EIR)  and  one 
mixed  office,  a  residential  brick  building  and  one  other  business,  a  sheet  metal  operator. 
The  majority  of  other  properties  on  the  street  are  solely  residential.  Putting  the  garage 
driveway  on  Bryant  will  mean  much  greater  congestion  for  my  block.  The  impact  of  a 
garage  entry  on  Bryant  Street  on  the  neighbors  was  not  addressed  in  the  EIR. 

Parking  Impact 

The  project  can  only  get  close  to  meeting  its  parking  requirements  if  it  provides  valet 
parking  services  which  means  that  the  project  will  have  122  fewer  parking  spaces  than 
needed  as  required  by  code.  To  get  around  this  requirement,  the  developer  intends  to 
provide  valet  services  so  that  more  cars  can  be  parked  in  the  garage  than  there  are  spaces. 
This  requires  an  ongoing  service,  which  will  be  expensive  for  the  developer  of  the  project 
to  maintain.  I  am  concerned  that  once  the  development  is  completed  that  the  developer 
will  stop  using  the  valet  service.  What,  if  any,  remedies  are  available  to  insure  that  the 
valet  service  will  continue? 

Valet  parking  is  a  proper  method  of  providing  parking  in  a  downtown  area,  not  a 
residential  area.  The  mere  suggestion  of  valet  parking  indicates  the  full  extent  of  the 
parking  problem.  Anyone  visiting  the  Site  will  first  look  to  park  on  the  street  before 
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paying  what  will  be  extremely  high  parking  costs  of  a  valet  service.  Also,  valet  services 
are  inconvenient,  the  driver  must  surrender  his  keys  and  face  the  prospect  of  an  extended 
wait  for  his  or  her  car.  The  alternative  is  to  park  on  the  street,  in  front  oi  iny  neighbors 
and  my  house.  Therefore  we  have  no  parking  for  our  visitors  or  our  own  cars. 

The  alternative  suggested  by  the  EIR  is  to  install  meters  or  time  restrictions  on  the  street 
I  live  in  a  residential  area  and  to  put  meters  in  front  of  my  house  demonstrates  the  very 
significant  impact  this  project  will  have  on  my  life.  There  is  no  way  the  project,  given  its 
current  design  can  successfully  mitigate  the  parking  problem.  Further,  the  impact  on  the 
neighborhood  will  be  profound  and  the  residents  surrounding  the  project  deserve  better. 

Construction  Tmpact 

The  traffic  impact  on  construction  will  be  burdensome  on  the  neighborhood  but 
temporary.  Special  care  should  be  taken  during  construction  to  mitigate  the  noise, 
congestion  and  disruption  caused  by  the  construction-  Construction  should  be  limited 
and  controlled  in  light  of  the  fact  thai  the  work  will  be  in  a  residential  area. 

Alternatives 

The  EIR  listed  several  alternatives  to  the  proposed  project.  The  fundamental  problem 
with  the  proposed  project  is  the  size.  The  developer  is  trying  to  cram  a  big  box  that  is  too 
dense  and  too  many  stories  for  the  site.  Anything  that  reduces  the  size  goes  a  long  way  to 
reducing  the  negative  impact  on  the  neighborhood.  A  project  the  size  of  the  current  two 
story  wood  constructed  building  might  be  an  example  of  a  project  that  would  not  unduly 
impact  the  neighborhood  negatively. 

Conclusion 

The  EIR  does  not  adequately  address  the  substantial  problems  concerning  Bryant  Square 
and  should  be  substantially  amended.  The  report  misstates  the  area  to  be  commercial 
when  it  is  primarily  residential,  which  should  greatly  change  the  conclusions  of  the 
report.  The  EIR  does  not  address  the  very  serious  and  real  problems  of  parking  and 
traffic.  The  EIR  does  not  deal  with  the  impact  such  an  oversized  and  dense  project  would 
have  on  the  balance  of  uses  in  the  neighborhood.  Finally,  the  size  and  view  impact  is 
understated.  This  project  would  dwarf  all  other  buildings  in  the  area  and  greatly  reduce 
the  quality  of  the  neighborhood. 

I  strongly  suggest  that  the  EIR  be  sent  back  to  address  the  issues  specified  in  this  letter. 


f/l^V  N 

iRobert  C.  MacPhee 
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Date:     01/05/2000  8:37  AM 

Sender:  "Charlene  Apancio"<charlene_apancio@sfgh.org> 
To:       Joy  Navarrete;  <Jim_McCormick@ci.sf.ca.us> 
Priority:  Normal 

Receipt  requested 

Subject:FQR  98.635E  BRYANT  SQUARE  PROJECT  

Dear  Planning  Commission, 

I  live  at  2841  -  20th  Street  directly  across  the  street  and 

I  resent 

the  fact  that  Planning  Commission  is  even  considering  to 

decimate  the 

Mission  District  even  further  than  it  already  has.  The 

proposed 

5-scory  building  is  not  consistent  with  the  spirit  of  the 
neighborhood.     It  will  be  the  biggest  building  in  the  area 

and  look 

like  it  was  dropped  in  from  downtown  with  no  consideration 

to  it's 

surroundings.     Why  can't  the  developer  match  the  same 

dimensions  of 

the  building  that's  already  there?     Why  can't  the  developer 

at  least 

try  to  match  the  surrounding  architecture?     It  is  ugly  and 

will 

obstruct  the  view  of  the  residents   (including  myself). 

When  I  look 

out  my  window,    I  do  not  want  to  see  a  huge,   ugly  building 

that 

screams,    "I'm  only  here  for  the  money!" 

I  like  my  neighborhood  because  of  it's 
industrial / residential  flavor. 

If  I  wanted  to  look  out  of  my  window  and  see  a  bunch  of 

Gaps  or  retail 

stores,    I  would  live  downtown.     The  construction  of  this 
huge  building 

that  doesn't  even  try  to  fit  in  with  surrounding 
architecture/ landscape  will  definitely  prevent  me  from  the 

quiet 

enjoyment  of  my  home. 

This  huge  building  is  to  be  filled  with  stores  that  that 

sell  things 

we  can't  afford  to  cater  to  wealthy  people  who  don't  even 
live  here. 

The  offices  that  move  in  there  will  not  be  doing 
recruitment  in  our 

neighborhood,   they  won't  be  adding  to  our  quality  of  life 

or  saving  us 

a  commute.     People  will  come  and  go  taking  up  space,  making 

noise  and 

causing  congestion  because  they  don't  care,   because  they 

DON'T  LIVE 

HERE.     That  is  not  speculation,    that's  human  nature. 

The  theory  that  San  Francisco  government  entities  are 

trying  to  move 

out  people  to  make  San  Francisco  the  playground  of  the  rich 

will  be 

even  more  proven  if  this  project  is  allowed  to  go  through. 


It  will  be 

an  eyesore  and  of  no  use  Co  us  residents  either  in  a 
consumer  or 

employment  sense  which  is  why  it  to  be  constructed  in  the 
first  place, 

isn't   it?     PLEASE  DO  NOT  DESTROY  MY  NEIGHBORHOOD  ! 

Sincerely, 

Charlene  Aparicio 
2941   -   20th  Street 
San  Francisco 


Date:     01/05/2000  12:23  PM 
Sender:  Jim  McCormick 
To:       Joy  Navarrete 
Priority:  Normal 

Subject: Fwd:Bryant  Square  Project  --  Urgent  

To:    Planning  Commission 
Re :   Bryanc  Square 

CC :   Office  of  the  Mayor,    SF  Chronicle 

The  proposed  Bryant  Square  mega-building  is  a  disaster  in 

waiting  for 

residents  of  the  Northeast  Mission.   It  must  be  mitigated. 

The  building  violates  height  limits,    is  totally  out  of  character 

for  our 

neighborhood,    requires  numerous  exemptions  to  our  planning  code, 

and 

perhaps  most  importantly  will  displace  longtime  residents  and 

businesses . 

What  exactly  is  the  point  of  planning  codes  if  they  are  bent  at 

will  to 

accomodate  developers  whose  projects  are  opposed  by  neighborhood 

businesses  and  residents? 

$100,000  campaign  contribution  aside,  the  commission  must  demand 
accountability  from  the  Bryant  Square  developers.   Long  time 

Miss  ion 

residents  like  myself  will  not  stand  idly  by  while  our 

neighbohood  is 

overrun  by  businesses  given  a  blank  check  by  their  allies  in 

government . 

We  realize  our  neighborhood  is  changing.   But  we  demand  a  just 

transition . 

Sincerely , 

Belinda  Griswold 
642  Shotwell 
546-6334  x313 


Letter  5 


January  4,  2000 

Environmental  Review  Officer 
San  Francisco  Planning  Department 
1660  Mission  St 
San  Francisco,  CA  94103 


re:        Draft  Environmental  Impact  Report  (DEIR) 
Bryant  Square  Project 
Planning  Department  File  #98.635E 

I  am  a  resident  in  the  neighborhood  of  this  project  I  live  at  720  York  St,  #210,  on  the  East  side  of 
the  building.  In  that  location,  I  will  not  directly  expenence  the  visual  and  shadow  impacts  of  the 
proposed  project  which  are  the  pnmary  focus  of  my  comments  below.  Hence,  this  letter  expresses 
my  general  concerns  as  a  neighborhood  resident 


Summary  of  contents 


1.  Analyses  in  the  DEIR  which  are  inadequate 

2.  Unanswered  questions  regarding  the  environmental  impacts  of  the  proposed  project 

3.  The  DEIR  should  have  analyzed  an  alternate  which  complies  with  the  San  Francisco  Planning 
Code  and  General  Plan 

4.  Inaccuracies  in  the  DEIR 

5.  Summary  of  issues  to  be  addressed  in  the  final  EIR 


Analyses  in  the  DEIR  which  are  inadequate 


I  a)  The  conclusions  about  height  and  bulk  impacts  are  not  consistent  with  the 
findings  of  fact 

The  proposed  project  is  on  is  the  only  block  with  a  65'  height  limit  in  a  large  area  of  50'  and  40' 
height  limits.  The  isolated  65'  height  limit  on  this  block  is  hard  to  justify  because  the  tallest  existing 
building  on  the  project  block  is  less  than  50'  high.  If  the  65'  height  limit  must  be  allowed,  then  the 
proposed  project  would  be  30%  taller  than  any  existing  or  future  building  in  an  area  of  at  least  29 
blocks.  (DEIR,  3-3  &  2-8.) 

In  addition,  above  50',  which  is  and  will  be  the  maximum  height  of  all  surrounding  buildings,  the 
proposed  project  would  be  1 80%  of  the  maximum  size  allowed  by  the  planning  code.  (DEIR,  I  -3.) 

Such  a  project  would  be  a  significant  variance  from  the  Policies  5  &  6  of  Objective  3  of  the  Urban 
Design  Element  of  the  San  Francisco  General  Plan  which  state  that  the  height  of  buildings  should 
relate  to  the  height  of  existing  development  (Policy  5),  and  the  bulk  of  buildings  should  relate  to  the 
prevailing  scale  to  avoid  an  overwhelming  or  dominating  appearance  (Policy  6).  (DEIR.  2- 1  7.) 

And  yet  this  DEIR  declares  that  the  height  and  bulk  impact  of  the  proposed  project  would  be  not 
significant  (DEIR,  3-6.)  This  conclusion  is  inadequate  and  does  not  match  the  findings  of  fact  in  the 
document. 


Draft  EIR  -  Bryant  Square  Project 
Comments  by  j.  Richard  Osbom 
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I  b)  Shadow  impacts  are  not  documented 


The  proposed  project  would  reduce  sunlight  access  for  the  buildings  and  sidewalks  to  the  West  of 
the  site  across  Bryant  Street  by  many  hours  for  every  week,  of  the  year.  In  the  San  Francisco 
microclimate,  this  would  be  a  significant  degradation  in  environmental  quality. 

Allowing  this  increase  in  shadows  would  not  be  consistent  with  the  second  Pnonty  Policy  of  the  1 986 
Accountable  Planning  Initiative,  which  calls  for  the  "protection  of  neighborhood  character".  (DEIR,  2- 

14.) 

But  the  Bryant  Square  DEIR  does  not  present  any  documentation-  of  what  the  shadow  impacts  would 
be,  compared  to  existing  conditions,  for  the  proposed  project  or  any  of  the  alternates.  The  additional 
shadows  from  the  proposed  project  are  dismissed  as  being  of  an  amount  which  is  "generally  accepted 
m  urban  areas".  (DEIR,  3-9.)  Accepted  by  whom? 

The  DEIR's  conclusions  about  proposed  additional  shadows  on  buildings  and  sidewalks  are  not 
substantiated  by  any  facts,  surveys,  quantities,  or  visual  studies.  On  this  topic,  the  DEIR's  analyses  are 
inadequate. 

I  c)  The  study  of  the  Reduced  Height  Alternate  is  misleading  and  uses  questionable 
methods 

For  this  alternate,  the  height  of  the  building  at  21 25  Bryant  is  reduced  more  than  it  would  have  to  be 
to  comply  with  height  and  bulk  code  restrictions.  Also,  a  disproportionate  number  of  parking  spaces 
is  eliminated.  Then  this  alternate  is  rejected  because  the  parking  shortfall  for  it  would  be  greater  than 
the  shortfall  for  the  sponsor's  preferred  alternate.  (DEIR,  I  - 1 2  -  I  - 1 3;  6-2  -  6-4.) 

The  focus  of  this  alternate  is  supposed  to  be  reduced  height  But  the  alternate  also  reduces  parking 
by  a  large  quantity  and  then  is  rejected  because  there  is  not  enough  parking.  This  methodology  is 
unsound. 

Furthermore,  the  DEIR  makes  no  reference  to,  or  any  study  of,  the  shadow  reductions  for 
neighboring  buildings  and  sidewalks  that  would  result  from  the  reduced  height  alternate.  Hence,  a 
major  positive  advantage  of  this  alternate  is  not  discussed. 

Finally,  another  reason  given  for  the  rejection  of  this  alternate  is  that  2101  Bryant  would  be  upgraded 
only  to  meet  seismic  and  ADA  legal  requirements.  (DEIR,  6-3  -  6-4.)  It  is  implied  that  this  is 
somehow  not  sufficient  or  that  the  sponsor's  preferred  alternate  will  provide  more  seismic  and  ADA 
upgrades  than  are  required  by  law.  This  point  should  be  explained  more  completely. 

I  d)  The  DEIR  does  not  analyze  the  adequacy  of  the  proposed  open  space 

The  DEIR  says  that  one  of  the  project  sponsor's  goals  is  to  provide  "safe  and  attractive  open  space". 
(DEIR,  2-12.)  This  goal  is  not  met  by  the  narrow  alleys  and  small  courtyard  in  the  proposed  project 

These  spaces  will  be  an  important  daylighting  amenity  for'the  occupants  of  the  buildings  on  site. 
However,  the  alleys  and  courtyard  are  not  adequate  public  open  space.  The  entrance  to  them  will  be 
not  obvious  and  the  access  hours  will  be  limited.  Furthermore,  these  spaces  are  narrow  and  will  be  in 
shadows  a'most  all  day  long,  and  hence  not  attractive  open  space  in  the  San  Francisco  microclimate. 


Draft  EIR  -  Bryant  Square  Project 
Comments  by  J.  Richard  Osbom 


January  4,  2000 
Page  2 


Since  the  proposed  buildings  will  be  primarily  for  office  uses,  the  issue  of  an  open  space  requirement 
should  be  addressed  in  the  EIR. 

2.    Unanswered  questions  regarding  the  environmental  impacts  of  the  project 


2a)  Does  the  proposed  project  comply  with  the  FAR  limit  for  the  site? 

In  the  DEIR,  I  was  not  able  to  find  the  FAR  limit  for  the  site,  or  any  reference  to  the  project's 
compliance  with  it  If  the  project  exceeds  the  FAR  for  the  site,  this  should  be  stated  in  the  EIR, 
together  with  other  proposed  exceptions  to  code  requirements,  i.e.,  for  bulk,  and  parking,  that  the 
proposed  project  would  need  for  approval. 

2b)  What  public  benefits  does  the  project  provide  which  would  justify  an  exception  to 
the  code  parking  requirements  for  a  Planned  Unit  Development  (PUD)? 

According  to  the  DEIR,  the  planning  code  requires  that  for  PUD  approval,  which  the  proposed 
project  is  seeking,  a  development  "shall  provide  off  street  parking  adequate  for  the  occupancy 
proposed".  (DEIR,  3-3  I .)  This  project  would  provide  53  fewer  spaces  than  would  be  adequate  for 
the  use  proposed.  (See  Table  7  in  the  DEIR,  and  item  4c  below.) 

The  DEIR  finds  that  the  consequences  of  this  parking  shortfall  would  be  "increasing  competition  for 
limited  on  street  parking,  which  is  currently  near  or  exceeding  capacity".  (DEIR,  1-6.)  Furthermore, 
"[n]o  off  street  parking  facilities  are  open  to  the  general  public  within  a  two  block  radius  of  the  project 
site".  (DEIR,  3-22.)  And  "[pjarking  demand  is  observed  to  exceed  supply  on  several  streets.  On 
many  blocks,  unattended  double  parked  cars  were  observed,  trucks  blocked  the  sidewalks  and  streets 
...  and  cars  were  parked  on  the  sidewalks  both  in  dnveways  and  parallel  to  the  curb".  (DEIR,  3-23.) 

The  consequences  of  a  53  space  parking  shortfall  for  the  proposed  project  would  be  a  further 
detenoration  of  the  documented  over-parking,  in  addition  to  an  increase  in  the  number  of  cars  dnvmg 
around  the  neighborhood  looking  for  parking. 

So  the  PUD  code  requires  adequate  parking,  and  the  finding  of  fact  in  the  DEIR  is  that  the  inadequate 
parking  of  the  proposed  project  would  worsen  already  bad  conditions  in  the  neighborhood. 

And  yet  because  of  the  City's  Transit  First  policy,  the  DEIR  is  obliged  to  state  that  the  parking  impacts 
of  the  proposed  project  should  not  be  considered  to  be  significant  (DEIR,  3-34.)  This  assertion  in 
the  DEIR  is  clearly  not  consistent  with  the  PUD  section  of  the  Planning  Code  and  not  consistent  with 
the  findings  of  fact  in  the  DEIR  -  which  are  that  the  53  space  parking  shortfall  for  the  project  will 
cause  a  deterioration  in  the  conditions  and  character  of  this  neighborhood. 

Consequently,  it  seems  fair  to  ask  this:  What  public  benefit  does  the  project  offer  that  would  justify 
the  proposed  PUD  parking  code  exception  and  consequent  detriment  to  the  neighborhood? 

2c)  What  public  benefits  does  the  project  provide  which  would  justify  an  exception  to 
the  code  bulk  requirements  for  the  site? 

As  proposed,  the  project  would  be  30%  higher  than  any  existing  or  future  buildings  in  an  area  of 
many  blocks  around  the  site.  The  proposed  project  would  also  require  an  exception  to  bulk 
requirement  for  the  part  of  the  building  that  would  nse  above  all  other  buildings  in  the  neighborhood 
-  this  part  being  nearly  twice  as  large  as  the  limit  allowed  by  code  (see  item  I  a  above). 
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It  is  already  questionable  that  the  buildings  on  this  site  alone  should  be  allowed  to  be  much  higher 
than  surrounding  buildings.  Why  should  these  buildings  also  be  allowed  to  exceed  bulk  limits?  What 
public  benefit  would  be  provided  by  the  proposed  project  that  would  justify  this  exception  to  the 

code? 

3.    The  DEIR  should  have  analyzed  an  alternate  which  complies  with  San  Francisco 
Planning  Codes  and  the  General  Plan  


3a)  The  code  compliant  alternate  should  have  17%  less  occupied  space  than  the 
proposed  project  but  keep  all  the  parking 

The  parking  demand  for  the  proposed  project  would  be  309  spaces,  and  the  parking  shortfall  would 
be  53  spaces  (see  Table  7  in  the  DEIR,  and  item  5c  below).  In  other  words,  the  occupied  space  of 
the  project  and  hence  the  parking  demand,  should  be  reduced  by  about  17%,  while  all  of  the  parking 
of  the  proposed  project  is  retained.  Then  the  project  would  "provide  off-street  parking  adequate  for 
the  occupancy  proposed"  as  required  by  code  for  PUD  approval. 

3b)  For  the  code  compliant  alternate,  the  reduction  in  occupied  space  should  come 
primarily  from  the  4*  and  5*  floors 

The  proposed  5*  floors  of  2 1 25  Bryant  and  2101  Bryant  should  be  reduced  in  square  footage  to 
comply  with  code  limits  for  bulk  above  50'  in  height  As  a  compromise,  a  combination  of  reductions 
on  both  the  4m  and  5*  floors  of  2 1 25  Bryant  with  some  code-exceeding  bulk  on  the  5*  floor,  could 
be  considered. 

The  resulting  form  would  significantly  reduce  shadow  impacts  on  the  buildings  and  sidewalks  across 
Bryant  Street  to  the  west  of  the  project  site.  The  final  EIR  should  include  studies  of  shadows  in  this 
area  for  this  code  compliant  alternate  compared  to  the  proposed  project  and  existing  conditions. 

3c)  The  code  compliant  alternate  should  provide  open  space  with  food  service  at  the 
southwest  corner  of  the  site  (20*  &  Bryant) 

Because  most  of  the  proposed  project  is  for  office  use,  the  sponsor  should  be  required  to  provide 
proportionate  open  space  that  is  accessible  and  usable. 

The  southwest  comer  of  the  site,  at  20*  &  Bryant  offers  the  best  access  to  direct  sunlight  An  open 
space  there  would  also  soften  and  ennch  the  otherwise  harsh  pedestnan  environment  presented  by 
the  proposed  building  at  that  comer  and  all  along  Bryant  Street  (see  the  Visual  Simulation  on  page  3- 
1 2  of  the  DEIR). 

An  open  space  and  or  accessible  high  atrium  at  this  comer,  with  adjacent  food  service,  would  provide 
a  public  amenity  which  would  help  to  mitigate  some  of  the  negative  impacts  of  this  project  on  the 
neighborhood.  This  element  should  be  included  by  the  project  sponsor  and  analyzed  in  the  final  EIR 
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4.    Inaccuracies  in  the  DEIR 


4a)  The  elevation  on  page  2-8  misrepresents  the  proposed  project's  size 

The  South  Elevation  on  page  2-8  misrepresents  the  project  as  being  smaller  than  what  is  actually 
proposed.  This  is  most  obvious  when  comparing  this  elevation  with  the  visual  simulation  on  page  3- 
1 2.  The  South  Elevation  on  page  2-8  is  also  inconsistent  with  the  West  Elevation  on  page  2-8  and 
the  471  floor  plan  on  page  2- 1 0. 

4b)  The  number  of  parking  spaces  is  overstated  in  some  parts  of  the  DEIR 

In  several  places,  including  pages  1-3,  1-15,  and  2-7,  the  parking  for  the  proposed  project  is  descnbed 
as  "203  independently  accessible  and  301  valet-assist  parking  stalls".  This  would  be  a  total  of  504 
spaces.  This  number  does  not  match  the  smaller  and  more  credible  totals  in  Table  7  on  page  3-32. 

4c)  The  parking  shortfall  for  the  proposed  project  is  understated  in  some  parts  of  the 
DEIR 

In  several  places,  including  pages  1-5,  1-13,  1-16,  and  6-3,  the  parking  shortfall  is  identified  as  24 
spaces.  This  is  misleading.  In  the  project  actually  proposed  by  the  sponsor,  the  parking  shortfall 
would  be  53  spaces. 

As  indicated  on  pages  3-32  -  3-33.  the  sponsor  intends  to  subtract  45  spaces  for  the  occupants  of 
720  York  The  sponsor  is  required  to  do  so  because  these  parking  spaces  are  wntten  into  the 
purchase  agreements  for  their  respective  units. 

Hence,  the  sponsor's  actual  proposal  is  the  2na  scenano  in  Table  7  on  page  3-32,  which  has  a  shortfall 
of  53  spaces.  In  other  words,  the  occupied  square  footage  of  the  sponsor's  preferred  alternate  is 
about  1 7%  too  large  compared  to  the  amount  of  parkng  that  is  proposed. 

4d)  There  may  be  errors  in  the  square  footage  totals  reported  in  the  DEIR 

Between  the  Initial  Study  and  this  DEIR,  the  portion  of  the  building  at  20m  &  Bryant  grew  upwards  by 
one  floor.  But  the  total  square  footages  of  the  two  different  building  configurations  in  the  Initial  Study 
and  the  DEIR  are  reported  as  being  exactly  the  same.  How  did  the  building  add  one  floor  at  the 
southwest  comer,  but  not  change  in  area  by  a  single  square  foot? 


5.    Summary  of  issues  that  should  be  addressed  in  the  final  EIR 

5a)  The  height  and  bulk  impacts  of  the  proposed  project  should  be  re-evaluated  (item  I  a  above). 

5b)  Visual  studies  and  analysis  of  shadows  on  the  sidewalks  and  buildings  west  of  the  proposed 
project  should  be  presented  for  existing  conditions,  the  proposed  project  the  reduced  height 
alternate,  and  a  code  compliant  alternate  (items  lb,  I c,  and  3  above). 

5c)  The  reduced  height  alternate  should  be  restructured  and  analyzed  in  a  more  "good  faith" 
manner  (item  I  c  above). 

5d)  The  adequacy  of  the  proposed  open  space  and  the  question  of  an  open  space  requirement  for 
this  project  should  be  discussed  (items Id  and  3c  above). 
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5e)  FAR  compliance  or  non-compliance  of  the  proposed  project  should  be  documented  (item  2a 
above). 

5f)   The  EIR  should  address  the  question  of  what  public  benefit  the  project  provides  that  would 
justify  an  exception  to  PUD  parking  requirements  (item  2b  above). 

5f)   The  EIR  should  address  the  question  of  what  public  benefit  the  project  provides  that  would 
justify  2  exceptions  to  Planning  Code  bulk  limits  (item  2c  above). 

5h)  The  EIR  should  analyze  a  code  compliant  alternate  with  the  following  charactenstcs  (item  3 
above): 

■  Occupied  space  reduced  by  17%  compared  to  the  proposed  project 

■  All  proposed  project  parking  retained 

■  Occupied  space  bulk  removed  pnmanly  from  the  4<r  and  5*  floors  of  the  proposed  project 

■  Open  space  with  food  service  at  the  southwest  comer  of  the  site  (20*  &  Bryant) 

5i)    The  elevations  on  page  2-8  should  be  corrected  to  represent  the  full  size  of  the  proposed 
project  (item  4a  above). 

5j)    The  descnptions  of  the  number  of  parking  spaces  in  the  proposed  project  should  be  corrected 
to  match  the  number  on  Table  7  (item  4b  above). 

5k)  In  the  DEIR  text  the  descnptions  of  the  parking  shortfall  quantity  should  be  corrected  to  indicate 
the  53  space  shortfall  actually  proposed  by  the  project  sponsor  (item  4c  above). 

51)    The  square  footages  for  the  project  in  the  Initial  Study  and  the  changed  project  in  the  DEIR 
should  be  re-calculated  (item  4d  above). 

This  concludes  my  comments  on  the  Draft  EIR  for  the  Bryant  Square  Project 


J.  Richard  Osbom 

720  York  St,  #210 

San  Francisco,  CA  94110 
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Letter  6 


3  January  2000 


The  Environmental  Review  Officer 
San  Francisco  Planning  Department 
1660  Mission  Street 
San  Francisco,  CA  94103 


D  A  R  R  E  l  I  HAWTHORNE 
MARK  R  STEVENS 
PETER       V  a   n  D  I  N  E 


PIER  FIVE  SOUTH 
THE      E  M  8  A  R  C  A  0  E  R  O 


Re:  Bryant  Square,  Draft  Impact  Report  98.635E 

As  a  property  owner,  and  neighbor  of  the  above  referenced  project,  I  am  writing  this 
letter  opposing  the  scale  of  the  project  and  the  overall  impact  it  will  have  on  the 
neighborhood.  The  opposition  is  based  on  some  of  the  dubious  assumptions  that  are 
made  in  the  EIR  in  justifying  the  proposed  density,  the  request  for  a  zoning  variance, 
and  the  anticipated  parking  demand.  I  understand  the  Developer  is  now  proposing  the 
alternative  known  as  '6.7  Parking-Demand  Compliant  Alternative'  as  the  preferred 
design. 

The  erroneous  assumptions  are:  the  anticipated  numbers  of  employee  and  employees 
per  usable  square  foot  as  well  as  the  resultant  impact  on  the  demand  for  parking 
either  on-site  or  on-street. 

Employee  Densities 

The  alternative  calls  for  a  gross  square  footage  of  146,000  SF  of  office  space. 
Assuming  a  building  efficiency  of  85%,  this  will  result  in  a  net  usable  area  of  124,000 
SF.  Using  the  Building  Department's  Load  Factor  for  offices  of  1  person  per  100  SF 
will  result  in  a  population  of  1240.  Even  using  the  assumption  of  150SF/PP  will  result 
in  an  office  population  of  827  people.  Giving  the  project  the  benefit  of  the  doubt,  and 
assuming  the  lower  office  component  of  827  people,  the  additional  retail  and  light 
industrial  space  result  in  a  population  of  about  900  people.  This  day  time  population 
will  far  exceed  the  demand  for  the  proposed  601  spaces  of  on-site  parking. 

The  report  alludes  to  an  idea  that  multimedia  high  tech  use  justifies  using  a  higher 
square  footage  per  person  number,  but  has  no  hard  data  to  support  it.  However, 
based  on  my  experience  as  an  architect  with  other  high  tech  and  multimedia 
companies  the  employee  per  square  runs  closer  to  the  normal  office  load  factor  and 
resulting  densities. 

Without  a  more  compelling  justification  for  the  lager  building  and  shortfall  of  parking, 
the  variance  to  exceed  the  B  bulk  controls  should  not  be  approved. 


High  tech  and  multimedia  demographics  and  parking 

Again  as  an  architect  who  designs  for  similar  types  of  companies,  I  have  observed 
that  the  typical  employee  is  a  young,  upward,  mobile  employee,  who  has  seldom 
taken  public  transportation,  has  a  car  and  expects  to  drives  to  work,  and  keeps  non 
traditional  commute  work  hours.  They  tend  not  to  go  directly  home  from  work,  but  use 
their  cars  to  frequent  the  bars,  clubs  and  restaurants  in  the  city  in  the  evenings  and 
after  work,  which  is  the  whole  reason  these  companies  are  locating  to  San  Francisco 
in  the  first  place.  It  is  also  life  style  that  reinforces  the  need  for  a  commute  by  car. 


San      f   I   a  n  C  i  S  C  O 

California   *  <  i  i  > 

V  i    I    J      «   7   «       J   «   «  9 

Fax     113     J  l  '     *  i  t  i 
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Having  lived  in  the  neighPorhood  for  10  years  I  know  that  the  existing  level  of  public 
transportation  Pe  it  Muni  or  BART  does  not  make  it  as  a  viable  alternative.  Counting 
on  public  transportation  to  offset  the  deficit  will  not  work.  While  PuPlic  Transportation 
First  is  a  commendable  goal,  this  project  and  the  neighPorhood  should  not  have  to  pay 
the  price  of  deploraPle  state  of  the  MUNI  service  especially  for  routes  that  do  not 
directly  serve  downtown. 

The  report  is  unrealistic  in  its  assumptions  and  conclusions  regarding  the  demand  for 
parking  Poth  on  and  off  site  and  the  impact  the  project  will  have  on  the  immediate 
neighPorhood.  The  Planning  Departments  current  requirements  of  1car/500  SF  for 
office  space  is  unrealistic  and  outdated  given  the  demographics  and  life  styles  of  the 
proposed  tenants  and  employees  their  level  of  expectations  and  use  of  the 
automobile. 

Neighborhood  Impact 

Although  the  project  lies  in  CM  and  M1  zoning  district,  the  surrounding  area  to  the 
east,  west  and  south  are  residential  RM2  zones.  It  is  a  residential  neighborhood 
characterized  by  small,  historically  working-class  one  and  two  family  houses  on 
streets  that  run  parallel  to  Potrero,  Bryant,  and  Harrison.  These  streets  are  already 
overrun  with  automobiles.  The  scale  of  the  neighborhood  is  not  conducive  to 
absorbing  additional  traffic  or  the  demand  for  additional  on-street  parking  that  a  project 
of  this  magnitude  would  bring,  regardless  of  how  much  on  site  parking  is  available. 

19th  and  20th  Streets  are  currently  heavily  used  during  the  morning  and  evening  rush 
hour  to  connect  the  north  end  of  the  Mission  and  the  Nimitz  to  Potrero  Ave.  and  the 
Freeway.  Potrero  is  already  very  heavily  used  as  a  feeder  to  the  Freeway.  It  is  a 
forgone  conclusion  that  when  arteries  fill  up,  people  use  neighPorhood  residential 
streets  as  shortcuts. 

No  mention  is  made  in  the  report  of  the  impact  of  the  other  recently  completed  or 
anticipated  projects  in  the  area,  such  as  the  Harrison  and  19th  street  project  Py  SKS 
Development  and  the  redevelopment  of  the  two  Best  Foods  sites  (one  still  not 
complete)  and  the  impact  these  developments  will  have  on  the  traffic  patterns,  number 
of  additional  vehicles,  and  their  demand  for  on  street  parking  etc.  also. 

Urban  Design 

It  is  my  understanding,  the  design  shown  in  the  EIR  has  been  superceded  and  I  have 
not  seen  an  alternative.  However,  it  does  raise  serious  questions  aPout  the 
developers  understanding  of  urban  design,  the  scale  and  nature  of  the  neighborhood 
and  their  understanding  of  the  need  to  integrate  new  and  old  buildings.  While  I  am  not 
an  advocate  for  historical  pastiche  for  new  buildings,  in  an  urban  context,  building 
facades  are  private  signs  and  public  enclosures  of  the  street  and  should  be  good 
neighbors.  The  proposed  strip  windows  and  unrelenting  half  block  long  facade  are 
neither  an  appropriate  solution  for  Bryant  street  nor  the  neighPorhood. 
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Conclusion 

Our  neighborhood  has  suffered  the  premature  and  inappropriate  proposals  of  first  a 
Bio  Medical  Zone  and  then  the  on-slot  of  pseudo  live-work  housing  alternative. 
Although  the  neighborhood  has  gentrified,  it  questionable  as  to  the  overall 
improvement  in  the  quality  of  life. 

Before  a  project  of  this  magnitude  is  approved,  there  needs  to  be  a  comprehensive 
understanding  about  the  changing  demographics,  space  needs,  and  commuting  habits 
of  the  multi  media,  high-tech,  dot  com  companies  that  the  city  so  badly  wants. 

The  city  is  a  small  grained  urban  oasis  in  a  state  of  big  projects  and  bigger  plans.  The 
Planning  Department  needs  to  assume  the  leadership  and  to  set  the  ground  rule  and 
guidelines  how  to  integrate  new  and  old  and  to  keep  San  Francisco  the  vibrant  and 
livable  city  it  is. 


689  Florida  Street 


Letter 


823  York  Street 
San  Francisco,  CA  94110 
December  28,  1999 

Environmental  Review  Officer 
San  Francisco  Planning  Department 
1660  Mission  Street 
San  Francisco,  CA  94103 

Dear  Sir/ Ms. 

I  am  writing  to  express  concern  over  the  proposed  "Bryant  Square"  project  to  be  built  on  Bryant 
Street  between  19th  and  20th  streets. 

As  a  nearby  resident  and  homeowner  just  1  block  away,  I  oppose  the  current  plan  for  the 

following  reasons: 

1)  an  office  building  significantly  higher  than  all  current  surrounding  buildings  would  obscure 
views,  dwarf  single  family  homes  and  flats  across  the  street,  and  alter  the  character  of  the 
neighborhood 

2)  A  huge  office  building  without  adequate  parking  for  all  tenants  would  worsen  an  on-street 
parking  situation.  The  parking  situation  has  become  terrible  very  quickly  in  recent  years,  mainly 
due  to  other  projects  such  as  live-work  lofts  that  were  also  exempt  from  parking  requirements 
(such  as  the  Mill  building,  directly  behind  the  proposed  office  building  on  York  Street,  which  has 
over  50  units  and  fewer  than  20  parking  spaces). 

I  am  not  opposed  to  development  in  the  area,  and  in  fact  I  currently  work  for  a  company  which 
may  be  looking  for  office  space  in  the  area,  as  a  large  enough  space  cannot  be  found  in  SOMA. 
However,  the  rampant  development  in  the  area  that  has  been  exempt  from  parking 
requirements  and  has  taken  no  account  of  the  character  of  the  neighborhood  has  done  a 
tremendous  amount  of  harm. 

I  hope  that  new  developments  in  the  area  can  be  required  to  meet  reasonable  requirements  on 
height  and  parking  regulations,  and  I  would  be  happy  to  do  anything  I  can  to  help  achieve  a 
reasonable  compromise. 


David  Hecht 
823  York  Street 
415-546-4819 
dhecht@ework.com 


Letter  8 


December  30,  1999 
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I  am  writing  in  regards  to  the  proposed  office  complex  on  Bryant  Street,  between  19m  and  20th 
Streets.  I  own  and  live  two  blocks  away  from  there.  I  do  not  believe  that  this  development 
should  be  built  as  it  is  currently  planned. 

Architecturally,  this  building  is  at  odds  with  the  rest  of  the  area.  It  does  not  reflect  the  character 
of  the  neighborhood,  and  is  not  interesting  enough  to  justify  exemption  from  the  prevailing 
standard.  It  is  set  on  the  edge  of  a  residential  area,  and  should  show  some  sensitivity  in  its  design. 
It  is,  instead,  boring  and  characterless. 

The  proposed  building  is  also  taller  than  the  standard  height  in  the  area,  and  will  obstruct  the 
sunlight  of  many  structures.  The  building  is  65'  tall  and  is  set  in  the  middle  of  40'  and  50' 
buildings.  This  is  the  only  block  zoned  for  this  height  in  the  area.  It  will  not  affect  the  scene  from 
my  window,  but  I  do  not  think  anyone  should  have  to  trade  a  view  of  the  sunset  over  Twin  Peaks 
for  this  featureless  structure. 

I  also  cannot  believe  that  anyone  would  consider  a  parking  variance.  Haven't  we  learned  from 
the  South  of  Market  mess?  Parking  is  a  problem  throughout  San  Francisco.  So  far,  it  is  not  a 
large  problem  in  the  North  East  Mission,  but  it  will  be  if  the  Planning  Commission  keeps  on 
allowing  developers  to  build  without  providing  parking. 

Please  do  not  approve  this  development  as  it  now  stands.  Please  do  not  put  the  greed  of  the 
developers  ahead  of  the  concerns  of  the  residents. 

Sincerely, 

Karen  Scott 

2635  20th  Street 

San  Francisco,  CA  941 10 


Letter  9 


720  York  Street 
Unit  220 

San  Francisco,  California  94110 
1999  December  29 

The  Environmental  Review  Officer 
San  Francisco  Planning  Department 
1660  Mission  Street 
San  Francisco,  California  94103 

Dear  Sir  or  Madam: 

Because  it  ignores  a  120-year-old  historic  building,  rubber-stamps  objections  to 
harmonious  development  plans,  appeals  to  outdated  transportation  data,  and 
contains  inconsistencies,  the  Bryant  Square  Draft  Environmental  Impact  Report 
should  be  revisited. 

In  the  comments  which  follow,  "the  Report"  refers  to  the  Bryant  Square  Draft 
Environmental  Impact  Report  published  on  1999  November  20,  and  "the  Project" 
refers  to  the  development  plan  described  therein.  Page  number  references  of  the 
form  x-y  point  to  the  Report. 

1.  Historic  building  ignored 

(a)  Ostensibly,  a[t]he  proposed  new  building  to  replace  [the  buildings  at 

2125  Bryant  Street  and  2850  Twentieth  Street]  would  be  compatible  with  the 
scale,  form,  and  fenestration  pattern  of  the  adjacent  historic  building  at 
2101  Bryant  Street"  [Page  1-4;  see  also  Page  3-9].  Though  u[n]o  other 
buildings  on  the  project  site  have  been  identified  as  significant"  [Page  3-15], 
the  Mill  Building  at  720  York  Street,  which  occupies  the  eastern  side  of  the 
Project  block  and  borders  on  the  Project  site,  is  of  some  historical  value, 
according  to  materials  commissioned  by  the  Project  sponsor  to  market  the 
live/work  lofts  in  that  building.  I  request  that  information  about  the 
compatibility  of  the  proposed  new  building  with  the  Mill  Building  be  added  to 
the  Report,  and  that  any  incompatibility  be  declared  to  be  a  significant  visual 
and  historical  effect.  If  the  proposed  new  building  were  five  storeys  tall 
[Page  1-3],  how  would  it  be  compatible  in  scale  with  the  Mill  Building,  which 
is  only  two  storeys  tall?  If  the  proposed  new  building  had  a  flat  roof 
[Page  3-12,  bottom  picture],  how  would  it  be  compatible  in  form  with  the  Mill 
Building,  which  has  a  sloping  roof?  If  the  proposed  new  building  had 
continuous,  industrial-style  windows  [Page  3-12,  bottom  picture],  how  would 
it  be  compatible  in  fenestration  pattern  with  the  Mill  Building,  which  has 
rows  of  individual  wood-frame  windows? 
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(b)  If  the  two-storey  retail/office  building  proposed  to  replace  the  one-storey  shed 
at  700  York  Street  [Page  1-3]  occluded  the  historic  Pacific  Felt  Company  sign 
painted  on  the  northern  face  of  the  Mill  Building  [Page  3-13,  bottom  picture], 
would  there  indeed  be  "little  noticeable  visual  change"  [Page  3-9]?  And  would 
not  the  replacement  building  be  visible  from  the  corner  of  Bryant  Street  and 
Nineteenth  Street  [Page  3-11,  bottom  picture]?  I  request  that  the  proposed 
replacement  building  be  shown  in  the  visual  simulation  from  the  corner  of 
Bryant  and  Nineteenth  Streets,  and  that  a  visual  simulation  of  the  occlusion 
of  the  historic  sign  (taken  from  the  northern  side  of  Nineteenth  Street 
between  York  and  Bryant  Streets)  be  added.  I  request  that  the  quoted  finding 
be  stricken  from  the  Report  and  that  the  proposed  replacement  of  the  shed  at 
700  York  Street  be  declared  to  have  significant  visual  and  historical  effects. 

(c)  Compatibility  criteria  include  not  only  scale,  form,  and  fenestration,  but  also 
exterior  building  materials.  If  the  proposed  new  buildings  (and  the  proposed 
addition  to  the  building  at  2101  Bryant  Street)  were  not  constructed  of  red 
brick  [Pages  3-12  and  3-13,  bottom  pictures],  how  would  they  be  compatible 
with  the  historic  buildings  on  the  Project  block,  both  of  which  have  red  brick 
exteriors?  I  request  that  information  about  the  proposed  exterior  building 
materials,  and  their  compatibility  with  the  ones  used  in  the  adjacent  historic 
buildings,  be  added  to  the  Report,  and  that  any  difference  in  exterior  building 
materials  be  declared  a  significant  visual  and  historic  effect. 

2.  Harmonious  alternatives  summarily  rejected 

(a)  The  Project  sponsor  believes  that  the  Reduced  Height  Alternative  is 

economically  infeasible,  ostensibly  because  "the  buildings  in  their  current 
configuration  and  condition  cannot  generate  the  rental  income... " 
[Page  1-13].  If  the  same  three  buildings  would  be  demolished  and  the  same 
one  renovated  under  the  proposed  Project  [Pages  1-2  to  1-3]  as  under  the 
Reduced  Height  Alternative  [Page  1-12],  which  buildings  (plural)  would 
remain  in  their  current  configuration  and  condition  under  the  Reduced 
Height  Alternative  but  not  under  the  proposed  Project,  thereby  justifying  the 
Project  sponsor's  belief?  I  request  that  the  quoted  justification  be  stricken 
from  the  Report.  If  any  significant  visual  and/or  historical  effects  are 
identified,  I  further  request  that  the  Reduced  Height  Alternative— which 
might  mitigate  these  effects— be  reconsidered,  and  that  a  reasonable  and 
complete  financial  comparison  of  the  proposed  Project  with  the  Reduced 
Height  Alternative  be  added  to  the  Report. 
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The  Project  sponsor  also  rejects  the  Reduced  Height  Alternative  because  this 
alternative  "would  provide  less  modern  office  space..."  [Page  1-13].  I  request 
that  this  remark  be  clarified.  Does  the  Project  sponsor  believe  that  the 
Reduced  Height  Alternative  would  provide  a  smaller  amount  of  office  space 
than  would  the  proposed  Project,  or  that  the  office  space  provided  under  the 
Reduced  Height  Alternative  would  not  be  as  modern  as  that  provided  under 
the  proposed  Project? 

(b)  According  to  the  Report ,  the  buildings  at  2101  Bryant  Street,  2830  Twentieth 
Street,  and  2850  Twentieth  Street  are  "vacant"  [Table  1,  Page  2-7].  So  that 
the  reviewers  might  have  an  accurate  concept  of  the  pre-existing  land  uses, 
I  request  that  the  word  "vacant"  be  qualified.  What  percentage  of  the  floor 
space  in  each  of  these  buildings,  under  each  category  in  the  "Existing  Land 
Uses"  column  of  Table  1,  Page  2-7,  was  vacant  as  of  the  date  on  which  the 
Report  was  published,  let  alone  the  date  on  which  the  Project  sponsor 
purchased  the  Project  site?  According  to  the  Report,  "[t]he  proposed 
uses... would  not  divide  or  disrupt  an  established  community"  [Page  3—6].  I 
request  that  this  remark  be  stricken  from  the  Report,  and  that  the  proposed 
change  in  land  use  be  declared  a  significant  effect.  Artists  who  for  many 
years  occupied  buildings  on  the  Project  block  are  not  accommodated  in  the 
expensive  ($200,000  to  $610,000)  live/work  lofts  at  720  York  Street,  in  the 
proposed  Project,  or  elsewhere  in  the  neighborhood  (where  similar  land  use 
changes  are  occurring).  For  evidence  of  a  general  pattern,  see  "Evicting  Art", 
the  San  Francisco  Bay  Guardian,  1999  September  29.  If  the  land  use  effects 
are  found  to  be  significant,  I  request  that  the  All  Industrial  Alternative— 
which  might,  by  preserving  inexpensive,  undivided,  and  unfinished  space, 
mitigate  them— be  reconsidered. 

Also,  the  Project  sponsor  rejects  the  All  Industrial  Alternative  "because  it 
would  not  meet  the  objective  of  providing  affordable  modern  office  space..." 
[Page  1-15].  Given  that  affordability  is  not  among  the  stated  Project  goals 
[Page  2-12],  I  request  that  the  word  "affordable"  be  stricken. 

3.  Outdated  transportation  data  cited 

(a)  According  to  the  Report,  "[n]o  significant  transit  impacts  would  occur  as  a 
result  of  the  implementation  of  the  proposed  Bryant  Square  project"  [Pages 
1-5  and  3-30].  On  2000  January  05,  one  day  before  the  public  hearing  for 
the  Report,  the  San  Francisco  Municipal  Railway  (Muni)  will  hold  the  latest 
in  a  series  of  public  meetings  regarding  changes  to  Potrero  Hill  Muni  service, 
service  on  which  the  transit  impact  findings  depend.  I  request  that  the 
transit  impact  be  reevaluated  in  light  of  the  proposed  service  changes.  If 
service  reductions  are  planned,  might  these  not  affect  the  'no  impact'  finding? 
If  service  increases  are  planned,  what  is  Muni's  stated  rationale  for  the 
increases?  If  the  rationale  includes  supporting  new  development  or  adapting 
to  new  land  use  trends  in  the  neighborhood,  might  this  not  contradict  the 
'no  impact'  finding? 
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4.  Inconsistent  drawings  and  numbers  included 

(a)  From  the  "Fourth  Floor  Plan"  [Page  2-9],  it  appears  that  the  face  of  the 
proposed  office  building  which  would  come  closest  to  the  western  side  of  the 
live/work  building  at  720  York  Street  would  be  approximately  28  m  (metres) 
long.  From  the  "Site  Plan"  [Page  2-6],  it  appears  that  the  same  face  would 
be  approximately  49  m  long.  I  request  that  the  two  diagrams  be  made 
consistent.  And  according  to  the  Report,  "the  new  shading... would  be  limited 
in  scope,  and  would  not  increase  the  total  amount  of  shading  above  levels 
which  are  common  and  generally  accepted  in  urban  areas"  [Page  3-9].  Given 
that  the  proposed  office  building  would  be  so  close  to  and  so  much  taller  than 
the  existing  live/work  building  at  720  York  Street,  I  request  that  this  remark 
be  deleted,  and  that  a  significant  visual  effect  be  declared.  How  many 
live/work  units  would  be  in  the  shadow  of  five-storey  office  building,  and  at 
what  hours  of  the  day? 

(b)  According  to  the  Report,  there  would  be  "301  total  parking  spaces  (including 
valet- assisted  spaces)  provided  for  the  Bryant  Square  project"  [Page  3-33]. 
Elsewhere,  the  Report  refers  to  "203  independently  accessible  and  301  valet- 
assist  parking  stalls"  [Page  1-3].  I  request  that  the  parking  figures  be  made 
consistent. 

I  have  submitted  these  comments  in  writing  because  I  will  not  be  able  to  attend 
the  public  hearing  scheduled  for  2000  January  06.  Please  send  a  copy  of  the  Final 
Environmental  Impact  Report  to  the  address  at  the  top  of  this  letter,  so  that  I  may 
verify  that  each  of  my  comments  has  been  duly  considered. 


Yours  truly, 


Regis  Paul  Marcelin 
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To:  Environmental  Review  Officer,  San  Francisco  Planning  Department,  1660  Mission  St.,  SF,  CA  94103 


Comment  on  the  Bryant  Square  Project 

I  am  a  neighbor  of  the  Bryant  Square  project.  I  occupy,  and  own,  the  rowhouse  at  2605  19th  Street.  I  fust 
moved  to  the  Mission  District  in  1981.  I  am  a  writer  with  a  special  interest  in,  and  knowledge  of, 
transportation  issues. 

As  a  general  comment,  the  proposed  five-story  office  building  at  20th  and  Bryant  is  a  blank  modernist  box 
designed  to  maximize  high  tech  office  space  (and  thus  the  owners'  profits)  on  the  site.  It  makes  no 
concessions  to  the  architectural  legacy  or  character  of  the  Mission  District,  nor  does  it  offer  the  existing 
population  of  the  Mission  prospects  of  employment  (except  maybe  as  parking  valets)  since  few  current 
Mission  District  residents  are  likely  to  be  employed  in  the  "high  tech  and  multimedia"  offices  envisionedn] 
for  this  site.  It's  another  instance  of  the  trend  towards  the  work  space  of  the  city  becoming  a  high-tech 
corporate  monoculture.  Now  for  specifics: 

Transit  First  Should  Mean  Transit  First 

My  fust  specific  objection  to  this  project,  as  described  in  the  EIR,  is  that  it  clearly  violates  the  city's 
alleged  Transit  First  policy.  Proposition  M  stated  that  use  of  automobiles  for  commuting  was  to  be 
discouraged.  Yet  the  project  is  clearly  designed  with  the  assumption  of  the  private  automobile  as  the 
primary  means  of  transport.  The  project  provides  no  amenities  or  enhancements  to  the  environment  for 
transit  users  or  pedestrians. 
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In  the  surrounding  neighborhood  42%  of  the  households  do  not  have  motor  vehicles  (as  of  the  1990 
census).  If  this  project  is  to  fit  into  this  neighborhood,  it  must  take  account  of  this  high  level  of  reliance  on 
walking  and  transit  in  this  area. 
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•     Way  Too  Much  Offstreet  Parking 


We  need  to  consider  not  just  this  project  in  isolation  but  the  cumulative  effect  of  numerous  recent  projects 
which  have  led  to  the  neighborhood  being  inundated  with  cars.  The  nearby  "big  box"  Potrero  Center  acts  as 
an  automobile  sump,  attracting  people  in  cars  from  miles  around.  Dumping  more  traffic  on  the  streets  here 
makes  the  Mission  increasingly  dangerous  for  kids  and  the  elderly. 

Providing  lots  of  parking  is  one  way  in  which  people  are  encouraged  to  drive  to  this  location.  Parking  is  a 
subsidy  to  automobile  use.  If  parking  is  scarcer,  people  are  encouraged  to  use  other  ways  of  getting  to  this 
location,  such  as  riding  a  bus,  walking,  or  bicycling.  The  site  is  less  than  a  mile  from  two  BART  subway 
stations,  which  is  a  walkable  distance  for  many  people.  The  27-Bryant  bus  line  is  one  of  Muni's  most 
reliable  lines. 


Suggestion:  Reduce  the  parking  garage  to  just  one  level,  if  the  envisioned  150,000  square  foot  building  is 
approved.  If  the  office  building  for  20th  and  Bryant  is  scaled  down,  reduce  the  allowed  offstreet  parking 
even  further. 


•     Encourage  Transit  Use  and  Walking 

Why  is  it  okay  to  allow  a  developer  to  provide  amenities  (a  subsidy)  for  automobile  use  but  provide 
nothing  for  walking  and  transit  use?  This  is  a  blatant  violation  of  the  Transit  First  policy.  The  sidewalk  on 
the  Bryant  Street  side  of  this  project  has  been  narrowed  to  the  width  of  a  mere  hallway,  a  ridiculous  six  feet 
at  one  point.  With  new  construction  we  now  have  the  opportunity  to  widen  the  sidewalk.  Since  retail 
storefronts  are  envisioned  as  a  possibility  for  the  ground  floor  of  this  building,  this  is  another  reason  to 
widen  the  sidewalk. 


Amenities  that  encourage  transit  use  should  also  be  required.  It  isn't  sufficient  that  the  developer  merely 
buy  off  the  Transit  First  policy  by  giving  some  money  to  Muni.  This  doesn't  do  anything  to  encourage 
transit  use  at  this  particular  project.  There  is  a  minimalist  Muni  bus  shelter  at  19th  Street  but  no  facilities  at 


all  for  bus  nders  at  20th  Street,  despite  the  high  proportion  of  households  without  cars  in  this  neighborhood 
and  the  desirability  of  using  transit,  given  the  density  and  compactness  of  the  Mission  district. 
This  project  clearly  is  in  violation  of  the  San  Francisco  General  Plan,  Objective  1 1,  Policy  7:  "Encourage 
use  of  transit  and  other  alternative  modes  of  travel  to  the  private  automobile..."  and  Objective  1 1,  Policy  3, 
"Encourage  development  that  efficiently  coordinates  land  use  with  transit  service,  requiring  that  developers 
address  transit  concerns. ..."  It's  as  obvious  as  the  noonday  sun  that  this  project  has  done  zilch  to  encourage 
public  transit  usage  (apart  from  any  mandated  payments  to  Muni,  which  is  irrelevant  to  the  characteristics 
of  this  particular  project). 

Suggestion:  Require  more  of  a  setback  for  the  proposed  office  building  at  20th  and  Bryant  on  the  Bryant 
Street  side  and  widen  the  sidewalk  at  this  point,  preferably  to  20  feet.  At  a  bare  minimum,  the  narrower 
portion  of  the  sidewalk  near  20th  Street  should  be  widened  to  the  same  15  foot  width  as  the  pan  of  the  block 
in  front  of  2101  Bryant.  Other  amenities  to  improve  the  walking  environment  should  be  provided;  for 
example,  planter  boxes,  street  furniture,  etc. 

Suggestion:  Have  the  developer  build  special  bus  shelters  for  transit  riders  at  20th  and  Bryant  Streets, 
northbound  and  southbound,  with  such  amenities  as:  interior  lighting,  benches,  bus  information,  trash 
receptacle  (to  reduce  litter),  and  public  phone.  If  the  developer  pays  for  it,  they  could  take  credit  for  it  by 
displaying  their  own  corporate  name  or  info  about  their  project. 


My  second  objection  to  this  project  relates  to  the  mismatch  between  the  needed  employment  opportunines 
for  Mission  District  residents  and  the  types  of  activities  envisioned  for  this  project. 

In  a  piece  of  propaganda  that  was  mailed  to  me  by  Dan  Kingsley  of  SKS,  this  project  is  allegedly  going  to 
provide  "jobs  for  local  residents."  However,  the  existing  population  of  the  Mission  district  is  predominantly 
working  class,  with  a  median  family  income  in  1990  of  $27,000.  Most  Mission  district  residents  do  not 
have  the  backgrounds  to  apply  for  the  "high  tech  and  multimedia"  jobs  that  the  EIR  states  as  SKS'  intended 
use  for  the  project.  Moreover,  SKS  has  already  evicted  the  sweater  factory  from  the  2101  Bryant  building. 
This  is  an  example  of  the  displacement  of  blue  collar  jobs  that  is  characteristic  of  this  project.  And  dozens 
of  working  artists  have  been  evicted  from  the  contractors'  sheds  south  of  2101  Bryant.  What  about  their 
work  prospects? 

By  changing  the  use  of  the  3-story  "curtain  wall"  building  at  2101  Bryant  from  light  manufacturing  to  high 
tech  offices,  SKS  will  make  this  building  less  useful  as  far  as  providing  employment  for  the  actual  Mission 
population.  The  propaganda  from  SKS  talks  about  "reflecting  the  industrial  character"  of  the  area  but 
apparently  this  does  not  go  so  far  as  to  actually  respect  industrial  work  itself. 

Suggestion:  Require  that  the  curtain-wall  building  at  2101  Bryant  continue  as  before,  accommodating  light 
industrial  uses.  Require  the  previous  tenants  be  given  the  opportunity  to  move  back  in,  at  rent  levels  pegged 
to  their  previous  rent  level.  The  cost  of  the  seismic  retrofit  can  be  considered  to  be  a  payment  to  the 
community  for  agreeing  to  let  SKS  impose  the  150,000  square  foot  monolith  at  20th  and  Bryant. 


How  does  this  project  help  the  residents  of  the  Mission? 


2605  19th  Street 
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CUSTOM  BLILPERS  OF  P I  S  T  i  N  C  L  [SHED  INSTRUMENTS  FOR  FIVE  GENERATIONS 
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BST.  1877 


ORGAN  BUILDERS 


HOI  TWENTIETH  STREET  •  SAN  FRANCISCO.  CALIFORNIA  94 1 10 
TELEPHONE  (415)  MISSION  7-5132  •  FACSIMILE  1415)  \1I»ion  7-603S 


December  27,  1999 


The  Environmental  Review  Officer 
San  Francisco  Planning  Department 
1660  Mission  Street 
San  Francisco,  CA  94103 


Sub:    Bryant  Square  (Between  1 9th  and  20th) 


Dear  Sir, 


As  a  neighbor  of  the  proposed  5  story  office  complex,  in  general  I  support  the  plan 
because  I  believe  that  it  will  help  upgrade  this  neighborhood.  I  have  noticed  over  the  years  that 
every  development  along  these  lines  has  improved  our  quality  of  life  with  the  sole  exception 
being  the  congested  parking  situation.  Furthermore,  the  design  appears  quite  attractive  to  me  and 
would  be  an  enhancement  for  the  neighborhood  provided  this  does  not  require  destroying  any 
important  historic  properties  to  make  way  for  it. 

In  summary,  I  endorse  the  project  with  the  hope  that  the  Planning  Commission  will  insist 
on  appropriate  parking  spaces  to  be  included  in  the  building  so  that  it  will  not  increase  parking 
pressure  in  this  area. 
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Yours  sincerely, 


iCHOENSTEIN  &  CO 


President  &  Tonal  Director 


JMB:ab 
94103dic.d27 


?5ECEWEO 
DEC  3  0  1999 

;/  *  PLANNING 

PERS  OF  THE  SC.HOENSTEIN  ELECTRIC-P^EI  WATIC  SYSTEM™  INCORPORATING  THE  EXPANSION  CELL™  WIND  CHEST 


Corinne  Fendell 

728  Hampshire  Street 

San  Francisco,  CA  941 10 

December  27,  1999 

Envrionmental  Review  Officer 
San  Francisco  Planning  Commission 
1 660  Mission  Street 
San  Francisco,  CA  94103 

Dear  Environmental  Review  Officer, 

I  have  lived  at  the  above  address  since  1973  when  I  purchased  the  house  in  what  was  then 
well  known  as  the  inner  mission  and  as  such  was  affordable  for  myself  and  young  family. 
Since  that  time  I  have  of  course  watched  time  and  "progress"  take  its  course.  Residential 
permits,  parallel  parking  to  accommodate  an  expanded  hospital,  a  shopping  center 
boasting  a  Pete's  coffee  shop,  Gap  and  video  chain  store,  coffee  shops  and  four  star 
eateries,  live  work  lofts  available  at  prices  I  still  could  not  afford,  (many  of  which  remain 
vacant)  and  of  course  numerous  large  building  projects  still  in  progress,  incomplete  and 
unoccupied.  While  I  welcome  upgrading  an  area  and  thereby  increasing  property  values  I 
do  question  to  what  extent  this  can  be  done  without  sacrificing  the  character  of  this  unique 
city. 

It  is  also  the  area  of  the  city  where  coding  where  the  erection  of  a  five  story  office 
complex  which  is  being  proposed  to  be  built  on  Bryant  Street  could  not  and  would  not 
most  likely  be  proposed  on  that  part  of  the  city  which  lies  over  these  peaks  a  view  of 
which  would  be  replaced  with  a  the  cement  wall  of  the  backside  of  such  this  building. 
Although  it  seems  that  the  zoning  in  this  area  does  allow  for  such  a  building,  is  there  a 
valid  reason  to  further  industrialize  one  of  the  few  neighborhoods  in  San  Francisco  which 
is  only  just  beginning  to  welcome  in  more  families  to  a  once  shunned  and  "red-lined"  area. 
I  should  note  that  I  am  happy  to  be  in  the  company  of  such  liberal  establishments  as 
KQED  and  The  Bay  Guardian,  the  latter  I  might  add  which  grew  out  of  its  original  abode 
and  moved  two  blocks  away  to  another  nearby  building.  Whether  a  conscious  gesture  for 
the  environment  or  done  for  practical  economic  considerations,  I  say  bravo  for  recycling 
the  neighborhood! 

I  urge  the  committee  to  consider  the  vision  and  hopes  of  those  who  had  the  courage  to 
take  up  residence  in  this  area  and  enhance  and  preserve  its  character  before  it  was  so 
fashionable  and  who  are  now  at  the  very  least  dismayed  at  the  thought  of  looking  at  a 
cement  wall  as  if  imprisoned  in  this  unique  neighborhood  and  city. 


Therefore,  I  would  ask  that  at  the  very  least  the  committee  consider  compromise  to  such  a 
structure  by  restricting  the  height  of  this  building,  whose  design  hardly  accommodates  the 
tradition  and  spirit  of  the  age  in  which  the  houses  in  this  neighborhood  were  originally 
built.   Further  such  a  large  establishment  will  only  compound  the  congested  parking 
which  presently  exists  and  which  promises  more  problems  with  the  many  incomplete  as 
well  as  abandoned  and  vacant  buildings  presently  in  construction  in  this  area. 

Sincerely  yours, 


Corinne  Fendell 


SyMa  R.  Ramirez 

721  Hampshi  re  St 

San  Francisco,  Ca  94110 

415/641-9077 

72 1  Hampshire  Street 

San  Francisco,  C A  94110 

415/641-9077 


December  27,  1999 


Environmental  Review  Officer 
San  Francisco  Planning  Department 
1660  Mission  Street 
San  Francisco,  CA  94103 

Re:  Opposition  to  Proposed  Bryant  St.  Office  Complex  Development 
Dear  Environmental  Officer: 

This  letter  serves  to  inform  you  of  my  opposition  to  the  proposed  5  story  office  complex  on 
Bryant  Street  between  19th  and  20th  Street  based  on  the  fact  that  this  monster  in  our  community 
will  obscure  our  sunlight  and  views  as  well  as  change  the  character  of  our  neighborhood. 

Enough  is  enough!  My  family  and  I  have  lived  in  the  neighborhood  for  over  22  years  and  we 
chose  the  area  because  it  was  quiet  but  central.  In  the  past  two  years  we  have  seen  our  once 
peaceful  neighborhood  turn  into  an  area  that  is  crowded,  too  expensive  for  families  and  where 
parking  is  getting  as  bad  as  downtown.  We  want  our  neighborhood  to  remain  a  residential  area. 
A  five  story  building  this  far  south  of  market  will  clash  with  the  character  of  the  neighborhood. 
There  are  three-story  buildings  a  block  north  of  the  proposed  project  but  they  do  not  block  other 
residential  areas.  In  addition,  most  of  the  homes  in  the  area  do  not  have  garages  and  depend  on 
off  street  parking.  The  newly  built  multi-story  buildings  in  the  area  have  made  off  street  parking 
problems  so  bad  that  I  have  witnessed  several  parking  fights.  This  new  building  will  add  to  the 
rage  and  madness.  Are  we  to  leave  a  legacy  of  unbridled  growth  for  our  future  generations  to 
fight  over  or  are  we  trying  to  create  a  safe,  urban  living  environment  for  our  future  generations  to 
enjoy. 

We  implore  you  to  listen  to  the  community  that  will  be  burdened  with  this  building  and  to  limit 
the  growth  in  this  neighborhood.  My  family  campaigned  and  voted  for  Willie  Brown  who 
promised  to  work  for  responsible  growth.  I  am  sending  a  copy  of  this  letter  to  him.  I  know  he 
values  the  concerns  of  residents  that  will  be  impacted  by  this  proposed  building. 

Sincerely, 


Sylvia  R.  Ramirez 

cc:  Mayor  Willie  Brown 


Letter  1 5 


To:        Environmental  Review  Officer 

San  Francisco  Planning  Department 
1660  Mission  Street 
San  Francisco,  CA  94103 

1  believe  the  proposed  5-story  structure  on  Bryant  between  19th  and  20th  Streets  is  too  large  a  structure  for 
the  neighborhood,  and  will  permanently  alter  the  neighborhood's  character  for  the  worse.  (I  must  say,  this 
piece  of  construction  is  really  only  a  drop  in  the  bucket,  considering  how  developers  have  been  busily 
altering  San  Francisco's  Mission,  SOMA,  and  3rd  Street  corridor  neighborhoods  for  a  while  now  without 
considering  the  neighbors.)  I  hope  this  construction  is  stopped. 


2a 


Sarah  E.  Stei 
3479  22nd  Street 
San  Francisco,  CA  94110 


set*** 


Letter  16 

Sylvia  Pen 

  2202  Bryant  St.  

San  Francisco,  CA  94110 
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YIEDEIA  MAQUIS  AND  ROBERT  GARCIA 

925  Alabama  St. 
San  Francisco  CA  941 10 
(415)282-9463 


12-26-99 

Environment  Review  Officer 

San  Francisco  Planning  Department 

1660  Mission  St. 

San  Francisco  CA  94103 

Dear  Planning  Department, 

I  live  at  925  Alabama  Street  and  I  oppose  the  Bryant  Square 
commercial  development  for  the  following  reasons: 

1.  The  building  is  too  tall. 

2.  Parking  is  already  difficult  and  will  become  impossible. 

Sincerely, 


Robert  Garcia  and    Medeia  Maquis 


Letter  1  £ 


December  26,  1999 

David  Maltz 

722  Hampshire  St 

San  Francisco,  CA  94110 

(415)  308-0964 


Environmental  Review  Officer 

San  Francisco  Planning  Department 

1660  Mission  St. 

San  Francisco,  CA  94103 

Re:  Bryant  Square  Project  EIR  ^35^ 

I  am  writing  to  express  my  dismay  with  the  conclusions  of  the  Environmental  Impact 
Report  recently  published  by  your  office.  As  a  neighborhood  homeowner,  I  can  assure 
you  that  the  impacts  of  this  development  will  be  far  more  significant  than  the  report 
optimistically  predicts.  While  I  am  not  opposed  to  commercial  development  in  general,  I 
feel  strongly  that  if  we  are  to  preserve  the  unique  character  of  San  Francisco  and  the 
Mission  in  specific,  care  must  be  taken  to  exercise  restraint  and  responsibility. 

My  objections  to  the  EIR  center  on  four  main  points:  architectural  integrity  and 
consistency,  parking  and  congestion,  obstruction  of  views,  and  general  process 
concerns.  I  feel  strongly  that  a  reasonable  compromise  can  be  found  that  will  serve  to 
provide  sufficient  financial  rewards  for  the  developers  while  taking  into  account 
neighborhood  character  and  quality-of-life  issues. 

1 .  Architectural  Integrity  and  Consistency 

As  depicted  in  the  EIR,  the  proposed  project  is  a  radical  departure  in  style  from  any 
buildings  in  the  neighborhood.  The  redevelopment  of  the  Green  Glen,  the  Mill 
Building  and  the  Hellman's  Mayonnaise  Factory  have  all  been  done  with  a  modicum 
of  respect  for  the  buildings  concerned.  Bryant  Square,  by  contrast,  will  graft  onto  a 
well-crafted  masonry  building  a  nondescript  glass-and-steel  monstrosity  better 
suited  for  the  101  corridor  in  San  Mateo  County.  This  neighborhood  is  populated  by 
old  Victorian  homes  and  warehouses  with  some  degree  of  character,  something  I 
would  think  would  be  a  draw  to  any  potential  occupants  of  the  building,  and 
therefore  worth  preserving  or  even  enhancing. 

2 .  Parking  and  Congestion 

SKS  has  indicated  that  they  wish  to  obtain  a  variance  for  parking  places,  indicating 
that  a  lack  of  sufficient  amount  of  on-street  parking  is  merely  a  nuisance.  While  this 
may  be  a  "nuisance"  to  the  occasional  visitor,  adding  more  demand  to  an  already 
strained  supply  will  have  a  large  long-term  impact  on  the  quality  of  life  of 
neighborhood  residents.  SKS's  proposed  solution  of  valet  parking  in  an  insufficient 
underground  garage  is  not  enough.  Quite  simply,  the  codes  that  SKS  hopes  to  elude 
are  there  for  a  very  good  reason,  and  Bryant  Square  must  provide  parking  sufficient 
to  meet  its  demand.  Previous  developments  in  the  neighborhood  have  managed  to 
obtain  these  variances,  and  the  result  is  a  mounting  crisis.  The  line  needs  to  be 
drawn,  and  the  codes  enforced. 


3.  Obstruction  of  Views 

One  of  the  most  egregious  shortcomings  of  the  EIR  is  the  implication  that  building  a 
65-foot,  5-story  building  in  a  3-story  neighborhood  is  somehow  not  significant.  The 
Shadow  Fan  Analysis  clearly  shows  how  dozens  of  households  along  York  and 
Hampshire  Streets  will  have  views  of  Twin  Peaks  and  Noe  Valley  restricted.  This  is 
significant  on  a  number  of  fronts  -  aesthetically,  these  households  (my  own 
included)  will  lose  out  on  the  open  expanse  of  sky  at  sunset;  financially,  property 
values  will  be  lowered  by  the  blot  of  an  eyesore;  and  what  is  of  greater  concern,  a 
precedent  will  have  been  set.  If  SKS  is  allowed  to  push  up  the  height  of  the 
neighborhood  by  30%,  how  long  will  it  be  until  the  next  developer  comes  along  and 
tries  for  another  20%?  How  this  single  block  came  to  have  a  65'  zoning  allowance  is 
a  historical  anomaly,  but  one  that  should  not  be  allowed  to  wreck  the  character  of 
the  neighborhood. 

4.  General  Process  Concerns 

I  get  the  sense  from  certain  facts  that  SKS  was  hoping  to  slip  this  EIR  past  the 
neighborhood.  First  and  foremost  is  the  convenient  scheduling  of  the  EIR  public 
comment  period  over  the  holidays,  when  people  (like  myself,  writing  this  letter  on  a 
plane  returning  from  my  holiday  vacation)  tend  to  be  most  distracted.  Additionally, 
shortly  after  the  posting  of  some  10  notices  for  EIR  comment  period  appeared  on 
the  building  and  on  telephone  poles,  only  one  notice  was  left,  obscurely  hung  at  a 
delivery  entrance  on  the  19th  street  side  of  the  building.  As  a  result,  very  few  people 
in  the  neighborhood  are  aware  of  the  proposed  development.  It  would  appear  to  me 
that  SKS  is  not  interested  in  community  feedback  on  their  project  because  they  are 
aware  of  truly  negative  impacts  that  Bryant  Square,  as  proposed,  will  have.  Finally, 
the  EIR  presents  alternatives  with  either  more  parking  or  a  lower  roof  height,  but 
not  one  with  both.  This  omission  biases  the  conclusions  of  the  report  by  not 
presenting  the  most  sensible  alternative  as  a  relevant  possibility. 

Thank  you  for  the  consideration  of  my  concerns.  I  hope  that  the  Planning  Department 
will  give  sufficient  weight  to  the  welfare  of  the  community  as  this  decision  is  made,  and 
look  forward  to  the  hearing  on  January  6. 


Regards, 


cc:  Hon.  Willie  Brown 
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12/26/99 
To:     S.F.  Planning  Dept. 

Attention:     Dear  Environmental  Review  Officer 
RE:     Proposed  construction  variance  application 


Dear  Environmental  Review  Officer, 

I  am  writing  to  register  my  protest  to  the  proposed  building  construction  on 
Bryant  St.   between  19th  and  20th  -  in  the  Mission.   I  live  within  2  blocks  of  the 
site.   I  moved  here  2  years  ago  attracted  to  the  character,   diversity  and  style 
of  the  neighborhood.  Almost  every  aspect  of  the  proposed  building  clash  with  the 
existing  aesthetic  and  architecture  of  this  rapidly  growing  area.  Most  of  us 
living  here  are  not  opposed  to  the  continuing  development  of  the  high- 
tech/craftsman business  mix  here  —  but  not  if  it  means  setting  a  new  standard 
for  t    -  size  and  density  of  buildings  allowed.    I  ask  that  you  give  this  cne  more 
than  ~ne  usual  rubber-stamp  approval  of  the  impact  to  the  traffic,   height,  and 
architecture  on  the  N.E.  Mission. 


James  Hall 

3121  20th  St  #3 

San  Francisco,   CA  94110 


December  16,  1999 


Hillary  E.  Gitelman 
Environmental  Review  Officer 
San  Francisco  Planning  Department 
1660  Mission  St. 
San  Francisco,  CA  94103 


Dear  Ms.  Gitelman, 

I  have  recently  become  aware  of  the  proposal  for  development  at  Bryant  Square  on  Bryant  St. 
between  19th  and  20th  St.  I  will  be  unable  to  attend  the  January  6th  planning  hearing,  so  I  am 
voicing  my  concerns  in  the  form  of  this  letter.  I  am  worried  about  the  impact  of  this  project  on  my 
neighborhood. 

This  neighborhood  is  already  seeing  more  than  its  share  of  the  city's  new  construction.  None  of 
the  current  projects  (live/work  lofts  in  particular)  are  really  adding  much  to  the  neighborhood,  in 
my  opinion,  but  at  least  they  are  relatively  inoffensive. 

The  same  cannot  be  said,  however,  of  the  project  proposed  for  Bryant  Square.  The  proposed 
structure  is  very  big  and  tall  and  will  visually  dominate  the  block  and  surrounding  blocks.  This  is 
all  the  more  worrisome  because  the  building  is  also  extremely  unattractive  and  does  not  fit  in  with 
the  character  of  the  neighborhood  -  it's  basically  a  big  box  apparently  designed  to  maximize 
usable  space  with  little  regard  to  aesthetics,  and  I  really  don't  want  it  in  my  neighborhood. 

I  wonder,  also,  if  the  developers  and  the  planning  department  are  really  aware  of  how  many 
people's  views  and  sunlight  will  be  affected.  The  neighborhood  slopes  up  to  the  east,  which  gives 
the  residents  just  west  of  Potrero  Ave  some  lovely  sunset  views.  Trading  these  in  for  a  view  of  the 
proposed  structure  would  substantially  affect  the  residents'  quality  of  life  as  well  as  property 
values. 

The  parking  shortfall  is  a  huge  concern.  As  it  is,  parking  is  getting  tighter  and  tighter,  and  an 
additional  20+  space  deficit  would  add  a  substantial  burden  to  the  neighborhood.  Along  with 
parking  problems  come  traffic  congestion  and  pollution  -  I've  lived  in  neighborhoods  with  tight 
parking  before,  and  I  spent  a  lot  of  gas  money  circling  the  block. 

Why  can't  this  project  be  designed  to  fit  into  the  neighborhood?  Would  it  be  too  much  to  ask  for 
the  building  to  be  attractive,  to  have  a  little  outdoor  space,  to  provide  parking  for  all  its  users,  and 
to  be  scaled  down  in  size  so  as  to  be  more  appropriate  to  the  character  of  its  surroundings?  As  it 
stands,  the  whole  neighborhood  is  being  asked  to  subsidize  the  developers'  profit  by  giving  up 
their  quality  of  life,  and  that  does  not  seem  fair. 


Sincerel 


Christina  M.  Friedrich 
2902  21s'  St. 

San  Francisco,  CA  941 10 


Letter  2 1 


12/19/99 


Planning  Department 


RECEIVED 

DEC  2  1  1999 

CiTY  A  COUNTY  OF  S.P. 
n»PTOFCITY  PLANNING 


Greetings; 

As  residents  on  20th  St.,  We  are  appalled  by  the  inappropriateness  of 
the  development  proposal  fo  the  office  complex  on  the  corner  of 
Bryant.  As  a  retired  Architect  and  Professor  of  Architecture  I  urge 
you  to  abort  the  proposal  or  significantly  reduce  its  scale  and 
character  to  relate  to  its  surroundings. 

Whatever  is  built  on  this  site  should  include  sufficient  parking  to 
accomodate  its  full  occupancy  without  further  loading  the  already 
aggravated   street   parking   in   the  neighborhood. 

We  will  work  actively  to  see  that  any  development  of  this  site  is 
sympathetic  to  the  needs  of  the  neigborhood. 


7c 


Sincerely; 


rehrer 


^£2^^^   


Betty  L.  Johnson—  \ 
2705  20Th.  St. 
San  Francisco,  Ca. 
941  10 


Letter  22 


RECEIVED 

DEC  2  1  1999 

Environmental  Review  Officer  ^IT*  *  C°L'NTY  OF  S  F 

San  Franasco  Planning  Department  wC?T  0F  ClTY  PANNING 

1 660  Mission  Street 
San  Francisco,  CA  94103 


To  whom  it  may  concern, 


I  am  writing  to  express  my  opposition  to  the  proposed  Bryan  Square  Project  on  Bryant  Street  between 
19th  and  20th.  I  own  a  home  a  block  from  20th  and  Bryant  and  feel  that  this  project  would  have  a  very 
negative  impact  on  the  neighborhood.  Parking  is  already  very  difficult  here  during  the  day  because  of  all  of 
the  new  high-tech  companies  that  have  set  up  shop  here.  I  am  sure  that  the  Bryant  Square  building,  especially 
if  the  city  allows  the  developer  a  parking  variance,  will  only  make  this  worse.  San  Francisco  needs  to  start 
faking  the  issue  of  parking  much  more  seriously  if  this  city  is  going  to  be  a  livable  place  in  the  future.  I  am 
also  concerned  that  the  proposed  building,  which  would  be  considerably  taller  than  anything  around  it,  will 
block  views  and  light  from  many  of  the  homes  in  the  area. 

I  do  not  see  the  building  serving  the  needs  of  anyone  that  calls  this  neighborhood  "home".  I  doubt  that 
Mission  residents  will  be  the  ones  taking  jobs  there.  The  building  will  add  nothing  aestheacally  to  the 
neighborhood.  And  the  parking  problems  that  it  will  cause  will  make  no  one  happy. 

I  urge  you  to  reject  the  proposed  plans  for  the  Bryan  Square  office  complex. 

Sincerely, 


Jeremy  Hermann 

3025  20*  Street 

San  Francisco,  CA  941 10 

415.282.2211 
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Letter  23 


BEC  *  I  1999 

~,ry  pL*NN!NG 


Dr.  Tarda  Ferguson 

3025  20*  Street 

San  Francisco,  CA  941 10 

12/19/1999 


Environmental  Review  Officer 
San  Francisco  Planning  Department 
1660  Mission  St. 
San  Francisco,  CA  94103 


To  Whom  It  May  Concern, 


I  write  in  reference  to  the  proposed  office  complex  to  be  located  on  Bryant  Street  between  19*  and  20th.  I 
have  recently  moved  to  this  area  of  town,  and  am  disappointed  by  the  changes  occurring  and  the 
development  that  continues  to  efface  the  character  of  the  mission  district  This  building  would  be  yet 
another  example  of  the  poor  planning  and  the  lack  of  respect  for  the  residents  of  our  neighborhood.  I  am 
worried  first  and  foremost  about  the  estimated  height  of  the  building,  currently  scheduled  to  approach  65' 
thus  surpassing  even  the  highest  building  in  the  neighborhood  by  15  feet.  This  will  destroy  the  views  for 
many  families  and  local  businesses,  as  well  as  exe»1  a  feeling  of  corporation  to  our  traditionally  small 
family  business  sector  of  San  Francisco.  Secondly,  the  effect  of  an  office  space  of  this  size  will  clearly  put 
increased  demands  on  the  parking  in  this  part  of  town,  and  reportedly  the  developer  is  trying  to  obtain  a 
variance  on  parking  requirements. 

That  the  developer  of  this  structure  can  state  that  the  project  will  not  have  any  adverse  effect  on  the 
neighborhood  leads  me  to  believe  that  the  developer  has  spent  no  time  at  all  in  the  Mission.  Please  help  us 
work  towards  maintaining  the  vintage  character  of  our  neighborhood;  we  would  like  this  area  not  to 
become  a  concrete  jungle  but  rather  remain  interesting,  diverse,  and  friendly.  I  truly  hope  you  will  do  the 
right  thing  and  block  the  building  of  Bryan  Square. 

Please  feel  free  to  contact  me  if  there  is  anything  more  I  can  contribute  to  aid  in  the  decision  not  to  let  this 
building  grow. 
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Tania  Ferguson 
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Letter  25 


December  15, 1999 


Hillary  E.  Gitetman 
Environmental  Review  Officer 
San  Francisco  Planning  Department 
1660  Mission  St. 


San  Francisco,  CA  941 03 

regarding  Bryant  Square  development  proposal  for  lot  #4080 

Hillary,  I've  recently  reviewed  the  environmental  impact  report  for  the  above  listed  development.  I 
have  several  concerns;  however,  I  will  be  out  of  the  country  from  12/1 8/99  -  1/1 5/2000  so  I  won't  be 
able  to  attend  the  Jan  6  public  hearing.  Please  consider  the  following  concerns  and  forward  them  to  the 
appropriate  public  officials: 

my  concerns: 

I've  lived  in  the  neighborhood  for  over  2  years  during  which  massive  development  has  taken  place.  So 
far,  most  of  the  projects  seem  to  be  on  a  scale  comparable  to  the  natural  character  of  the  area 
(although,  many  of  the  so-called  "live-work"  projects  offer  little  If  any  architectural  character  or 
diversity). 

The  subject  development  is  different.  It  is  much  bulkier  and  taller  than  any  building  around  It.  It 
appears  to  be  a  transplant  from  Hacienda  Business  Park  in  Pteasanton,  CA.  I  think  It  will  be  an  eyesore 
and  quite  out  of  place  In  our  neighborhood.  The  surrounding  buildings  are  2  to  3  story  50- 1 00  year  old 
brick  warehouse  buildings  or  Edwardian  flats.  There's  an  authentic  western  flavor  in  our 
neighborhood.  We  love  that  about  it.  Many  of  the  buildings  have  barn  doors  and  hoists.  The  painted 
brick  signage  from  years  gone  by  can  still  be  seen  here. 

While  I'm  not  opposed  to  having  more  office  space  in  our  neighborhood,  I  am  opposed  to  introducing 
overwhelming  large  new  buildings  with  little  architectural  character  and  which  Ignore  the  pedestrian 
sidewalk  level.  This  development  looks  like  a  1 00%  lot  coverage  parking  garage  crowned  with  a 
suburban  office  building  that's  so  tall  It  will  cast  morning  to  noon  shade  most  of  the  year  on  the  streets 
below  it  and  block  the  hill  and  dty  view  of  the  residences  around  it  even  from  the  upper  most  floors. 

Furthermore,  according  to  the  EIR,  Bryant  Square  Is  underparked  by  over  20  spaces.  Our 
neighborhood  has  so  many  workers  moving  In  to  older  buildings  which  offer  no  off-street  parking  that 
the  impact  on  parking  from  Bryant  Square  could  make  It  difficult  If  not  Impossible  to  park  in  our 
neighborhood. 

Please  reconsider  the  Bryant  Square  proposal.  Scale  It  down.  Give  It  a  western  architectural  flavor. 
Make  sure  it  has  plenty  of  off  street  parking.  Step  It  back  from  the  corner.  Make  it  friendlier  on  the 
sidewalk  pedestrian  level.  Try  to  limit  the  number  of  dty  and  hi  U  views  blocked. 


2902  21  st  Street 

San  Francisco,  CA  941 1 0 

tet:  41 5  377  7983 
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Northwest  Information  Center 

Sonoma  State  University 

1801  East  Cotati  Avenue 

Rohnert  Park,  California  94928-3609 

Tel:  707.664.2494  •  Fax:  707.664.3947 

E-mail:  nwicdsonoma.edu 


19  November  1999  NWIC  File  No.:  99-SF-52E 

Hillary  E.  Gitelman 
Environmental  Officer 
City  &  County  of  San  Francisco 
Planning  Department 
1660  Mission  Street 
San  Francisco,  CA  94104 

re:  98.635E,' Bryant  Square 

Dear  Ms.  Gitelman: 

Thank  you  for  submitting  the  above  referenced  document  for  my  review.  I  have  no  So 
additional  comments  at  this  time.  I  would  also  like  to  thank  you  for  your  continued  concern  for 
our  cultural  heritage. 

Sincerely, 


Leigh  Jordan 
Coordinator 
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KtsttteWeD  AT  CPC  HEARIMG. 


To:  San  Francisco  Planning  DeoartT.ent 
RE:  Bryant  Square  Project 


I  am  alarmed  by  the  nroTo<»gcd  2-story  building  proposed 
for  the  Southwest  corner  of  19th  Street  &  York.  This 
intersection  adjoining-  Bryant  Square  is  unique  and 
historic.     York  Street  is  unusually  wide  along  these 
two  blocks,   creating  an  open,  central  feeling.  Restored 
landmark  Victorians  stand  at  the  Northeast  and  Southeast 
corners.     The  2-story  industrial  brick  building;  on  the 
Northwest  comer  is  well  maintained  and  exhibits  a  classic 
facade  typical  of  fine  industrial  buildings  of  the  mid-13001 s. 
The  restored  Mill  Building  on  the  Southwest  corner  steps 
back  from  19th  Street  to  accomodate  a  small  1-story  wooden 
building  (presently  clad  in  Plywood  and  tainted  to  resemble 
the  adjoining-  brick  buildings). 

The  proposal  to  replace  that  small  1-story  building  with 
a  bulky  2-story,  undistinguished  structure  (nearly  4x  the 
size)  would  scar  and  transform  this  intersection  in  a  tragic 
way,  hiding  the  end  of  the  Mill  Building  (windows  &  historic 
signage)  and  much  of  the  brick  Remler  Building  on  19th  & 
Bryant.     This  structure  would  sterilize,  commercialize  and 
overpower  the  delicate  residential  -  industrial  texture  of 
the  area. 

If  this  marcel  cannot  be  an  open/green  area  -  or  at  least 
landscaped  (much  needed)  narking,  I  believe  a  1-story  space 
either  utilizing  the  existing  structure  or  expressing  a 
compatible  ^contemporary  architectural  statement  would  be 
more  suitable. 


John  Reamer 


JohnRoamor 

Design/ Illustration 
639  York  Str—t 
San  Francisco  94110 
Tbiephono:  282-0582 
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Delivered  Via  Courier  /  JA/** 

January  3,  2000 

» 

Ms.  Hillary  E.  Gitelman 
Environmental  Review  Officer 
San  Francisco  Planning  Department 
1660  Mission  Street 
San  Francisco,  C A  94103 

Re:  Response  to  Bryant  Square  Project  and  DEIR  Report  (2101  and  2125-65  Bryant  Street, 
700  and  750  York  Street,  and  2717  -  19th  Street). 

Dear  Ms.  Gitelman, 

Please  accept  this  letter  as  my  commentary  on  the  above-referenced  proposed  project  and  DEIR 
report.  I  have  read  this  report  in  entirety  and  I  have  the  following  concerns  and  misgivings 
about  the  project  and  the  report  which  I  feel  need  further  consideration: 

1 .  The  project  exacerbates  the  already  critical  problem  of  parking  capacity.  I  personally 'must 
park  my  car  on  the  street  and  so  face  this  problem  daily,  along  with  many  of  my  neighbors. 
The  DEIR  report  highlights  this  problem! 

2.  The  project  exceeds  the  size  and  bulk  of  all  other  structures  in  the  neighborhood,  as  well  as 
zoning  ordinances.  Why  is  this  necessary?  Furthermore,  it  does  not  conform  to  the 
prevailing  style,  height,  and  mass  of  structures  in  the  neighborhood,  thereby  creating  an 
eyesore  that  belongs  in  an  office  park! 

3.  The  scenic  views  of  the  neighborhood  of  Twin  Peaks  and  downtown  San  Francisco  would 
be  significantly  affected  by  this  project. 

4.  The  need  for  multi-media  and  retail  commercial  space  is  already  served  through  Potrero 
Center  and  all  the  new  live-work  projects  completed  or  under  completion  in  the 
neighborhood.  Hundreds  of  live-work  units  have  been  added  to  the  neighborhood  recently. 
Do  we  really  need  more  of  this  kind  of  utility?  Why  does  the  DEIR  report  not  go  reflect 
this  other  development  and  expansion  of  retail  services? 

5.  Inadequate  consideration  has  been  given  to  the  fact  that  the  neighborhood  relies  on  a  public 
transportation  system  that  is  already  inadequate  and  overburdened.  As  I  commute  daily  to 
the  downtown  area  by  MUNI,  I  can  attest  to  the  fact  that  this  represents  a  significant 
problem.  The  9  San  Bruno  is  the  only  neighborhood  bus  line  that  goes  to  and  from  the 
financial  district  and  is  considered  one  of  the  worst  bus  lines  in  the  City! 

6.  The  issue  of  the  neighborhood  traffic  flow.  I  disagree  with  the  DEIR  on  their  findings  on 
this  matter.  There  is  already  much  congestion  on  the  streets  and  sidewalks  in  the  area 
during  major  commute  hours  which  could  only  be  significantly  increased  by  this  project. 


7.  The  addition  to  the  historic  building  at  2101  Bryant  Street  fails  to  preserve  its  aesthetic 
element  and  value  to  the  neighborhood  Why  is  this  addition  necessary9  Due  to  the  scope  of 
this  project,  construction  noise  and  vibration  from  excavation  to  our  neighborhood  would 
be  excessive  and  disruptive  for  a  very  long  time,  solely  based  on  the  scope  of  this  massive 
redevelopment. 

I 

8.  The  entire  project  violates  the  design  and  mass  of  all  other  buildings  in  the  area.  This  is 
acknowledged  in  the  DEER  report.  Unfortunately,  the  design  element  of  the  project  would 
only  be  appropriate  in  an  office  park,  preferably  outside  of  the  City. 

In  conclusion,  I  favor  a  down-scaling  of  this  project  from  its  current  size.  I  cannot  find  any 
grounds  justifying  the  scope  of  this  project,  other  than  an  excessive  profit  motive.  Also,  I  favor 
a  complete  re-design  of  the  aesthetic  design  elements  of  the  project  to  conform  to  the  existing 
neighborhood  structures.  As  it  stands,  This  project  is  a  pioneering  effort  that  is  out  of  touch 
with  our  neighborhood  and  the  Mission  District. 

I  hope  the  above  comments  and  observations  are  given  careful  consideration. 


Yours  very  truly, 


Katherine  E.  Shlaudeman 

Attorney 

and  Resident 

2603  -  19th  Street 

San  Francisco,  CA  94110 

415-824-2817 
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January  4,  2000 


Ms.  Hillary  E.  Gitelman 
Environmental  Review  Officer, 
San  Francisco  Planning  Department 
1660  Mission  Street 
San  Francisco,  CA  94103 

Re:  Response  to  Bryant  Square  Project  DEIR  Report  (2101  and  2125-65  Brvant  Street,  700 
and  750  York  Street,  and  2717  -  19th  Street) 

Dear  Ms.  Gitelman, 

Please  accept  this  letter  as  my  response  to  the  DEIR  report  referenced  above.  I  have  carefullv 
read  this  report  in  entirety  and  I  have  the  following  concerns  and  misgivings  about  the  scope 
ot  this  report,  as  well  as  general  comments  about  the  proposed  project. 

As  follows: 


A.  The  report  does  not  accurately  address  overall  effects  of  recent  development  in  a 
neighborhood  (our  neighborhood)  saturated  with  new  development  of  various  commercial 
and  live-work  projects  which  have  either  recendy  been  completed,  converted  or  are  in  the 
process  of  being  completed.  This  projects  are  listed  below.  Further,  it  does  not  address  how 
chese  other  new  developments  may  have  already  have  already  met  the  current  and  future 
demand  for  the  so-called  multi-media,  commercial  needs  of  the  city,  and  since  this  category  of 
expansion  has  already  spilled  over  from  the  South  of  Market  and  Potrero  Hill 
Neighborhoods..  It  is  my  understanding  from  various  owners,  that  many  of  these  units  are  in 
fact  already  being  used  for  this  multi-media  purpose. 

24  Units  at  Hampshire  and  18*  Street.  B.  New  commercial  units  at  19th  and  Harrison  Streets. 
C.  6  Units  and  630  Hamphire  Street.  D.  12  Units  at  Harrison  between  17th  and  18th  Streets. 
E.  35  Units  at  720  York  Street  with  only  19  parking  places.   F.  18  Unit  Conversion  at  20  and 
Flonda  Streets  with  no  Parking!    18  Units  at  725  Florida  Street,  currently  undergoing 
completion.  28  Units  at  17th  Street,  taking  up  the  entire  block  between  Bryant  and  York 


B.The  report  admits  and  acknowledges  a  major  shortfall  in  parking  spaces  already  at  a 
negative  for  our  neighborhood  needs,  and  does  not  offer  solution  for  this  problem.  The 
spaces  created  inside  the  building  do  not  come  close  to  providing  enough  space  to  offset  the 
increase  in  traffic  and  people  who  will  dwell  inside  the  building.  With  the  already  extensive 
development  of  the  neighborhood,  a  complete  study  of  the  entire  neighborhood  parking  and 
public  Transportation  needs  have  to  be  addressed  and  studied  in  great  detail! 


7c 
17a 


C.  The  new  mass  and  height  of  this  project  would  erect  a  wall  between  several  residential 
neighborhoods,  which  harmoniously  co-exist  on  each  and  every  side  of  the  proposed  project. 
The  aesthetics  of  the  proposed  project  are  in  total  conflict  with  the  current  existing  structures 
-  which  the  DEIR  acknowledges  -  and  does  not  fit  into  the  Urban  Design  Element  of  the  San 
Francisco  General  Plan  Policies  by  violating  Objectives  1,  2,  and  3.    Please  review  the 
photographs  of  all  surrounding  structures,  there  is  nothing  else  like  this  in  our  neighborhood! 
The  project,  in  its  current  form,  basically  creates  a  downtown  structure  in  the  Mission  District, 
thereby  clashing  tremendously  with  the  San  Francisco  neighborhood  design  mandates!  From 
what  we  know,  there  are  numerous  new  downtown  structures  being  erected  that  are  already 
adding  this  kind  of  office/ multi-media  space  expansion,  at  a  frenzied  pace.  Therefore,  why  do 
we  need  this  type  of  space  and  expansion  in  the  Mission  District? 

D.  Although  the  DEIR  report  concludes  —  Under  Visual  Quality  and  Shadows  section  that 
there  is  no  significant  impact  of  scemc  views  and  vista  from  a  public  area,  I  challenge  this 
conclusion  entirely  for  the  following  reasons:  Downtown  views  from  20th  and  Bryant  Streets 
would  be  substantially  impacted  and  obstructed  to  all  foot,  bus,  and  auto  traffic.  Twin  peaks 
views  from  Potrero  Street  (  a  major  through  street  of  San  Francisco,  coming  from  the  south), 
Hampshire  Street,  and  York  Street  looking  to  the  west,  including  a  sweeping  vista  of  Twin 
Peaks  and  the  setting  sun,  would  be  lost  and  gone  forever.  The  next/ or  final  report  needs 
accurate  photographs  from  all  of  these  streets  and  street  corners.  The  ones  included  in  the 
DEIR  are  wholely  inadequate! 

E.  The  projected  use  of  the  project  would  entirely  change  the  atmosphere  on  a  long- 
established  and  peaceful  neighborhood  by  making  it  into  a  mega-commencal  center.  For  this 
reason,  the  City  needs  to  commission  a  completely  independent  study  of  their  own  to  evaluate 
the  impact  of  the  entirety  of  development  of  this  our  neighborhood,  taking  all  factors 
affecting  the  neighborhood  and  this  development  project  into  consideraoon!!!   At  this  point, 
we  cannot  just  look  at  one,  isolated  development,  as  is  the  case  with  this  DEIR. 

F.  The  zoning  and  land  use  exceptions  for  height  and  bulk  required  for  this  project  serves  no 
practical  purpose  (other  than  to  maximize  profits  for  the  developers?).  The  developer 
consistandy  rejects  lower  bulk  alternatives  without  giving  or  including  the  financial  details  ot 
these  patent  rejections,  as  related  to  their  profitability! 

G.  The  impact  of  the  noise  of  excavation  and  construction  would  be  massive  and  completely 
disruptive  to  the  peaceful  and  established  neighborhood!  Why  should  we  have  to  put  up  with 
this  massive  disruption  just  to  maximize  the  scale  of  this  massive  proiect!  How  would  such 
major  excavation  affect  settlement  of  surrounding  properties.  What  sort  of  guarantees  do  we 
have.  Maybe  we  need  to  have  a  completely  independent,  outside  engineering  evaluation  ot  the 
impact  of  excavation. 

H.  Traffic  and  added  congestion  to  the  neighborhood.  The  scope  and  mass  of  this  proiect  are 
so  great,  the  entire  nature  of  the  neighborhood  would  be  entirely  changed  during  work  hours, 
regardless  of  what  the  DEIR  says,  because  it  adds  so  many  new  people  and  activities  to  the 
neighborhood,  affecting  every  neighbors  quite  enjoyment  of  the  existing  surroundings. 
Further  and  more  accurate  investigation  needs  to  be  made  relative  to  this  point. 


I.  The  report  mentions  the  MUNI  and  public  transportation,  but  does  not  mention  if  these 
are  adequate  to  support  this  development,  or  all  other  recent  developments.  I  have  personal 
knowledge  from  my  own  expenence,  and  the  experience  voiced  at  neighborhood  meetings 
that  the  public  bus  lines  are  insufficient  to  even  meet  current  demand,  are  untimely,  and  are 
often  over- filled  by  the  time  they  reach  our  neighborhood! 

J.  Retail  needs  have  been  met  by  the  complete  remodel  of  the  Potrero  Center  and  various 
older  establishments  in  the  area  in  mixed-use  and  other  commercial  buildings.  Often,  there 
have  been  vacancies  in  the  neighborhood,  including  the  Potrero  center,  which  have  sat  a  long 
time  before  being  filled!  Therefore,  the  proposed  retail  space  is  redundant,  excessive,  and 
completely  unneccessarv.  More  importandv,  these  factors  are  not  properlv  addressed  in  the 
DEIR. 

K.Displacement  of  existing  affordable  business  space  and  square  footage  for  extremely  pricey 
office  space.  The  report  fails  to  mention  the  disposition  of  existing  tenants  and  impact  of 
ever-decreasing  inexpensive,  commercial/ light  manufacturing  space.  There  is  no  question  in 
the  mind  of  anyone  in  San  Francisco,  that  small,  inexpensive  commercial  and  light 
manufacturing  space  is  being  wiped  out  at  an  alarming  pace  (I  have  been  sent,  the  statistics  by 
the  Coalition  for  Jobs,  Arts,  and  Housing). 


In  summary,  this  project  is  out  of  touch  with  the  neighborhood  in  most  ways,  and  is  excessive 
in  even'  aspect  and  belongs  in  an  office  complex  in  San  Jose,  and  not  in  a  cherished  and  well- 
established  neighborhood  of  San  Francisco.  The  office  space  and  retail  space  demands  have 
already  been  met  through  many,  many  recent  projects.  Affordable  housing  and  work-spaces 
are  what  is  really  needed  at  this  time  in  San  Francisco  and  in  this  project.  To  insure  proper 
urban  planning  and  development,  it  is  time  for  a  complete  and  thorough,  independendy 
commissioned  studv  (EIR?)  of  all  recent  and  future  development  in  our  neighborhood, 
addressing  all  new  and  undergoing  projects  in  their  entirety,  as  opposed  to  one  isolated 
project. 


With  so  many  unusual  design  elements  and  disharmonious  neighborhood  factors,  this  project 
does  not  merit  all  the  needed  variances  in  size,  mass,  style,  etc.,  that  are  necessary  and  called- 
for  by  the  developer,  but  at  a  enormous  cost  and  sacrifice  to  the  neighborhood! 


Sincerely, 


-V* 


\ 


Peter  Sutherland 
2601  -19th  Street 
San  Francisco,  CA 
415/282-2220 
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January  5,  1999 

Alan  Lyons 
2751  Bryant  Street 
San  Francisco,  C A  941 10 

The  Environmental  Review  Officer 
San  Francisco  Planning  Department 
1660  Mission  Street 
San  Francisco,  CA  94103 

Subject:        Bryant  Square  Development  Project  Draft  Environmental  Impact 
Report  98.635E 

To  Whom  It  May  Concern: 

I  am  writing  in  reference  to  the  Draft  Environmental  Impact  Report  (DEIR)  for  the  so- 
called  Bryant  Square  development  project,  proposed  for  the  block  bounded  by  19th, 
Bryant,  20th,  and  York  Streets  in  San  Francisco.  I  expect  the  project  sponsor  and/or  the 
San  Francisco  Planning  Commission  (Commission)  to  respond  to  these  comments 
thoroughly  and  in  good  faith,  with  the  comments  and  responses  incorporated  into  the 
Final  EIR. 

After  reading  the  DEIR  and  as  a  city  native  and  long-time  area  resident,  let  me  say  that 
the  proposed  project  is  unacceptable.  It  is  a  textbook  example  of  the  kind  of  reckless  and 
irresponsible  development  that  threatens  San  Francisco's  neighborhoods.  I  am  in  favor  of 
the  "No  Project  Alternative,"  as  the  project  involves  the  elimination  of  vital  and 
beneficial  existing  uses,  as  well  as  the  erection  of  a  massive  replacement  structure  totally 
at  odds  with  the  existing  scale  and  aesthetic  quality  of  the  neighborhood.  The  block  is  in 
no  way  blighted  or  disused,  and  no  compelling  justification  in  terms  of  the  public  good 
exists  for  the  proposed  demolitions  and  redevelopment.  Historically,  redevelopment 
schemes  involving  Planned  Unit  Development  Approvals  and  demolitions  have  ruined 
large  sections  of  San  Francisco.  We  cannot  let  this  flawed  approach  to  development 
inflict  further  damage.  The  project  as  proposed  would  set  a  dangerous  precedent  in  the 
northeast  Mission,  where  development  is  already  seriously  pressuring  long-term  residents 
and  small  businesses  and  eroding  the  neighborhood's  distinctive  character. 

This  having  been  said,  it  is  also  my  belief  that  the  DEIR  is  flawed  and  inadequate,  and 
that  it  does  not  sufficiently  inform  the  Commission  or  the  interested  public  of  the 
project's  impacts  on  the  neighborhood  so  that  sound  decisions  can  be  made  about  how 
to  proceed.  In  fact,  the  presentation  in  the  DEIR  is  a  very  persuasive  argument  for 
summary  rejection  of  the  project.  This  letter  of  comment  will  spell  out  at  least  some  of 
these  inadequacies. 

Failure  of  the  DEIR  to  Provide  Email  Information  for  Public  Comments 
The  environmental  review  officer  for  this  project  informed  me  that  valid  comments  on 
the  document  could  be  sent  to  the  Planning  Department  via  email,  as  well  as  delivered  as 
hard  copy.  She  gave  me  the  following  addresses:  hillary  gitelman@ci.sf.ca.us 
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joy  navairete@ci.sf.ca.us.  This  information  is  not  included  in  the  DEIR.  This  omission 
has  denied  the  public  an  important  means  of  exercising  its  right  to  participate  in  the 
environmental  review  process  specified  under  the  California  Environmental  Quality  Act. 
At  minimum,  a  supplement  or  amendment  to  the  DEER  that  provides  email  contact 
information  needs  to  be  issued  and  the  comment  period  extended  appropriately.  If  the 
Commission  decides  that  the  project  sponsor  needs  to  resubmit  a  revised  DEIR,  it  should 
also  include  this  information.  (This  letter  of  comment  is  being  submitted  both  as  email 
and  hard  copy.) 

City  Accommodating  the  Developer 

As  a  general  comment,  the  project  sponsor  should  not  be  granted  any  Planned  Unit 
Development  Approval,  parking  variance,  or  any  other  permit  for  this  project  as 
proposed.  If  the  Commission  allows  the  project  to  proceed  after  a  suitable  revised  DEIR 
is  submitted  (i.e.,  does  not  accept  the  No  Project  Alternative),  variances  and  other 
accommodations  should  only  be  considered  after  the  project  sponsor  adequately 
addresses  the  important  issues  described  below. 

Lack  of  Population/Socioeconomic  Impact  Analysis 

The  document  does  not  address  the  socioeconomic  impacts  of  the  proposed  project.  Such 
a  section  would  have  to  conclude  that  the  demolition  of  the  2125  Bryant  Street  constitutes 
a  significant  unavoidable  impact.  Such  a  conclusion  would  alone  be  grounds  for  the 
Commission's  rejection  of  the  project.  I  consider  it  likely  that  the  project  sponsors 
deliberately  chose  to  omit  any  discussion  of  the  socioeconomic  impacts  for  this  reason, 
and  may  indicate  bad  faith  on  their  part.  These  impacts  are  discussed  cursorily  under 
Population  in  the  Initial  Study,  appended  to  the  DEIR,  and  dismissed.  In  fact,  such  an 
analysis  would  cut  to  the  very  core  of  why  this  project  is  unacceptable.  Developers 
cannot  be  allowed  to  buy  up  productive  properties  in  the  city,  raise  them  to  the  ground, 
and  redevelop  them  as  they  see  fit.  It  is  up  to  the  Commission  to  see  that  this  doesn't 
occur. 

Displacement.  The  Initial  Study  cavalierly  dismisses  as  insignificant  the  impacts  on  the 
people  working  and  living  in  the  2125  Bryant  building.  These  impacts  deserve  careful 
consideration  and  mitigation.  The  proposed  project  involves  the  demolition  of  a  large 
fully  utilized  multiuse  building,  and  the  necessary  eviction  of  its  current  tenants,  some  of 
whom  have  already  been  denied  new  leases  and  suffered  displacement.  The  DEIR 
describes  (page  1-1  and  elsewhere)  the  project  as  "demolishing  about  34,000  square  feet 
of  offices,  light  industrial,  and  arts-related  activities."  Unless  the  project  sponsors 
propose  to  offer  to  those  displaced  equivalent  facilities  at  equivalent  rents  in  the  new 
development,  this  displacement  could  reasonably  be  considered  a  significant  impact.  For 
this  reason,  the  DEIR  should  be  revised  to  include  a  socioeconomic  impact  analysis, 
and  at  least  oblige  the  project  sponsors  to  accommodate  those  evicted.  In  all  likelihood, 
the  demolition  and  displacement  will  constitute  a  significant  unavoidable  adverse  impact 
and  be  grounds  for  the  Commission's  rejection  of  the  project.  In  addition,  "arts-related" 
uses  are  absolutely  critical  to  the  vitality,  diversity,  and  overall  distinctiveness  of  the  area 
and  should  be  given  special  consideration.  The  project  does  not  provide  for  these 
beneficial  uses. 
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Lack  of  Housing  Units  in  Proposed  Development/Potential  Neighborhood  Cost  of 
Living  Impacts.  The  proposed  development  includes  office,  retail,  and  light  industrial 
uses.  It  does  not  include  any  housing.  Affordable  housing  is  a  pressing  need  in  San 
Francisco,  especially  in  the  Mission,  and  development  of  the  Bryant  Street  site  presents 
an  opportunity  to  address  this  need.  The  proposed  project  does  not  and  will  only 
exacerbate  the  problem.  Other  questions  that  need  to  be  answered  in  a  revised  DEIR: 
How  will  the  project  affect  neighborhood  rents,  property  taxes,  and  the  ability  of  existing 
neighborhood  businesses  to  endure?  How  much  will  the  project  sponsor  charge  for 
tenancy  in  the  new  building,  and  how  do  these  rates  compare  to  existing  rents  for  these 
uses  in  the  project  vicinity?  Are  any  chain  stores  planned  as  tenants?  In  any  case,  they 
should  be  banned  from  the  project  site  and  vicinity. 

Inadequate  Visual  Impacts  Analysis 

While  claiming  that  it  will  have  no  significant  visual  impact,  the  DEIR  repeatedly 
acknowledges  that  the  new  Bryant  building  will  be  "more  massive"  (page  3-10  and 
elsewhere)  than  the  existing  building  to  be  destroyed  and  as  adding  a  "horizontal  element 
to  the  area."  This  cryptic  reference  seems  to  be  a  euphemistic  acknowledgement  of  the 
new  building's  utter  incompatibility  with  its  surroundings.  As  the  term  "massive"  is  a 
function  of  surfeits  in  both  the  vertical  and  horizontal,  let  us  also  be  reminded  of  the  new 
building's  significant  five-story  "vertical  element."  Alas,  we  need  to  see  the  project  for 
what  it  is,  not  what  the  developers  pretend  it  to  be. 

The  project  as  proposed,  is  plainly  too  big  for  the  setting,  and  has  an  unmistakable 
suburban  industrial  park  look  totally  at  odds  with  the  neighborhood.  The  city  deserves 
better.  A  developer  with  any  imagination,  much  less  any  sensitivity  or  clue  about  the 
organic  function  of  the  neighborhood,  would  have  put  forward  a  different  design.  Not 
only  will  its  bulk  absolutely  transform  the  pedestrian-friendly  block  into  a  shadowed  no- 
man's  land,  but  the  lack  of  any  aesthetic  tie  to  the  surrounding  older  industrial  buildings 
and  Victorian-era  homes,  particularly  those  directly  across  Bryant  and  20lh ,  is  egregious. 
The  project  will  at  the  very  least  establish  a  gross  aesthetic  imbalance  between  the  east 
and  west  sides  of  Bryant  and  the  north  and  south  sides  of  York.  This  constitutes  a 
significant  impact  that  requires  mitigation. 

In  addition,  because  Bryant  Street  doglegs  at  its  intersection  with  20th,  views  down 
Bryant  toward  the  project  site  from  the  south  from  as  far  away  as  Cesar  Chavez  Street 
will  feature  the  imposing  five-story  concrete  bulk  of  the  new  building  looming  above  the 
middle  of  the  street.  Its  obstructive  presence  from  this  southern  vantagepoint  will  block 
existing  views,  and  present  a  gross  aesthetic  incompatibility  with  the  low-rise  wood 
structures  along  the  length  of  the  street.  The  DEIR  overlooked  this  visual  impact,  an 
analysis  and  illustration  of  which  needs  to  be  included  in  a  revised  DEIR 

The  Initial  Study  states  with  no  small  amount  of  arrogance  that  the  aesthetic  impacts  of 
the  development  are  included  in  the  body  of  the  DEIR  for  informational  purposes  only, 
the  implication  being  that  the  project  sponsors  were  under  no  obligation  to  the 
Commission  or  the  public  to  even  reveal  the  design  of  the  buildings  proposed.  This  is  an 
insult  to  the  people  who  live  and  work  in  the  project  vicinity  and  who  the  proposed 
development  will  most  affect.  In  fact,  the  developer's  benevolent  offering  reveals  a 
project  wholly  out  of  character  with  and  damaging  to  the  community. 
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The  statement  in  the  DEIR  (page  1-4  and  elsewhere)  that  the  "proposed  new  building... 
would  be  compatible  with  the  scale,  form,  and  fenestration  pattern  of  the  adjacent  historic 
building"  is  inaccurate,  subjective,  biased  in  favor  of  the  project,  and  is  clearly 
contradicted  by  the  photos  and  diagrams  the  document  provides  in  Section  3  and 
elsewhere.  Figure  12,  page  3-12,  shows  a  4-story  vertical  masonry  and  concrete  wall, 
with  a  stepped  back  5   story,  extending  down  the  block  from  20th  to  19th  Streets  and  east 
on  20th  toward  York,  replacing  a  varied  frontage  that  includes  a  substantial  area  of  open 
space  on  the  corner  of  Bryant  and  20th .  The  fenestration  does  not  match  up  or  comport 
with  that  of  the  brick  building  on  the  corner  of  Bryant  and  19th,  and  the  building's  height, 
at  five  stories,  exceeds  existing  maximum  frontage  heights  of  two  and  three  stories.  Any 
new  replacement  building  should  preserve  the  open  quality  of  the  frontage.  In  regard  to 
this  impact,  we  may  look  at  the  Pac  Bell  Building  on  Capp  Street  between  25th  an  26th  for 
a  lesson  in  how  an  incompatible  building  scale  can  devastate  a  neighborhood  block.  We 
deserve  a  revised  DEIR  that  deals  with  the  project's  visual  impacts  thoroughly  and 
objectively. 

Lack  of  Public  Open  Space 

While  the  project  provides  a  small  amount  of  regulated-access  interior  open  space,  the 
planning  department  should  insist  that  public  open  space  be  provided  on  the  Bryant 
and/or  20th  Street  frontages,  to  replicate  and  enhance  the  block's  existing  character.  The 
DEIR  provides  no  alternative  in  section  6  that  includes  such  open  space,  and  should  be 
revised  accordingly.  The  DEIR  should  be  revised  to  include  public  open  space  on  the 
Bryant  and  2(fh  Street  frontages,  preferably  in  the  form  of  a  public  plaza  on  the  corner 
of  2&h  and  Bryant,  as  an  alternative.  Even  though  this  corner  is  not  currently  public 
open  space,  it  is  no  less  open  and  an  essential  part  of  the  block's  open  character.  The 
interior  open  space  proposed  is  obviously  perfunctory  and  will  be  access  limited  and 
effectively  exclusive  use. 

Require  Setback/Stepped  Back  Alternatives 

Setting  back  the  base  of  the  building  and  further  stepping  back  its  facade  could  further 
ameliorate  the  "massiveness"  of  the  Bryant  Street  frontage.  These  are  obvious  approaches 
to  making  new  urban  development  compatible  with  existing  building  scales. 
The  fact  that  the  project  sponsors  failed  to  include  any  setback/stepped  back  alternative  in 
the  DEIR  demonstrates  their  disregard  of  the  neighborhood  in  favor  of  maximizing 
profitable  square  footages.  A  set  back  would  widen  the  sidewalk,  make  the  new  building 
less  imposing,  and  allow  for  pedestrian  amenities,  like  benches  and  trees.  The  step  back 
element  could  aesthetically  allude  to  the  stepped  Dutch  style  of  the  adjacent  historic  Mills 
Building,  reduce  shadow  impacts  to  the  residents  on  the  west  side  of  Bryant,  as  well  as 
wind  impacts  along  Bryant.  Again,  no  alternative  including  a  setback  or  stepped  back 
Bryant  Street  frontage  of  either  the  proposed  project  or  the  reduced  height  alternative  is 
considered  in  section  6,  and  no  analysis  of  wind  impacts  from  a  5-story  vertical  wall  on 
Bryant  Street  is  provided.  The  DEIR  should  be  revised  to  include  setback/stepped  back 
alternatives  for  the  Bryant  and  2&h  Street  frontages,  as  well  as  shadow  and  wind 
analyses  of  all  scenarios. 
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Unacceptable  Mills  Building  Impacts 

The  DEIR  also  describes  the  new  2125  Bryant  building  as  obscuring  the  historic  Mills 
Building  from  two  vantagepoints.  In  regard  to  the  Mills  Building,  Figures  12  and  13.  page 
3-13,  show  the  proposed  Bryant  Street  building  almost  totally  obscuring  its  west  facade, 
and  the  building  on  the  corner  of  York  and  19l  to  totally  obscuring  the  Dutch  style 
stepped  facade  of  the  building's  north  end.  This  design  feature  is  rare  in  San  Francisco,  a 
distinctive  neighborhood  feature,  and  should  by  all  means  remain  visible.  The  DEIR 
acknowledges  this  impact  but  does  not  consider  it  significant.  It  is  significant.  A  revised 
DEIR  should  inventory  the  buildings  in  San  Francisco  of  this  style  then  conclude  whether 
or  not  obscuring  this  almost  unique  building  is  significant.  The  building  at  the  corner  of 
19th  and  York  should  remain  one  story  and  the  open  space  on  the  corner  of  Bryant  and 
2&h  should  become  public  open  space  with  existing  views  of  the  Mills  Building 
preserved. 

In  summary,  the  DEIR  is  inadequate  and  should  be  revised  to  include  alternatives  that 
preserve  the  open  character  of  the  Bryant/20th  Street  frontage,  the  visibility  of  the  Mills 
Building,  and  address  the  neighborhood's  pressing  need  for  public  open  space. 

Inadequate  Mitigation  of  Traffic  in  the  Neighborhood 

Outer  Bryant  Street  is  a  neighborhood  street  of  mostly  older  homes  and  apartment 
buildings  that  suffers  from  too  much  commercial  and  commuter  through  traffic  under 
existing  conditions.  With  increasing  commercial  development  in  the  immediate  vicinity 
of  the  proposed  project,  general  measures  need  to  be  taken  to  route  more  traffic  to  and 
from  the  US  101  on  and  off  ramp  at  Chavez,  onto  Potrero  Avenue,  which  is  a  major 
thoroughfare  with  signals  and  substantial  carrying  capacity.  The  project  sponsors  should 
do  their  part.  For  example,  they  should  be  required  to  include  signage  at  the  exits  of  the 
project's  parking  garage  instructing  drivers  to  use  Potrero  Avenue  for  US  101  access. 
Similarly,  signage  should  be  installed  near  the  US  101  off-ramp  directing  through  traffic 
to  Potrero.  Some  of  the  commuters  to  and  from  the  project  will  use  York  and  Bryant  as 
alternatives  to  Potrero  during  peak  periods.  These  two  streets  are  neighborhood  streets 
and  will  only  suffer  from  more  traffic.  The  DEIR  needs  to  be  revised  to  include 
measures  to  prevent  added  trips  on  York  and  Bryant.  The  Commission  should  insist  that 
the  Department  of  Parking  and  Traffic  implement  controls  on  commuter  and  commercial 
traffic  on  residential  streets  in  the  project  vicinity. 

The  mitigation  measure  for  limiting  construction-related  traffic  on  residential  streets 
(page  4-2)  should  be  made  more  specific.  The  project  sponsor  should  be  required  to 
submit  a  binding  Construction  Vehicle  Trip  Plan  that  specifies  number  of  trips 
anticipated,  trip  timing,  destinations,  and  routes.  The  project  would  involve  significant 
excavation  and  numerous  heavy  truck  trips  to  and  from  the  site  over  a  long  period,  and  a 
plan  of  this  type  is  absolutely  justified.  A  revised  DEIR  should  include  such  a  plan  as  a 
mitigation  measure  for  any  redevelopment  of  the  property. 

If  on-street  parking  needs  to  be  metered  to  accommodate  short-term  visits,  exemptions 
should  be  available  to  those  living  in  the  area.  The  DEIR  offers  no  adequate  justification 
for  a  parking  variance  and  no  accommodation  for  residential  on-street  parking.  The 
project  should  (1)  conform  to  city  on-site  parking  requirements  and  not  be  granted  a 
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variance  for  the  short  fall,  and  (2)  exempt  residential  on-street  parking  from  new 
meter  controls. 

A  note:  the  DEIR  mentions  an  average  increase  of  5  seconds  for  vehicle  delays  at  23rd 
and  Potrero.  As  an  average,  this  is  meaningless,  as  one  vehicle  in  ten  could  experience  a 
50-second  delay,  or  one  in  a  hundred  could  experience  a  500-second  delay,  and  we  would 
have  the  same  seemingly  small  figure.  The  DEIR  needs  to  be  revised  to  further  detail 
delays. 

Because  of  the  increasing  use  of  the  27  Bryant,  a  diesel  bus  Muni  line,  attributable  to 
development  along  the  Bryant  Street  corridor  to  which  the  project  would  contribute,  the 
planning  department  should  recommend  that  it  be  changed  to  electrified  trolley  bus  to 
mitigate  increased  noise  and  air  quality  impacts. 

Conclusion 

The  project  sponsor's  stated  goals  (page  1-12  and  elsewhere)  to  provide  modern,  safe, 
and  accessible  office  space  to  the  information  technology  industry,  to  provide  attractive 
open  space,  and  to  contribute  to  the  city's  employment  and  tax  base,  are  at  best, 
incomplete,  and  at  worst  disingenuous  and  a  smoke  screen.  Don't  be  fooled!  The  real 
goal,  though  unstated,  is  evident  throughout  the  report,  namely,  the  project  sponsor's  self- 
interested  desire  to  capitalize  on  the  city's  booming  real  estate  and  multimedia  markets 
while  minimizing  any  effort  to  improve  the  community.  This  is  made  apparent  in  (1)  the 
project's  elimination  of  beneficial  uses  through  demolition,  (2)  its  maximization  of 
income  square  footage  at  the  expense  of  compatibilities  of  scale,  (3)  its  cookie  cutter 
design,  (4)  its  emphasis  on  automobile  transit,  (5)  its  perfunctory  open  space,  and  (5)  the 
project  sponsor's  unbelievable  claim  that  this  monstrous  development  will  have  no 
adverse  population  and  visual  quality  impacts. 

(It's  pertinent  to  note  that  numerous  vacant  blocks  exist  in  the  city's  SOMA  that  could 
accommodate  a  development  of  this  nature  while  satisfying  the  developer's  goals, 
without  demolitions,  visual  insults,  and  onerous  traffic  impacts.  The  Commission  should 
require  the  project  sponsor  to  submit  evidence  that  the  proposed  development  cannot 
proceed  on  other  available  properties  before  it  approves  any  redevelopment  of  the 
proposed  site.) 

The  proposed  Bryant  Square  development  is  no  good  for  San  Francisco.  The  sensible 
course  of  action  is  for  the  Commission  to  disallow  the  demolition  of  the  existing  2125 
Bryant  building  to  stop  this  reckless  large-scale  development  in  its  tracks.  Short  of  this,  I 
urge  the  Commission,  at  the  very  least,  to  require  the  project  sponsor  to  substantially 
revise  its  planned  development  so  that  it  adequately  addresses  the  issues  outlined  in  this 
letter  and  the  other  comments  received,  and  submit  a  revised  DEIR. 


Respectfully  youi^, 


Alan  Lyons 


San  Francisco  Planning  Department 
January  5,  2000 
Page  6  of  7 


Cc. 

Willie  Brown,  Mayor  of  San  Francisco 

Tom  Ammiano,  President,  San  Francisco  Board  of  Supervisors 
Michael  Burns,  Director,  MUNI 

Stewart  Sunshine,  Director,  Department  of  Parking  and  Traffic 
Sue  Bierman,  Member,  San  Francisco  Board  of  Supervisors 
Michael  Yaki,  Member,  San  Francisco  Board  of  Supervisors 
Leslie  Katz,  Member,  San  Francisco  Board  of  Supervisors 
Mark  Leno,  Member,  San  Francisco  Board  of  Supervisors 
Gavin  Newsom,  Member,  San  Francisco  Board  of  Supervisors 


San  Francisco  Planning  Department 
January  5,  2000 
Page  7  of  7 


Jui  Niemier 
2811  20th  Street 
San  Francisco,  CA  94110  USA 
415  824  6149/  fax  824  6139 


4  January  2000 

To:  Environmental  Review  Officer,  San  Francisco  Planning  Dept. 

Re:  Opposition  to  variance  on  building  height  and  parking  for  proposed  Bryant 
Square  Development. 


As  a  Builder/  Developer,  I  am  not  opposed  to  the  Bryant  Square  people  building 
out  their  property.  I  have  had  Planning  Dept.  issues  go  variance  hearings  too. 
Such  was  the  case  with  the  permit  process  on  my  house  just  across  20th  Street. 
But  these  were  small,  "use"  matters.  Changing  height  limits  and  parking 
requirements  would  be  a  major  departure  from  new  construction  limitations  that 
I  and  all  the  other  nearby  builders  have  had  to  design  with. 

Please,  let's  not  get  into  law  suits  and  charges  of  corruption  over  the  building 
laws  as  they  exist .  The  restrictions  we  have  today  is  the  sensible  compromise. 

Sincerely—^ 


Letter  36 


""cmcsin  s  Associates 
Arcmtecis  i  Planners 


2376  Bryani  Street 
San  Frar.c;scc  CA 
941 10 

Te^4'5  295  3637 
Fax/415  285  2696 


ssociates 


San  Francisco  Planning  Dept. 
Environmental  Review  Officer 
1660  Mission  Street 
San  Francisco,  CA  94103 

Dear  Staff  Person: 

I  am  writing  to  you  as  a  21  year  homeowner  who  lives  and  works  at  2376  Bryant  Street.  I  am 
a  registered  California  Architect  and  have  conducted  my  practice  from  the  above  address 
since  1990. 

I  have  many  concerns  regarding  the  proposed  "Bryant  Square"  project  currently  under 
review  by  the  Planning  Department.  Regrettably  I  will  not  be  able  to  voice  these  concerns  in 
person  due  to  other  commitments  so  this  letter  will  have  to  serve  in  my  stead.  These  are  my 
concerns: 

•  Parking  -  The  developer  has  requested  a  reduction  in  the  required  parking  count.  As 
you  know,  the  neighborhood  is  experiencing  significant  gentrification  with  new 
businesses  and  live-work  lofts  springing  up  everywhere.  Parking  is  in  short  supply 
particularly  around  the  20th  and  Bryant  intersection.  What  possible  justification  would 
warrant  a  reduction  in  this  project's  off  street  parking  obligation? 

•  Overall  scale  of  the  Building  -  The  building  at  65  feet  in  height  will  be  1  1/2  stories 
taller  than  any  other  structure  along  Bryant  Street.  The  overall  size  of  the  structure  is 
further  exaggerated  by  the  long  unbroken  window  and  wall  treatments.  Clearly  this 
structure  is  scaled  identically  to  its  cousins  in  suburban  office  parks  designed  to  be  seen 
at  70  miles  per  hour  from  an  adjacent  freeway. 

•  Context  -  In  almost  every  way  this  building  is  out  of  context  with  other  neighboring 
buildings.  Its  choice  of  materials  does  little  to  respect  the  historic  brick  buildings  sited 
directly  to  the  north  and  east.  Window  treatment  bears  no  relationship  to  either  the  old 
commercial  buildings  or  the  Victorian  apartment  complexes  south  of  20th  Street.  The 
buildings  ground  floor  streetscape  facade  presents  hundreds  of  feet  of  blank  opaque 
walls  without  a  single  shop  or  inviting  street  level  cafe;  again  placing  this  structure  out  of 
context  with  a  pedestrian  friendly  environment. 

Bryant  Square  has  had  an  impressive  beginning  with  the  restoration  of  the  Old  Mill  Building 
and  the  ongoing  remodeling  of  the  old  McKesson  mayonnaise  plant  will  further  enrich  the 
neighborhood's  vitality  and  pedestrian  environment.  There  is  a  wonderful  opportunity  here 
to  continue  this  renaissance  of  the  neighborhood  with  a  building  sensitive  to  the 
neighborhood's  roots  and  character. 


Regards, 

Richard  Thompson 
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DECEIVED 


January  4,  2000 


JAN  0  5  2000 

CITY  &  COUNTY  OF  S.F. 


Hillary  Gitelman 

Environmental  Review  Officer 

San  Francisco  Planning  Department 


DEPT.  OF  CITY  PLANNING 
ADMINISTRATION 


1660  Mission  Street 
San  Francisco,  CA  94103 

Re:  Draft  EIR  98.635E 

Dear  Ms.  Gitelman, 

It  has  come  to  my  attention  that  a  planned  commercial  project,  "Bryant  Square",  could 
house  500  to  600  people  while  only  providing  300  parking  spaces.  If  this  project 
proceeds  at  its  location  on  Bryant  Street  between  19th  &  20th  Streets,  it  will  adversely 
effect  the  already  tight  parking  situation  in  the  adjacent  area. 

A  commercial  entity  of  this  size  needs  to  provide  adequate  parking  to  accommodate  its 
tenants  as  well  as  the  people  and  cars  that  will  come  to  the  area  to  do  business  with  the 
project's  tenants. 

It  is  my  understanding  that  new  construction  in  The  City  requires  adequate  parking.  This 
project  does  not  provide  the  number  of  parking  spaces  required  for  the  number  of 
people  that  will  occupy  and  do  business  at  this  location.  The  obvious  solution  would  be 
the  construction  of  additional  parking  within  this  complex. 

Why  couldn't  the  developer  build  additional  parking  that  could  be  used  by  the  public?  It 
seems  feasible  to  build  a  commercial  building  with  public  parking.  There  should  be  a 
benefit  to  the  community  at  large  (grossly  needed  parking  spaces)  if  a  project  of  this 
size  is  granted  a  building  permit. 

Please  do  not  issue  a  permit  until  this  parking  issue  is  resolved.  This  should  apply  not 
only  to  this  project,  but  to  any  project  of  such  magnitude. 

Thank  you  for  taking  my  concerns  into  consideration. 


Sincerely, 


Jessie  Francisco 
3117  -  20th  Street 


Letter  38 


January  4,  2000 

Hillary  Gitelman 

Environmental  Review  Officer 

San  Francisco  Planning  Department 

1660  Mission  Street 

San  Francisco,  CA  94103 

Re:  Draft  EIR  98.635E 

Dear  Ms.  Gitelman, 

It  has  come  to  my  attention  that  a  planned  commercial  project,  "Bryant  Square",  could 
house  500  to  600  people  while  only  providing  300  parking  spaces.  If  this  project 
proceeds  at  its  location  on  Bryant  Street  between  19th  &  20th  Streets,  it  will  adversely 
effect  the  already  tight  parking  situation  in  the  adjacent  area. 

A  commercial  entity  of  this  size  needs  to  provide  adequate  parking  to  accommodate  its 
tenants  as  well  as  the  people  and  cars  that  will  come  to  the  area  to  do  business  with  the 
project's  tenants. 

It  is  my  understanding  that  new  construction  in  The  City  requires  adequate  parking.  This 
project  does  not  provide  the  number  of  parking  spaces  required  for  the  number  of 
people  that  will  occupy  and  do  business  at  this  location.  The  obvious  solution  would  be 
the  construction  of  additional  parking  within  this  complex. 

Why  couldn't  the  developer  build  additional  parking  that  could  be  used  by  the  public?  It 
seems  feasible  to  build  a  commercial  building  with  public  parking.  There  should  be  a 
benefit  to  the  community  at  large  (grossly  needed  parking  spaces)  if  a  project  of  this 
size  is  granted  a  building  permit. 

Please  do  not  issue  a  permit  until  this  parking  issue  is  resolved.  This  should  apply  not 
only  to  this  project,  but  to  any  project  of  such  magnitude. 

Thank  you  for  taking  my  concerns  into  consideration. 

Sincerely, 

Jane  Gere 

31 17 -20th  Street 


January  4,  2000 


Hillary  Gitelman 

Environmental  Review  Officer 

San  Francisco  Planning  Department 

1660  Mission  Street 

San  Francisco,  CA  94103 

Re:  Draft  EIR  98.635E 

Dear  Ms.  Gitelman, 

It  has  come  to  my  attention  that  a  planned  commercial  project,  "Bryant  Square",  could 
house  500  to  600  people  while  only  providing  300  parking  spaces.  If  this  project 
proceeds  at  its  location  on  Bryant  Street  between  19th  &  20th  Streets,  it  will  adversely 
effect  the  already  tight  parking  situation  in  the  adjacent  area. 

A  commercial  entity  of  this  size  needs  to  provide  adequate  parking  to  accommodate  its 
tenants  as  well  as  the  people  and  cars  that  will  come  to  the  area  to  do  business  with  the 
project's  tenants. 

It  is  my  understanding  that  new  construction  in  The  City  requires  adequate  parking.  This 
project  does  not  provide  the  number  of  parking  spaces  required  for  the  number  of 
people  that  will  occupy  and  do  business  at  this  location.  The  obvious  solution  would  be 
the  construction  of  additional  parking  within  this  complex. 

Why  couldn't  the  developer  build  additional  parking  that  could  be  used  by  the  public?  It 
seems  feasible  to  build  a  commercial  building  with  public  parking.  There  should  be  a 
benefit  to  the  community  at  large  (grossly  needed  parking  spaces)  if  a  project  of  this 
size  is  granted  a  building  permit. 

Please  do  not  issue  a  permit  until  this  parking  issue  is  resolved.  This  should  apply  not 
only  to  this  project,  but  to  any  project  of  such  magnitude. 

Thank  you  for  taking  my  concerns  into  consideration. 


January  4,  2000 

Hillary  Gitelman 

Environmental  Review  Officer 

San  Francisco  Planning  Department 

1660  Mission  Street 

San  Francisco,  CA  94103 

Re:  Draft  EIR  98.635E 

Dear  Ms.  Gitelman, 

It  has  come  to  my  attention  that  a  planned  commercial  project,  "Bryant  Square",  could 
house  500  to  600  people  while  only  providing  300  parking  spaces.  If  this  project 
proceeds  at  its  location  on  Bryant  Street  between  19th  &  20th  Streets,  it  will  adversely 
effect  the  already  tight  parking  situation  in  the  adjacent  area. 

A  commercial  entity  of  this  size  needs  to  provide  adequate  parking  to  accommodate  its 
tenants  as  well  as  the  people  and  cars  that  will  come  to  the  area  to  do  business  with  the 
project's  tenants. 

It  is  my  understanding  that  new  construction  in  The  City  requires  adequate  parking.  This 
project  does  not  provide  the  number  of  parking  spaces  required  for  the  number  of 
people  that  will  occupy  and  do  business  at  this  location.  The  obvious  solution  would  be 
the  construction  of  additional  parking  within  this  complex. 

Why  couldn't  the  developer  build  additional  parking  that  could  be  used  by  the  public7  It 
seems  feasible  to  build  a  commercial  building  with  public  parking.  There  should  be  a 
benefit  to  the  community  at  large  (grossly  needed  parking  spaces)  if  a  project  of  this 
size  is  granted  a  building  permit. 

Please  do  not  issue  a  permit  until  this  parking  issue  is  resolved.  This  should  apply  not 
only  to  this  project,  but  to  any  project  of  such  magnitude. 

Thank  you  for  taking  my  concerns  into  consideration. 


Sincerely, 


Bruce  Zeuli 
3117  -  20th  Street 


January  4,  2000 

Hillary  Gitelman 

Environmental  Review  Officer 

San  Francisco  Planning  Department 

1660  Mission  Street 

San  Francisco,  CA  94103 

Re:  Draft  EIR  98.635E 

Dear  Ms.  Gitelman, 

It  has  come  to  my  attention  that  a  planned  commercial  project,  "Bryant  Square",  could 
house  500  to  600  people  while  only  providing  300  parking  spaces.  If  this  project 
proceeds  at  its  location  on  Bryant  Street  between  19th  &  20th  Streets,  it  will  adversely 
effect  the  already  tight  parking  situation  in  the  adjacent  area. 

A  commercial  entity  of  this  size  needs  to  provide  adequate  parking  to  accommodate  its 
tenants  as  well  as  the  people  and  cars  that  will  come  to  the  area  to  do  business  with  the 
project's  tenants. 

It  is  my  understanding  that  new  construction  in  The  City  requires  adequate  parking.  This 
project  does  not  provide  the  number  of  parking  spaces  required  for  the  number  of 
people  that  will  occupy  and  do  business  at  this  location.  The  obvious  solution  would  be 
the  construction  of  additional  parking  within  this  complex. 

Why  couldn't  the  developer  build  additional  parking  that  could  be  used  by  the  public?  It 
seems  feasible  to  build  a  commercial  building  with  public  parking.  There  should  be  a 
benefit  to  the  community  at  large  (grossly  needed  parking  spaces)  if  a  project  of  this 
size  is  granted  a  building  permit. 

Please  do  not  issue  a  permit  until  this  parking  issue  is  resolved.  This  should  apply  not 
only  to  this  project,  but  to  any  project  of  such  magnitude. 

Thank  you  for  taking  my  concerns  into  consideration. 


Sincerely, 


Letter  42 


January  4,  2000 

Hillary  Gitelman 

Environmental  Review  Officer 

San  Francisco  Planning  Department 

1660  Mission  Street 

San  Francisco,  CA  94103 

Re:  Draft  EIR  98.635E 

Dear  Ms.  Gitelman, 

It  has  come  to  my  attention  that  a  planned  commercial  project,  "Bryant  Square",  could 
house  500  to  600  people  while  only  providing  300  parking  spaces.  If  this  project 
proceeds  at  its  location  on  Bryant  Street  between  19th  &  20th  Streets,  it  will  adversely 
effect  the  already  tight  parking  situation  in  the  adjacent  area. 

A  commercial  entity  of  this  size  needs  to  provide  adequate  parking  to  accommodate  its 
tenants  as  well  as  the  people  and  cars  that  will  come  to  the  area  to  do  business  with  the 
project's  tenants. 

It  is  my  understanding  that  new  construction  in  The  City  requires  adequate  parking  This 
project  does  not  provide  the  number  of  parking  spaces  required  for  the  number  of 
people  that  will  occupy  and  do  business  at  this  location.  The  obvious  solution  would  be 
the  construction  of  additional  parking  within  this  complex. 

Why  couldn't  the  developer  build  additional  parking  that  could  be  used  by  the  public?  It 
seems  feasible  to  build  a  commercial  building  with  public  parking.  There  should  be  a 
benefit  to  the  community  at  large  (grossly  needed  parking  spaces)  if  a  project  of  this 
size  is  granted  a  building  permit. 

Please  do  not  issue  a  permit  until  this  parking  issue  is  resolved.  This  should  apply  not 
only  to  this  project,  but  to  any  project  of  such  magnitude. 

Thank  you  for  taking  my  concerns  into  consideration. 


Donald  Parrillo 
3117  -20th  Street 


January  4,  2000 

Hillary  Gitelman 

Environmental  Review  Officer 

San  Francisco  Planning  Department 

1660  Mission  Street 

San  Francisco,  CA  94103 

Re:  Draft  EIR  98.635E 

Dear  Ms.  Gitelman, 

It  has  come  to  my  attention  that  a  planned  commercial  project,  'Bryant  Square",  could 
house  500  to  600  people  while  only  providing  300  parking  spaces.  If  this  project 
proceeds  at  its  location  on  Bryant  Street  between  19th  &  20th  Streets,  it  will  adversely 
effect  the  already  tight  parking  situation  in  the  adjacent  area. 

A  commercial  entity  of  this  size  needs  to  provide  adequate  parking  to  accommodate  its 
tenants  as  well  as  the  people  and  cars  that  will  come  to  the  area  to  do  business  with  the 
project's  tenants. 

It  is  my  understanding  that  new  construction  in  The  City  requires  adequate  parking.  This 
project  does  not  provide  the  number  of  parking  spaces  required  for  the  number  of 
people  that  will  occupy  and  do  business  at  this  location.  The  obvious  solution  would  be 
the  construction  of  additional  parking  within  this  complex. 

Why  couldn't  the  developer  build  additional  parking  that  could  be  used  by  the  public?  It 
seems  feasible  to  build  a  commercial  building  with  public  parking.  There  should  be  a 
benefit  to  the  community  at  large  (grossly  needed  parking  spaces)  if  a  project  of  this 
size  is  granted  a  building  permit. 

Please  do  not  issue  a  permit  until  this  parking  issue  is  resolved.  This  should  apply  not 
only  to  this  project,  but  to  any  project  of  such  magnitude. 

Thank  you  for  taking  my  concerns  into  consideration. 


Sincerely 


Stanley  Ho 
3117  -  20th  Street 


January  4,  2000 


Environmental  Review  Officer 

San  Francisco  Planning  Commission 

1660  Mission  St. 

San  Francisco,  CA  94103 

Dear  Review  Officer: 

I  am  a  concerned  homeowner  writing  to  oppose  the  "Bryant  Square"  building 
proposed  at  the  corner  of  19th  and  Bryant  in  my  mission  neighborhood.  While 
the  new  "media  gulch"  houses  both  residents  and  small  media  companies, 
crossing  the  line  into  major  commercial  real  estate  will  greatly  alter  the 
personality  of  the  neighborhood. 

I  feel  strongly  that  this  will  make  parking  near  my  home  even  more  difficult 
than  it  already  is,  and  such  a  large  commercial  building  will  clash  greatly  with  the 
pleasant,  mostly  residential  neighborhood.  I  should  also  mention  that 
such  a  large  building  will  greatly  affect  the  homes  directly  near  it:  blocking 
wonderful  mission  area  sunshine  from  their  bedrooms  and  kitchens  as  residents 
get  up  and  make  their  morning  coffee. 

It's  a  sad  thought. 

Thank  you  for  your  consideration 
Sincerely, 


Liz  Gazzano 

828  Alabama  Street 

San  Francisco,  CA  94110 


Letter  45 
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2622  19th  Street 

San  Francisco,  CA  94110-2123 
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December  31,  1999 


Environmental  Review  Officer 
San  Francisco  Planning  Department 
1660  Mission  Street 
San  Francisco,  CA  94103 

Subject:  Proposed  office  complex  at  Bryant  &  19th/20th  Streets 
Dear  Environmental  Review  Officer, 

We  are  residents  in  the  neighborhood  of  the  proposed  Bryant  Square  office  complex  development 
and  oppose  its  construction.  Much  of  the  surrounding  neighborhood  is  residential  -  especially  to 
the  east  where  single  and  two  family  dwellings  predominate.  The  proposed  commercial  structure 
is  entirely  out  of  scale  -  i.e.,  too  large  -  and  out  of  character  with  the  surrounding  neighborhood 
and  that  will  cause  irreparable  environmental  harm  to  this  neighborhood. 

The  proposed  5  story,  65  feet  tall  and  one  block  long  building  will  tower  over  the  neighborhood 
(where  the  very  tallest  existing  building  is  only  50  feet)  and  will  block  sunlight  to  several 
surrounding  blocks  at  various  times  of  the  day.  The  quality  of  life  for  residents  in  this 
neighborhood  will  be  diminished  forever  by  the  physical  impact  of  this  building. 

Is  there  any  doubt  that  a  commercial  structure  of  this  size  will  generate  a  huge  increase  in  traffic 
in  the  area?  Even  now,  it  is  extremely  difficult  to  find  on  street  parking  in  this  neighborhood 
during  business  hours  and  many  weekday  evenings.  The  addition  this  building  will  further  choke 
the  neighborhood  with  traffic  that  endangers  pedestrian  safety  and  force  residents  to  park  many 
blocks  away  from  their  homes.  Another  safety  concern  is  that  the  local  fire  station  uses  19th  Street 
as  an  access  route  -  what  will  happen  when  it  is  clogged  with  double  parked  vehicles?  It  is  absurd 
for  the  city  to  even  consider  the  developer's  request  for  a  variance  on  parking  requirements. 

The  proposed  Bryant  Square  office  complex  will  inflict  severe  environmental  damage  upon  a 
desirable  working  class,  residential  neighborhood.  If  the  city  of  San  Francisco  truly  wants  to 
maintain  the  quality  of  life  in  such  neighborhoods,  it  will  not  allow  construction  of  the  proposed 
building  at  the  Bryant  and  19*-2©*  Street  site  in  its  present  form.  At  a  minimum,  the  project 
needs  to  be  scaled  back  to  three  stories  with  below  ground  parking  for  all  building  tenents. 
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James  Kussow  &  Merle  Wilson,  Jr. 
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Kathy  Scott 
2633  20th  Street 
San  Francisco,  CA  94110 

January  1,  2000 

Hillary  E.  Gitelman 
Environmental  Review  Officer 
San  Francisco  Planning  Department 
1660  Mission  Street 
San  Francisco,  CA  94103 


Letter  47 

JAM  o 


4  280U 


Dear  Ms.  Gitelman: 

I  am  writing  to  express  my  concern  over  the  building  proposed  for 
the  corner  of  Bryant  and  20th  Streets  in  the  Mission  District  of  San 
Francisco. 

I  have  seen  images  of  the  preliminary  design  and  have  the  following 
objections.  The  building  seems  out  of  character  for  the.  neighborhood 
in  which  it  is  being  built.  There  have  been  several  successful 
buildings  built  or  remodeled  in  this  area  that  do  not  jeopardize  the 
neighborhood's  character  (the  Green  Glen  Building  and  the  Mill 
Building  are  two  examples).  This  neighborhood  is  distinguished  by 
former  warehouse  and  light  industrial  buildings  of  brick  and 
concrete  construction.  Because  they  were  designed  with  industrial 
use  in  mind,  they  tend  to  be  built  with  an  honest,  simple  character 
that  is  augmented  by  the  richness  of  their  utilitarian  materials. 
Because  they  are  close  in  vintage  to  the  residential  buildings  that 
surround  them,  they  blend  easily  with  the  smaller  scale  buildings. 
They  do  not  overwhelm  them. 

The  building  that  is  proposed  for  this  site  would  be  better  suited  for 
a  new    office  park  in  the  suburbs  than  an  urban  neighborhood  with  a 
history  of  industrial  activity.  Its  hulking  form  suggests  that  the 
developer  has  nothing  in  mind  but  maximizing  the  usable  square 
footage.  The  setback  of  the  exterior  walls  at  the  top  level  from  those 
at  the  lower  levels  is  a  hollow  gesture  at  reducing  the  building's  bulk. 
The  building  appears  bulky  because  it  does  it  appropriate  any 
recognizable  building  type.  It  looks  like  a  diagram  of  allowable 
building  massing  that  one  would  see  in  a  planning  code. 
Additionally,  its  ribbon  windows  do  nothing  to  match  the  character 
of  the  buildings  around  it.  When  neighboring  buildings  were 
constructed  earlier  in  the  century,  large  expanses  of  glass  were 


either  technically  or  financially  unfeasible.  Simply  because  ribbon 
windows  are  now  cheap  and  readily  available  does  not  mak^  them 
appropriate.  Ribbon  windows  typically  are  more  appropriate  when 
viewed  through  a  car  window  at  45  mph  (as  they  are  in  office  parks). 
In  an  automobile-oriented  environment,   architectural  character  and 
detail  go  unnoticed.  In  a  pedestrian-oriented  environment,  however, 
details  and  a  human  scale  are  crucial  to  maintaining  a  neighborhood's 
pleasant  character  for  its  inhabitants.  Smaller  punched  openings 
better  relate  to  the  pedestrian  scale  of  the  neighborhood. 
Also  of  concern  is  the  variance  being  sought  to  allow  the  developer  to 
provide  less  than  the  required  number  of  parking  spots.  It  is 
understandable  that  an  older  building  being  remodeled  may  have 
trouble  meeting  parking  requirements.  Older  buildings  are  limited  by 
their  existing  form  and  the  fact  that  automobiles  did  not  exist  when 
they  were  originally  designed  (and  hence  were  not  planned  for).  New 
buildings  have  no  such  arguments  to  make!    The  only  reason  a 
developer  of  a  new  building  would  have  to  want  to  be  relieved  of 
parking  requirements  is  to  save  himself  money.  The  developer  has 
every  opportunity  to  build  an  underground  garage  so  that  he  may 
lessen  the  burden  his  building  places  on  the  neighborhood. 
Please  take  these  concerns  into  consideration.  The  approval  or 
disapproval  of  this  building  will  have  a  significant  impact  on  the 
quality  of  life  in  the  Northeast  Mission.  This  neighborhood  deserves 
better. 

Sincerely, 


Kathy  Scott 
2633  20th  Street 

Homeowner  and  Licensed  Architect 


Letter  48 


January  5th,  2000 

Tim  C  Mangan.  AIA 

2631  -  19*  Street 

San  Francisco.  C A  94 1 10 

415.826.4935 


To:       Environmental  Review  Officer 

City  and  County  of  San  Francisco 
Department  of  City  Planning 
1660  Mission  Street 
San  Francisco.  CA  94103 

Re:       File  No.  98.635E  Bryant  Square 

Comments  on  Draft  Environmental  Impact  Report 


I  am  the  owner  of  the  residential  property  at  2629-31  -19th  Street,  located  directly  across  the  street 
from  the  19m  and  York  Street  corner  of  the  Bry  ant  Square  Project.  The  follow  ing  are  my  comments 
on  the  Draft  Environmental  Impact  Report  (DEIR)  for  the  Bryant  Square  Project: 

1.  The  DEIR  states  that  the  live  work  units  recently  completed  on  the  Bryant  Square  block  are 
not  part  of  the  project  analyzed  in  the  DEIR.  The  impact  of  these  units  w  ith  full  occupancy 
must  be  assessed  along  with  the  project  impacts.  It  is  my  understanding  that  the  live  work 
units  (and  the  majority  if  not  all  of  the  commercial  units  as  well)  are  now  occupied.  Therefore, 
the  impacts  associated  with  these  units,  in  particular  but  not  limited  to  parking  and  traffic 
impacts,  must  be  assessed  as  part  of  an  analysis  of  the  impacts  resulting  from  dev  elopment  of 
the  project. 

2.  Page  1-6:  The  DEIR  states  that  the  parking  shortfall  associated  with  the  project  would 
increase  competition  for  limited  on-street  parking,  which  is  currently  near  or  exceeding 
capacity  Parking  in  the  v  icinity  and  in  particular  on  the  19th  Street  side  of  the  Bry  ant  Square 
block  is  clearly  exceeding  capacity  during  business  hours.  This  situation  has  made  it 
extremely  difficult  for  people  who  live  in  the  immediate  area.  Installing  metered  parking  will 
not  adequately  mitigate  the  parking  impacts.  Adequate  parking  to  meet  project  demands 
should  be  incorporated  into  the  project.  Metered  parking  along  19th  Street,  which  contains  all 
residential  units  on  the  east  side  of  the  street  and  live  work  (along  with  commercial)  on  the 
w  est  side,  is  inconsistent  with  the  primarily  residential  nature  of  the  block. 

3.  Page  3-9:  The  DEIR  states  that  the  demolition  of  the  storage  building  at  the  comer  of  York 
and  19th  Streets  and  replacement  with  a  new  two  story  building  would  have  "little  noticeable 
visual  change  to  the  area."  Due  to  the  comer  location,  replacement  of  a  small  unobtrusive 
structure  with  a  new  two  story  office/retail  building  will  change  the  visual  quality  of  the 
comer.  Treatment  of  this  comer  of  the  project  is  important  to  the  overall  visual  character  of 
the  area  and  the  new  building  should  be  consistent  with  the  v  isual  character  of  the  buildings  on 
the  adjoining  comers. 


4.  Page  3-16:  Appropriate  setbacks  from  the  live  work  building  should  be  incorporated  into  the 
new  structure  at  the  comer  of  19th  and  York  Street  to  maintain  the  ability  to  see  the  old  historic 
Felt  Co.  sign  on  the  north  end  of  the  live  work  building  from  at  least  some  vantage  points  (even 
if  limited). 

5.  Page  3-20:  Existing  intersection  conditions  appear  to  be  based  on  counts  taken  in  1998. 
These  counts  would  not  be  representative  of  existing  conditions,  as  other  new  development  (in 
addition  to  the  live  work  buiiding  which  appears  to  be  included  in  the  more  recent  Duff> 
analysis)  since  1998  would  increase  substantially  the  counts  at  local  intersections  At  the 
morning  and  evening  peak  hours,  there  is  considerable  traffic  consisting  of  people  driving 
around  the  block  trying  to  locate  a  parking  space  This  activity  creates  congestion  at  the 
intersections  surrounding  the  project  block  and.  if  less  than  required  parking  is  prov  ided.  this 
situation  will  worsen  after  the  project  is  constructed  and  occupied.  An  accurate  assessment  of 
existing  traffic  plus  the  project  traffic  is  needed.  The  impact  on  the  19th  and  York  Street 
intersection  should  be  examined  in  light  of  the  fact  that  it  is  one  of  the  few  intersections  that 
currently  does  not  have  four  way  stop  signage.  With  the  addition  of  project  traffic,  the 
conditions  at  this  intersection  will  worsen. 

6.  Page  3-22:  It  appears  that  the  parking  supply  in  the  project  vicinity  was  assessed  in  1998 
(parking  inventory  and  occupancy  count).  This  information  would  not  give  an  accurate 
description  of  existing  conditions  as  there  has  been  substantial  new  dev  elopment  (in  addition  to 
the  liv  e  work  building)  which  has  exacerbated  the  shortage  of  parking  in  the  area.  The  demand 
exceeding  supply  expressed  on  page  3-23  is  much  worse  today  than  it  was  in  1998 

7.  What  is  the  effect  of  project  freight  loading  off  of  19th  Street  on  traffic  along  19th  Street  and  at 
the  intersections  of  19lh  and  York  Streets,  and  19th  and  Bry  ant  Streets'7  The  statement  on  page 
3-36  regarding  the  low  v  olumes  of  traffic  and  pedestrian  flow  s  along  19th  Street  does  not  seem 
accurate,  at  least  with  respect  to  traffic. 

8.  The  project  should  include  adequate  parking  to  meet  the  project  parking  demands  and  should 
have  adequate  ingress  and  egress  to  avoid  on  street  queuing  of  vehicles  The  alternative  that 
provides  sufficient  parking  (Parking  -Demand  Compliant  Alternative)  should  be  selected  to 
avoid  creating  even  greater  parking  problems  in  the  area  than  currently  exist  In  addition,  dus 
alternative  proposes  office  use  only  (and  not  office  and  retail).  Office  use  is  preferable 
because  it  would  not  create  the  same  level  of  parking  and  traffic  impacts  that  the  office/retail 
scenario  would  and  it  would  reduce  the  need  for  metered  parking 

Thank  you  for  your  attention  to  these  comments. 


Sincerely, 


Tim  Mangan 


Letter  49 


What's  Wrong  with  the  Bryant  Square  Project 

As  a  general  comment,  the  proposed  five-story  office  building  at  20th  and  Bryant  is  a  blank 
modernist  box  designed  to  maximize  high  tech  office  space  (and  thus  the  owners'  profits)  on  the 
site.  It  makes  no  concessions  to  the  architectural  legacy  or  character  of  the  Mission  District,  nor 
does  it  offer  the  existing  population  of  the  Mission  prospects  of  employment  (except  maybe  as 
parking  valets)  since  few  current  Mission  District  residents  are  likely  to  be  employed  in  the  "high 
tech  and  multimedia"  offices  envisioned  for  this  site.  It's  another  instance  of  the  trend  towards  the 
work  space  of  the  city  becoming  a  high-tech  corporate  monoculture. 

Transit  First  Should  Mean  Transit  First 

This  project,  as  described  in  the  EIR,  clearly  violates  the  city's  alleged  Transit  First  policy. 
Proposition  M  stated  that  use  of  automobiles  for  commuting  was  to  be  discouraged.  Yet  the 
project  is  clearly  designed  with  the  assumption  of  the  private  automobile  as  the  primary  means  of 
transport.  The  project  provides  no  amenities  or  enhancements  to  the  environment  for  transit  users 
or  pedestrians. 

In  the  surrounding  neighborhood  42%  of  the  households  do  not  have  motor  vehicles  (as  of  the 
1990  census).  Nearly  eight  out  often  renter  households  in  the  Mission  District  do  not  have  cars. 
If  this  project  is  to  fit  into  this  neighborhood,  it  must  take  account  of  this  high  level  of  reliance  on 
walking  and  transit  in  this  area. 

•  Way  Too  Much  Offstreet  Parking 

We  need  to  consider  not  just  this  project  in  isolation  but  the  cumulative  effect  of  numerous  recent 
projects  which  have  led  to  the  neighborhood  being  inundated  with  cars.  The  nearby  "big  box" 
Potrero  Center  acts  as  an  automobile  sump,  attracting  people  in  cars  from  miles  around.  Dumping 
more  traffic  on  the  streets  here  makes  the  Mission  increasingly  dangerous  for  kids  and  the  elderly. 

Providing  lots  of  parking  is  one  way  in  which  people  are  encouraged  to  drive  to  this  location. 
Parking  is  a  subsidy  to  automobile  use.  If  parking  is  scarcer,  people  are  encouraged  to  use  other 
ways  of  getting  to  this  location,  such  as  riding  a  bus,  walking,  or  bicycling.  The  site  is  less  than  a 
mile  from  two  BART  subway  stations,  which  is  a  walkable  distance  for  many  people.  The  27- 
Bryant  bus  line  is  one  of  Muni's  most  reliable  lines. 

The  hue  and  cry  about  "not  enough  parking"  reflects  the  short-sighted  and  self-centered 
thinking  of  owners  of  motor  vehicles.  But  make  no  mistake  about  it,  the  more  offstreet  parking  is 
provided,  the  more  auto  traffic  there  will  be.  Making  the  streets  of  the  Mission  District  safe  and 
livable  means  discouraging  auto  driving,  not  encouraging  it. 

Suggestion:  Reduce  the  parking  garage  to  just  one  level,  if  the  envisioned  150,000  square  foot 
building  is  approved.  If  the  office  building  for  20th  and  Bryant  is  scaled  down,  reduce  the  allowed 
offstreet  parking  even  further. 

•  Encourage  Transit  Use  and  Walking 

Why  is  it  okay  to  allow  a  developer  to  provide  amenities  (a  subsidy)  for  automobile  use  but 
provide  nothing  for  walking  and  transit  use?  This  is  a  blatant  violation  of  the  Transit  First  policy. 
The  sidewalk  on  the  Bryant  Street  side  of  this  project  has  been  narrowed  to  the  width  of  a  mere 
hallway,  a  ridiculous  six  feet  at  one  point.  With  new  construction  we  now  have  the  opportunity  to 
widen  the  sidewalk.  Since  retail  storefronts  are  envisioned  as  a  possibility  for  the  ground  floor  of 
this  building,  this  is  another  reason  to  widen  the  sidewalk. 


7q 


7 

17a 


20d 


7r 


Amenities  that  encourage  transit  use  should  also  be  required.  It  isn't  sufficient  that  the 
developer  merely  buy  off  the  Transit  First  policy  by  giving  some  money  to  Mum.  This  doesn't  do 
anything  to  encourage  transit  use  at  this  particular  project.  There  is  a  minimalist  Muni  bus  shelter 
at  19th  Street  but  no  facilities  at  all  for  bus  riders  at  20th  Street,  despite  the  high  proportion  of 
households  without  cars  in  this  neighborhood  and  the  desirability  of  using  transit,  given  the 
density  and  compactness  of  the  Mission  district. 

This  project  clearly  is  in  violation  of  the  San  Francisco  General  Plan,  Objective  11,  Policy  7: 
"Encourage  use  of  transit  and  other  alternative  modes  of  travel  to  the  private  automobile. . ."  and 
Objective  11,  Policy  3,  "Encourage  development  that  efficiently  coordinates  land  use  with  transit 
service,  requiring  that  developers  address  transit  concerns. ..."  It's  as  obvious  as  the  noonday  sun 
that  this  project  has  done  zilch  to  encourage  public  transit  usage  (apart  from  any  mandated 
payments  to  Muni,  which  is  irrelevant  to  the  characteristics  of  this  particular  project). 

Suggestion:  Require  more  of  a  setback  for  the  proposed  office  building  at  20th  and  Bryant  on  the 
Bryant  Street  side  and  widen  the  sidewalk  at  this  point,  preferably  to  20  feet.  At  a  bare  minimum, 
the  narrower  portion  of  the  sidewalk  near  20th  Street  should  be  widened  to  the  same  15  foot  width 
as  the  part  of  the  block  in  front  of  2101  Bryant.  Other  amenities  to  improve  the  walking 
environment  should  be  provided;  for  example,  planter  boxes,  street  furniture,  etc. 

Suggestion:  Have  the  developer  build  special  bus  shelters  for  transit  riders  at  20th  and  Bryant 
Streets,  northbound  and  southbound,  with  such  amenities  as:  interior  lighting,  benches,  bus 
information,  trash  receptacle  (to  reduce  litter),  and  public  phone.  If  the  developer  pays  for  it,  they 
could  take  credit  for  it  by  displaying  their  own  corporate  name  or  info  about  their  project. 

How  does  this  project  help  the  residents  of  the  Mission? 

There  is  clearly  a  mismatch  between  the  needed  employment  opportunities  for  present  Mission 
District  residents  and  the  types  of  activities  envisioned  for  this  project. 

In  a  piece  of  propaganda  that  was  mailed  to  me  by  Dan  Kingsley  of  SKS,  this  project  is 
allegedly  going  to  provide  "jobs  for  local  residents."  However,  the  existing  population  of  the 
Mission  district  is  predominantly  working  class,  with  a  median  family  income  in  1990  of 
$27,000.  Most  Mission  district  residents  do  not  have  the  backgrounds  to  apply  for  the  "high  tech 
and  multimedia"  jobs  that  the  EIR  states  as  SKS'  intended  use  for  the  project.  Moreover,  SKS  has 
already  evicted  the  sweater  factory  from  the  2 1 0 1  Bryant  building. 

This  is  an  example  of  the  displacement  of  blue  collar  jobs  that  is  characteristic  of  this  project. 
And  dozens  of  working  artists  have  been  evicted  from  the  contractors'  sheds  south  of  2101 
Bryant.  What  about  their  work  prospects? 

By  changing  the  use  of  the  3-story  "curtain  wall"  building  at  2101  Bryant  from  light 
manufacturing  to  high  tech  offices,  SKS  will  make  this  building  less  useful  as  far  as  providing 
employment  for  the  actual  Mission  population.  The  propaganda  from  SKS  talks  about  "reflecting 
the  industrial  character"  of  the  area  but  apparently  this  does  not  go  so  far  as  to  actually  respect 
industrial  work  itself. 

Suggestion:  Require  that  the  curtain-wall  building  at  2101  Bryant  continue  as  before, 
accommodating  light  industrial  uses.  Require  the  previous  tenants  be  given  the  opportunity  to 
move  back  in,  at  rent  levels  pegged  to  their  previous  rent  level.  The  cost  of  the  seismic  retrofit 
can  be  considered  to  be  a  payment  to  the  community  for  agreeing  to  let  SKS  impose  the  150,000 
square  foot  monolith  at  20th  and  Bryant. 


-  Tom  Wetzel 


Letter  50 


Subject:  No  on  Bryaat  Square 

Dale:  Tue,  04  Tan 2000  L5:2A:20  -0700 
From:  David  Javne  <davidiavne(^yTl?!inl;  nff^ 
To:  Jim  McCarmickr2>a_  sf.ca.is 

Regarding  Item  12  (98.635E)  on  the  agenda  for  the  1/6/2000  Planning 
Meeting: 

Please  don't  Allow  approval  of  the  proposed  Bryant  Square  project,  to  fc 
built  at  the  corner  of  Bryant  and  20th  Streets.    The  architecture  would 
clash  with  the  existing  character  of  the  neighborhood.     The  proposed 
height  and  intent  to  build  the  structure  right  up  to  the  property  line 
would  bloc*  direct  sunlight  .and  views  for  numerous  existing  properties. 
Parking  congestion  would  almost  certainly  increase-    Also,  we  don't 
believe  this  project  is  geared  toward  the  artistic  or  industrial 
populations  whicft  currently  occupy  this  space. 

Again,   for  L/6/2000:     CJo  on  item  L2  (93.635E). 

Sincerely, 

David  Jayne  and  Kay  HosJcins 

908  Potrero  Avenue 

San  Prancisco,  CA  94110 


p. a.  We  hope  to  attend  the  meeting,  but  please  let  me  know  by  tomorrow, 
1/5,  if  this  <2 correspondence  is  enough  for  public  record,  or  if  I  need 
to  deliver  hard  copies. 


Bryant  Square  Project:  A  Visual  Study 
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The  alternative  concept  shown 
below  and  at  left  is  one  possible 
outcome  of  a  collaborative  planning 
effort  involving  members  of  the 
community. 


Steve  Hovland 
728  Hampshire 
San  Francisco,  CA  94110 

January  3,  2000 

Environmental  Review  Officer 
San  Francisco  Planning  Department 
1660  Mission  Street 
San  Francisco,  California  94103 

Dear  Ms.  Gitelman: 

I  am  writing  to  ask  that  you  reject  the  proposal  for  the  Bryant  Square  Project 
discussed  in  File  No.  98.635E. 

My  main  reason  for  asking  this  is  purely  personal.  After  studying  the  shadow 
analysis  in  this  report,  I  realized  that  I  would  lose  the  view  of  Twin  Peaks  which  I 
presently  enjoy.  This  is  because  the  proposed  structure  is  5  stories  tall.  A  lower 
structure  would  preserve  my  view.  Losing  my  view  would  certainly  make  my 
environment  worse  and  also  harm  the  property  values  for  those  of  us  who  will  lose 
our  view. 

Another  reason  for  rejecting  this  proposal  is  the  effect  on  parking.  The  project  will 
only  provide  about  300  parking  spaces  for  a  building  where  500-600  people  can 
work.  The  draft  report  notes  that  this  neighborhood  is  already  at  full  capacity  for 
parking.  Some  of  those  people  who  can't  park  in  the  building  will  come  in  by  bus. 
But  others  will  insist  upon  driving,  and  will  thus  make  things  worse  for  the  businesses 
and  residents  who  are  already  there. 

This  project  should  not  be  considered  in  isolation.  Soon  another  project  will  be 
completed  at  2300  Harrison-  just  a  few  blocks  west  of  Bryant  Square.  I  understand 
that  a  500-person  firm  is  planning  to  move  into  it.  From  what  I  can  see  this  project 
provides  very  few  off-street  parking  spaces.  It  seems  reasonable  to  assume  that  the 
neighborhood  will  be  adversely  affected  even  before  Bryant  Square  is  started. 
Perhaps  this  project  should  be  delayed  until  we  see  the  impact  of  the  other  projects 
already  under  way  in  the  neighborhood. 

I  understand  that  the  City  feels  that  people  should  use  mass  transit  to  come  to  these 
places.  Unfortunately,  America  is  a  car  culture,  and  people  tend  to  go  where  their 
cars  can  go.  As  parking  becomes  worse  in  San  Francisco,  more  taxpayers  will  have 
an  incentive  to  move  to  Dublin/Pleasanton  and  other  places  in  the  Bay  Area  where 
there  is  an  abundance  of  free  parking  and  affordable  housing. 

Finally,  I  think  this  project  should  be  rejected  because  the  design  of  the  proposed 
building  does  not  harmonize  with  the  rest  of  the  neighborhood.  This  building  will 


stick  out  like  a  sore  thumb  because  it  will  be  the  tallest  building  in  the  neighborhood. 
In  addition,  the  forms  and  colors  do  not  relate  to  other  buildings  surrounding  it.  In 
fact,  it  does  not  relate  to  the  brick  building  on  19th  and  Bryant  which  will  be  part  of 
the  project.  I  have  enclosed  photographs  of  the  neighboring  structures. 


Respectfully, 


Steve  Hovland 


Letter  54 


Cary  R.  Boisvert 
2156  Bryant  Street 
San  Francisco,  CA 
94110 

Hillary  Gitleman 

Environmental  Review  Officer 

San  Francisco  Planning  Department 

1 660  Mission  Street 

San  Francisco,  CA  94103 


January  4,  2000 


Subject:  Draft  Environmental  Impact  Report#  98.635E  and 
The  East  Side  2100  Block  of  Bryant  Street  Project 

Dear  Ms.  Hillary  Gitelman  : 

I  am  writing  to  you  to  express  my  concerns  regarding  the  above  mentioned 
development  projects  intended  for  the  2100  block  of  Bryant  Street  area  since  I 
am  unable  to  attend  the  January  6,  2000  Planning  Commission  meeting 
regarding  the  project.  I  have  been  a  residence  at  21 56  Bryant  Street  for  over 
four  years  and  have  viewed  the  various  developments  going  on  in  the  area  with 
mixed  feelings.  Although  I  appreciate  the  general  upgrade  of  the  area  I  am 
terribly  concerned  about  this  new  forthcoming  development. 

The  proposal  for  a  five  story  1 66,81 5  sa-  ft.  office  building  not  only  is  aesthetically 
overwhelming,  but  creates  a  crushing  impact  with  regards  to  parking  and  overall 
traffic  congestion.  Though  the  building  will  hold  upwards  of  500  people  working 
there,  the  parking  will  barely  accommodate  300.  This,  combined  with  the 
probable  high  volume  in  traffic  of  customers  of  both  the  retail  and  office  spaces, 
will  make  an  already  difficult  parking  situation  tremendously  worse.  As  it  stands 
now  with  all  the  variety  of  small  business  operations,  restaurants  and  residences, 
the  parking  during  the  day  is  extremely  difficult  to  find  within  a  reasonable 
distance  of  one's  destination.  Added  to  this  is  the  commercial  building  going  up 
at  2300  Harrison  Street,  which  will  also  be  a  500  plus  person  building  with  very  little 
off-street  parking. 

I  am  generally  not  opposed  to  development,  but  I  feel  that  this  current  project 
will  completely  overwhelm  the  entire  area  on  both  a  practical  -  parking, 
congestion,  noise,  etc  . . .  and  aesthetically  dominate  and  crush  an  area  that 
generall  y  has  heights  that  do  not  exceed  three  stories.  Please  consider  these 
concerns  seriously  in  your  assessment  and  limit  this  gigantic  project  to  a  more 
reasonable  and  harmonious  size.  Thank  you  for  your  considerations. 


Sincerely, 


Letter  55 
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January  4,  2000 


JAN  1  0  2uOH 


Hillary  Gitelman 


Environmental  Review  Officer 
San  Francisco  Planning  Department 
1660  Mission  Street 
San  Francisco,  CA  94103 

Re:  Draft  EIR  98.635E 

Dear  Ms.  Gitelman, 

It  has  come  to  my  attention  that  a  planned  commercial  project,  "Bryant  Square",  could 
house  500  to  600  people  while  only  providing  300  parking  spaces.  If  this  project 
proceeds  at  its  location  on  Bryant  Street  between  19th  &  20th  Streets,  it  will  adversely 
effect  the  already  tight  parking  situation  in  the  adjacent  area. 

A  commercial  entity  of  this  size  needs  to  provide  adequate  parking  to  accommodate  its 
tenants  as  well  as  the  people  and  cars  that  will  come  to  the  area  to  do  business  with  the 
project's-tenants. 


It  is  my  understanding  that  new  construction  in  The  City  requires  adequate  parking.  This 
project  does  not  provide  the  number  of  parking  spaces  required  for  the  number  of 
people  that  will  occupy  and  do  business  at  this  location.  The  obvious  solution  would  be 
the  construction  of  additional  parking  within  this  complex. 

Why  couldn't  the  developer  build  additional  parking  that  could  be  used  by  the  public?  It 
seems  feasible  to  build  a  commercial  building  with  public  parking.  There  should  be  a 
benefit  to  the  community  at  large  (grossly  needed  parking  spaces)  if  a  project  of  this 
size  is  granted  a  building  permit. 

Please  do  not  issue  a  permit  until  this  parking  issue  is  resolved.  This  should  apply  not 
only  to  this  project,  but  to  any  project  of  such  magnitude. 

Thank  you  for  taking  my  concerns  into  consideration. 
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Sincerely, 


31 19 -20th  Street 


Letter  56 
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2609  20ih  STREET  •  SAN  FRANCISCO.  CA  941 10 
415  826  1911  -415  826  2910  fax 
www  fossilfaux.com 


January  4,  2000 


Environmental  Review  Officer 
San  Francisco  Planning  Department 
1660  Mission  Street 
San  Francisco,  CA  94103 


To  Whom  It  May  Concern: 

As  a  neighborhood  resident  and  business  owner  I  am  writing  this  letter  to  express  my 
concerns  about  the  proposed  office  complex  on  Bryant  Street  between  19th  and  20th 
Streets.  I  feel  that  the  proposed  structure  is  inappropriate  for  the  surrounding 
neighborhood  in  both  scope  and  character.  This  is  a  critical  time  for  San  Francisco  to 
begin  to  pull  in  the  reins  from  the  recent  plethora  of  inappropriate  constructions  flooding 
the  city.  If  we  do  not  begin  to  carefully  analyze  and  plan  now,  our  city's  wonderful 
diversity  and  intimate  scale  will  be  lost  forever.  The  proposed  structure  for  the 
Bryant/1 9th  &  20th  block  is  much  too  large  in  scale  for  the  current  residential/business 
neighborhood.  I  also  believe  such  a  structure  with  a  variance  on  parking  requirements  is 
sure  to  negatively  impact  the  surrounding  area  which  is  already  feeling  the  pressures  of 
limited  parking. 

I  implore  you  to  consider  this  and  other  new  constructions  with  the  greatest  of  care, 
taking  into  consideration  any  associated  impacts  to  the  area's  environment,  residents, 
character  and  use.  If  the  aforementioned  building  is  built  as  currently  proposed,  I  feel  it 
will  adversely  effect  the  immediate  area  eroding  the  neighborhood  character, 
spaciousness,  views  from  surrounding  residences.  The  time  is  now  to  stop  the 
glutinous,  ill-conceived  constructions  by  short-sighted,  money-hungry  developers. 


Sincerely, 


Marcia  Stuermer 

Owner/Fossil  Faux  Furniture  and 

Neighborhood  Resident 


_         ,  Letter  57 
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Letter  58 


Antje  Kann 

722  Hampshire  St 

San  Francisco,  C A  941 10 

(415)  824-8788 

December  17,  1999 


Environmental  Review  Officer 
San  Francisco  Planning  Department 
1660  Mission  St. 
San  Francisco,  CA  94103 

I  am  a  homeowner  on  Hampshire  Street  and  would  like  to  express  my  opinion  on  the 
Environmental  Impact  Report  for  the  Bryant  Square  Project.  I  strongly  disagree  with  the 
conclusions  stated  in  the  report  that  this  project  will  not  leave  any  significant  impacts  on 
the  neighborhood.  Mainly,  the  project's  height  and  bulk  will  reduce  sunlight  on  many 
adjacent  buildings;  it  will  eliminate  stunning  views  on  Twin  Peaks  for  long-time 
neighborhood  residents;  it  will  create  a  parking  havoc;  and  it  will  permanently  change  the 
character  of  the  neighborhood  with  its  inappropriate  architecture  and  retail  and  office  use. 
I  also  feel  that  the  Alternative  Projects  listed  in  the  Environmental  Impact  Report  do  not 
represent  any  alternatives  that  appropriately  address  all  the  important  issues. 

1)  Omission  of  reasonable  alternative  projects: 

The  Environmental  Impact  Report  is  missing  an  alternative  that  both  provides  adequate 
parking  and  features  reduced  height.  The  proposed  Alternative  Projects  either  address  the 
parking  issue,  or  the  height  and  bulk  issue,  but  not  both.  Thus,  the  developers  purposely 
leave  out  any  alternatives  that  would  be  acceptable  to  the  neighborhood.  What  we  need  is 
a  reduced  scale  and  scope  of  this  development  which  provides  adequate  parking  and 
blends  in  architecturally  with  the  historic  buildings  surrounding  it  on  all  sides!  The 
developers'  rejection  of  the  existing  alternatives  is  also  inappropriate.  There  are  in  fact 
many  economically  feasible  options  for  a  more  toned-down  development,  as  evidenced 
by  many  other  developments  that  are  currently  in  progress  in  this  area. 

2)  Obstruction  of  views  and  sunlight: 

As  demonstrated  by  the  Shadow  Fan  Analysis,  the  proposed  project  will  shade  many 
residential  buildings  to  its  East  in  the  afternoons,  and  some  residential  buildings  to  its 
West  in  the  mornings.  The  buildings  to  its  East  currently  enjoy  a  breathtaking  view  of 
Noe  Valley  and  the  Twin  Peaks  area,  which  is  enhanced  by  sunsets  and  the  rolling  fog 
bank  typical  to  that  part  of  San  Francisco.  In  addition  to  removing  the  sun  in  later  parts 
of  the  day,  this  view  would  be  completely  obstructed  by  the  proposed  building,  i.e.,  there 
would  be  no  remaining  glimpse  of  the  city  or  Twin  Peaks.  For  many  residents,  this  view 
was  the  reason  for  purchasing  their  houses  on  this  street,  and  property  values  for  these 
houses  are  higher  than  for  those  houses  without  the  view.  Hampshire  and  York  Street 
between  18th  and  21st  streets  are  mostly  occupied  by  long-time  residents.  The  majority 
of  occupants  are  home-owners,  and  many  houses  have  been  in  possession  of  their 
families  for  many  generations.  Many  of  the  residents  on  these  streets  grew  up  with  the 
view  of  Twin  Peaks  and  intimately  associate  it  with  this  neighborhood. 


The  attached  "before  and  after"  photos  demonstrate  the  impact  of  the  proposed  building 
on  the  views  of  these  residents.  This  project  should  not  be  allowed  to  be  any  taller  than 
the  peak  of  the  roof  of  the  existing  structure  along  York  Street! 

3)  Parking: 

Irresponsible  development  in  this  neighborhood  has  produced  a  parking  crisis  over  the 
last  two  years.  Many  of  the  loft  developments  and  commercial  projects  have  successfully 
evaded  requirements  for  parking  that  would  meet  the  demand  they  have  created.  Long- 
time neighborhood  residents  with  street  parking  now  circle  for  up  to  half  an  hour  to  find 
parking  spots.  The  issue  is  even  worse  during  the  day,  and  the  Bryant  Square  Project 
would  only  aggravate  this  problem.  It  is  an  obvious  issue  that  SKS  should  not  be  able  to 
obtain  a  variance  on  parking  requirements.  In  addition,  a  valet  garage  should  not  be 
considered  "public  parking",  and  many  visitors  to  the  side  will  be  tempted  to  hunt  for 
street  parking  before  they  enter  the  underground  garage. 

4)  Neighborhood  character: 

•  The  proposed  five-story  new  building,  in  addition  to  being  taller  than  all  other 
structures  in  the  area,  would  significantly  alter  the  character  of  the  neighborhood 
through  its  inappropriate  architectural  design.  Current  structures  in  the 
neighborhood  consist  of  a  mix  of  old  warehouses  with  unique  architectural 
designs,  some  renovated,  and  Victorian  residences.  There  are  no  other  structures 
of  the  scale  and  visual  type  of  the  proposed  building.  This  neighborhood  is  not  an 
appropriate  location  for  a  modern,  glass,  office  building* 

•  Regarding  the  building  on  700  York  St.,  the  proposed  second  story  extension 
would  cover  up  the  unique  and  historically  significant  gable  and  stepped  roof  with 
the  old  letters  "Pacific  Felt  Company"  painted  on  the  brick  side  of  the  "Mill 
Building",  which  is  a  historically  significant  building.  This  unique  gable 
contributes  to  the  character  of  the  neighborhood,  which  integrates  old  warehouses 
with  residential  development. 

•  The  proposed  4th  floor  extension  to  2  iOl  does  not  match  the  architectural 
character  of  the  existing  building.  While  this  floor  is  set  back  and  will  be  less 
visible  from  the  street  below,  it  will  be  visible  from  19th  street,  both  East  and 
West  of  the  building,  and  from  many  of  the  residences  surrounding  the 
development.  This  floor,  if  built,  should  match  the  architectural  character  of  the 
existing  building. 

•  The  traffic  and  increase  in  the  number  of  people  generated  by  this  project  will 
significantly  alter  the  character  of  the  neighborhood. 

Even  as  recently  as  a  year  ago,  many  residents  were  embracing  the  development  of  this 
neighborhood.  However,  bad  planning  and  lax  enforcement  of  the  rules  that  typically 
protect  neighborhoods  from  the  type  of  overcrowding  we  see  today,  has  changed  the 
attitude  of  every  resident  I  have  spoken  to,  against  any  further  large-scale  developments. 
This  neighborhood  cannot  handle  another  out-of-proportion  development! 

Sincerely, 


Antje  Kann 
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—  000  — 
THURSDAY,    JANUARY  6,  2000 
3:11  P.M.   -  ITEM  12 

MS.  AVERY:     Item  No.   12,   98.635E,   Bryant  Square 

Project . 

This  is  the  public  hearing  on  the  Draft 
Environmental  Impact  Report. 

It  should  be  noted  that  public  comments  will  be 
accepted  from  November  20th  until  5:00  p.m.   this  day  or  at 
the  close  of  this  public  hearing,  whichever  is  later. 

MS.  NAVARRETE:     Good  afternoon,   President  Theoharis 
and  Commissioner.     I'm  Joy  Navarrete  from  the  Planning  staff. 

This  is  a  hearing  to  receive  comments  on  the  Draft 
Environmental  Impact  Report  for  the  case  No.   98.635E,  the 
Bryant  Square  Project. 

The  Project  proposes  to  renovate  two  additional 
structures,  demolish  three  on-site  structures,   and  construct 
a  project  with  about  a  153,000  square  feet  of  new  office, 
9,500  square  feet  of  retail  and  about  4,700  square  feet  of 
light  industrial  space. 

The  draft  EIR  found  that  there  were  no  significant 
unavoidable  environmental  impacts  anticipated  as  a  result  of 
this  project. 

The  staff  is  not  here  to  answer  comments  today. 
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Comments  will  be  transcribed  and  responded  to  in  writing  in 
the  comments  and  responses  document  which  responds  to  all 
comments  received  and  makes  revisions  to  the  draft  EIR  as 
appropriate . 

Once  the  comments  and  responses  are  completed,  the 
draft  EIR  and  commentator  responses  will  make  up  the  final 
EIR  and  there  will  be  a  hearing  at  which  the  Planning 
Commission  will  be  asked  to  certify  that  EIR  as  complete. 

This  is  not  a  hearing  to  consider  approval  or 
disapproval  of  the  project.     That  hearing  will  follow  the 
final  EIR  certification. 

The  comments  today  should  be  directed  to  the 
adequacy  and  accuracy  of  information  contained  in  the  draft 
EIR. 

The  commentators  should  speak  slowly  and  clearly  so 
that  the  Court  Reporter  can  produce  an  accurate  transcript. 

Also,   commentators  should  state  their  names  and 
addresses  so  that  they  can  be  properly  identified  and  so  that 
they  can  be  sent  a  copy  of  the  comments  and  responses  when  it 
is  completed. 

After  the  comments  from  the  general  public,  we  will 
also  take  any  comments  on  the  draft  EIR  by  the  Planning 
Commission. 

Further,   any  comments  here  will  extend  until  5:00 
p.m.  today  or  at  the  end  of  the  public  hearing,  whichever  is 
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THE  PRESIDENT:     Thank  you. 

Each  member  of  the  public  will  be  given  five 
minutes.     Corrine  Fendell? 

VOICE:     To  sign  up,   or  what? 

THE  PRESIDENT:         Take  the  speaker  cards  first  and 
you  can  either  submit  one  now  or  you  can  wait. 
Corrine,  are  you  here? 
MS.   FENDELL:  Yes. 

THE  PRESIDENT:  And  if  you  could  please  move 

towards  the  front  of  the  room  when  your  name  is  called? 
After  Corrine,  we  will  have  Tom  Wetzel. 
MR.  WETZEL:  Here. 
MS.   FENDELL:  Hi. 

I  guess  I'm  a  little  bit  naive  because  I  didn't 
quite  understand  what  this  reads,   I  guess  the  report  that  was 
read. 

I  mean,   I  gather  there  is  another  hearing,  too, 

THE  PRESIDENT:     This  is  for  your  comments. 

MS.   FENDELL:         —  of  the  report? 

THE  PRESIDENT:     This  is  for  your  comments. 

MS.   FENDELL:       This  is  the  only  time? 

THE  PRESIDENT:  Right,   and  then  your  comments 

will  be  added  to  the  final  Environmental  Impact  Report  that 
will  come  before  this  Commission  but  all  responses  have  to  be 
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either  oral  or  in  writing,  have  to  be  at  this  hearing  or  at 
the  close  of  the  hearing  today. 

MS.   FENDELL:       All  right. 

My  name  is  Corrine  Fendell.     I  live  at  720 
Hampshire  Street  which  is  between  19th  and  20th  Streets,  and 
I  have  lived  there  for  twenty-five  years. 

I  have  actually  owned  a  home.     I  own  —  own  the 
house  I  live  in.     It  is  a  single  family  dwelling  and  I  moved 
there,  as  I  said,   years  ago  and  it  is  quite  phenomenal  what's 
taken  place  in  the  neighborhood. 

I  think  I  moved  into  what  was  at  that  time  a 
red-lined  district  but  that  is  no  longer  done  and,  within  the 
past  five  years,   of  course,  the  same  neighborhood  has  become 
incredibly  popular.     I  think  it  is  one  of  the  last  frontiers. 

THE  PRESIDENT:  I'm  sorry  to  interrupt  you  but 

let  me  explain  further  and,  please,   for  the  rest  of  the 
public,   you  are  just  . . .  You  are  not  —  these  comments  are 
not  about  the  project  itself.     It  is  just  specific 
environmental  issues,  traffic  impact. 

VOICE  IN  AUDIENCE:     That  is  crock!     We  should  be 
able  to  comment  on  the  whole  thing. 

THE  PRESIDENT:  Excuse  me. 

If  I  hear  another  outburst,   I  will  recess  this 
proceeding  and  get  a  Bailiff.     This  is  a  formal  proceeding. 

I  don't  pamper  that  sort  of  behavior  and,  sir,  if 
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you  can't  behave,   then  you  need  to  leave. 

Okay.     So,   anyway,   you  just   . . .  Today  is  testimony 
with  regard  to  the  environmental  impact  for  the  project. 

Then,   as  I  told  you,   those  will  be  incorporated 
into  the  final  report  and,   after  that,   there  will  be  another 
hearing  on  the  project  itself  and  that  will  be  another 
opportunity  for  you  to  speak  as  to  the  merits  —  specific 
merits  of  the  project. 

Okay.     I'm  not  going  to  take  away  from  your  time 
because  I  just  thought  —  you  said  you  needed  an  explanation, 
and  I  thought  this  would  be  helpful. 

MS.   FENDELL:  Right. 

Well,   this  is  the  first  time  then  we  are  given  this 
explanation  right  here.     I  mean,   I  had  no  idea.     It  is 
interesting.     I  only  saw  this  flyer  when  I  — 

THE  PRESIDENT:  You  need  to  testify.     You  need 

to  comment . 

As  far  as  getting  an  education  into  the  Planning 
process,  if  you  call  the  Planning  Department  during  business 
hours  and  if  you  have  any  questions  about  any  processes  that 
or  proceeding  with  regard  to  hearings,   there  will  be  someone 
who  will  be  able  to  help  you. 

This  is  a  hearing  regarding  environmental  impacts, 
comments  on  the  environmental  —  the  draft  environmental 
impact  of  this  Project.     Okay?     Thank  you. 
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MS.   FENDELL:       All  right,  then. 

I  will  pass  because  I  think  there  are  others  who 
will  bring  it  in  a  more  —  in  a  clearer  way  because  you  say 
there  will  be  another  opportunity. 

THE  PRESIDENT:  There  will  be  another 

opportunity,   yes.     There  will  be  a  hearing  specifically  on 
the  Project. 

MS.   FENDELL:       All  right. 

THE  PRESIDENT:  Thank  you  very  much  and,   as  I 

said,   feel  free  to  call  the  Department  for  an  explanation  of 
the  proceeding. 

Tom  Wetzel,  and  after  Mr.  Wetzel,   Steve  Horland. 

MR.  HORLAND:  Here. 

MR.  WETZEL:     My  name  is  Tom  Wetzel. 

I  live  at  2605  19th  on  the  east  of  this  Project. 
I've  lived  in  the  Mission  ...  well,   I  first  moved  to  the 
Mission  in  1981,   so  I'm  a  long-term  Mission  resident. 

My  basic  problem  with  this  Project  and  with  the 
environmental  impact  statement  is  that  the  Project  is  in 
grave  violation  of  the  transit  first  policy. 

What  you  have  here  is  a  situation  where  you  provide 
hundreds  of  off-street  parking  spaces  which  are  essentially  a 
subsidy  and  encouragement  and  inducement  to  people  to  drive 
or  to  use  hundreds  of  highly  paid  hi-tech  employees  in  their 
muscle  cars,  the  Mercedes,   SUVs  inundating  my  neighborhood 
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daily  by  means  of  subrogation  and  providing  zero,  zero 
amenities  for  pedestrians  and  transit  users. 

The  fact  that  the  developer  can  buy  off  the  transit 
first  policy  by  making  some  kind  of  payment  or  any  kind  of 
payment,   to  me,   is  completely  irrelevant,   does  not  address 
the  actual  character  of  this  particular  project. 

Moreover,   another  deficiency  of  the  environmental 
impact  statement  is  that  it  is  completely  fallacious  and  a 
mistake  to  not  consider  the  cumulative  effect  of  all  the 
projects  in  this  neighborhood  in  the  City  in  general  in  terms 
of  their  impacts  on  the  environment. 

You  provide  increasing  amounts  of  parking  supply, 
off-street  parking  which  the  City  not  only  allows,  they 
actually  require  developers  to  do. 

Now,  the  effect  of  increasing  of  the  —  the  supply 
of  off-street  parking  inevitably  is  to  induce  ever  greater 
amounts  of  parking  or  traffic  and  driving  with  the  amount  of 
vehicle  miles  traveled  per  capita  in  San  Francisco  will  be 
inevitably  increased. 

The  streets  are  going  to  be  more  and  more  inundated 
with  traffic  and  are  going  to  be  made  more  and  more  unsafe 
for  the  pedestrians,   for  the  elderly  people  included,   and  the 
service  on  the  Municipal  Railway,   as  we  have  seen,   is  going 
to  continue  to  deteriorate  because  the  traffic  congestion 
will  be  delaying  the  buses  so  that  they  cannot  keep  their 
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schedules . 

It  is  very  instructive,   for  example,   to  compare  San 
Francisco  to  two  other  cities  that  have  a  similar  level  of 
proportions  and  also  the  amount  cars,  namely,   Detroit  and 
Central  Los  Angeles. 

In  Detroit,  thirty-two  percent  of  the  households, 
the  amount  of  cars  and  Central  L.A.,  has  thirty-eight  percent 
of  the  sample.     So,  that's  thirty-one  percent. 

They  are  all  really  pretty  possible  but  the  per 
capita  rate  and  transit  usage  in  San  Francisco  is  three  times 
what  it  is  in  those  other  cities. 

Clearly,  major  factors  supporting  this  high  level 
of  transit  usage  in  San  Francisco  is  the  scarcity  of  parking. 

So,  what  will  be  the  cumulative  impact  of  all  these 
projects  by  increasing  the  supply  of  off-street  parking  year 
after  year  inevitably  is  going  to  increase  the  amount  of 
traffic. 

All  you  have  to  do  is  see  the  impact.     Go  down  to 
16th  and  Bryant  in  my  neighborhood  on  any  afternoon  and  see 
the  incredible  gridlock  of  traffic  that's  been  created  by 
your  approval  of  the  Potrero  Center. 

It's  a  gridlock,  automobile  stump  is  what  it  is, 
attracts  people  from  miles  around  in  cars  that  live  in  the 
East  Bay,   I'm  told,  and  that's  going  be  the  cumulative  impact 
of  more  and  more  of  these  kinds  of  projects. 
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What  you  have  to  do  in  this  case  I  think  at  a  bear 
minimum  is  simply  not  allow  the  developer  to  put  up  anything 
like  the  amount  of  off-street  parking  that  they're  thinking 
of,   the  three  hundred  spaces. 

I  would  suggest  cutting  it  in  half  or  less,  you 
know,   and  if  you  are  going  to  scale  down  the  project,   cut  it 
even  further. 

There  is  also  the  fact  that  this  is  a  blatant 
violation  of  the  transit  first  policy.     You  do  not  require 
the  developer  to  provide  amenities  for  pedestrians  and 
transit  users  without  while  at  the  same  time  providing  a 
subsidy  to  people  who  are  going  to  be  driving  into  my 
neighborhood  in  their  cars. 

Things  like,  for  example,  requiring  them  to  widen 
the  sidewalks.  I  mean,  they  knocked  out  using  the  traffic 
sheds . 

They  have  —  after  having  now  evicted  other  than 
the  working  artists  on  Bryant  Street,  that  street  has  an 
incredibly  narrow  sidewalk. 

Here  is  an  opportunity  to  force  them  to  widen  the 
sidewalks  to  twenty  feet. 

Why  not  require  them,   for  example,   to  build  a 
well-lighted  bus  station  on  both  northbound  and  southbound 
for  the  27th  bus  at  20th  and  Bryant  Street?    And  here  is  an 
amenity  for  transit  users. 
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They  were  able  to  provide  amenities  for  drivers. 
They  have  got  to  provide  amenities  for    pedestrians  and 
transit  users  or  it  is  a  violation  of  the  transit  first 
policy.     It  is  a  violation  of  Prop  M. 

Thank  you. 

(Applause] 
THE  PRESIDENT:         Who  did  that? 
PERSON  IN  AUDIENCE:      (Raises  hand) . 
THE  PRESIDENT:  Okay. 

You  need  to  leave  unless  you  can  stop  that  because 
I  will  make  all  of  these  people  to  be  held  up  while  I  get  a 
Bailiff  and  that's  what  is  going  to  happen  the  next  time. 
This  is  my  final  warning  about  that. 

Okay.  Steve  Horland,  come  on  up,  sir.  We  all 
need  to  be  able  to  speak  out  without  any  kind  of  intimidation 
no  matter  what  our  feeling  is. 

Steve  Horland  and  then  L-I-C-H-E-W  or  N? 

VOICE  IN  AUDIENCE:  "Lichen". 

THE  PRESIDENT:  "Lichen"?     Thank  you,  Lichen. 

Go  ahead,  sir. 

MR.  HORLAND:     I  would  like  to  address  the  issue  of 
parking  from  a  somewhat  different  point  of  view  than  the 
previous  gentleman. 

When  I  read  the  report,   I  noted  that  in  the 
footnote  on  Page  11,  they  anticipate  that  almost  six  hundred 
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people  will  be  working  in  this  building  and  yet  they  are  only 
providing  three  hundred  parking  places. 

The  question  is  where  are  the  other  people  supposed 
to  go?     If  you  look  at  Page  3-3  of  this  report,   it  says, 
"occupancy  rates  on  the  parking  area  averages  about  one 
hundred  percent." 

"Parking  around  the  area  is  observed  to  exceed 
supply  on  several  streets"  and,   indeed,   if  you  walk  around  in 
this  neighborhood  during  working  hours  on  a  normal  working 
week,  you  will  see  that  every  last  place  is  filled. 

People  are  parking  in  the  crosswalks  and  they  are 
pulling  up  on  the  sidewalks  and  they  are  double  parking  all 
over  the  place,  and  I  also  think  that  we  should  not  be 
considering  this  Project  in  isolation. 

If  you  go  to  the  SKS  website  and  look  in  their 
September  1999  some  of  the  partnership  news,   you  will  see 
that  they  are  planning  to  open  a  building  at  2300  Harrison  in 
January. 

This  building  is  supposed  to  have  five  hundred 
employees  and,  yet,  if  you  go  and  look  at  the  parking  lot  on 
the  southside  of  that  building,   it  doesn't  look  like  it  is  a 
whole  bunch  more  than  sixty  cars. 

So,  where  are  this  additional  four  hundred  people 
supposed  to  park? 

In  addition  to  that,   there  are  other  commercial 
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projects  and  residential  projects  that  are  in  progress  up 
along  Bryant  Street  which  will  also  have  an  impact  on 
parking. 

Now,   I  understand  that  the  City  intends  to  promote 
transit  and  feels  that  that  is  the  right  way  to  go  and  that 
is  a  virtuous  idea. 

However,  America  is  a  car  culture  and  people  tend 
to  go  where  their  cars  can  go. 

Now,   all  of  these  developments  are  targeted  towards 
hi-tech  companies  and  I  have  some  photographs  here  of  the 
kinds  of  places  that  the  big  successful  multi  billion  dollar 
hi-tech  companies  are  actually  going. 

SAT  in  Palo  Alto,  Hewlett-Packard  in  Palo  Alto, 
Adjunct  Technologies  in  Palo  Alto,   People  Soft  in  Pleasanton 
where  they  also  have  an  abundant  supply  of  affordable 
housing . 

Shakley  Corporation,  Ortho  Corporation.     Ortho  has 
a  parking  facility  that  is  bigger  than  the  entire  proposed 
project . 

So,   I  think  some  of  this  needs  to  be  slowed  down  so 
that  we  can  access  the  impact  of  parking  on  these  projects 
and  in  these  neighborhoods  because  I  think  it  is  going  to 
increase  air  pollution  as  more  and  more  people  spend  more  and 
more  time  driving  around  and  trying  to  find  a  place  to  park. 

Thank  you. 
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THE  PRESIDENT:  Thank  you. 

Lichen?    And  then  Peter  Sutherland. 
MR.   LICHEN:  Greetings. 

My  name  is  Lichen  and  I  direct  a  Waking  Dream 
(phonetics)   team  for  a  non-profit  music,  art  and  performance 
carnival  group. 

It  is  a  seventeen-years  carnival  group  at  18th 
Street  between  4th  and  Bryant.     We  are  actually  ten  years  at 
that  location. 

The  neighborhood  is  zoned  M-l.     I  have  seen  in  the 
past  ...  oh,   let's  see.     The  first  one  was  for  when  you  guys 
wanted  —  one  of  the  developers  wanted  to  divide  it  up,  okay? 
And  the  neighborhood  is  M-l. 

The  idea  was  that  it  was  light  industrial.     So,  you 
have  those  big  businesses  closed  down  but  the  neighborhood 
continues  to  be  light  industrial. 

Office  space  is  not  in  the  light  industrial 
requirement,   i.e.,   the  neighborhood  should  stay  with  light 
industry. 

The  losses  running  with  the  idea  of  the 
neighborhood  pushed  the  market  value  up  and  affected 
everybody  in  the  neighborhood  that  way  and  I  think  that  you 
should  look  at  this  neighborhood  as  a  shrinking  option 
instead  of  an  expanding  option  and  I  think  projects  like  this 
are  better  situated,   say,   instead  of  in  the  China  Basin  where 
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the  biotechs  is  going  to  go  up  because  they're  near  where  280 
.s  and  where  transportation  is  that  people  that  are  car 
drivers  go. 

You  know,   and  unfortunately,   they  drive  into  our 
neighborhood  and  park.     As  everyone  has  said,  you  can't  park. 

We  are  lucky  even  if  we  have  one  garage  space  which 
people  are  constantly  parking  in  and  everybody  is  at  odds 
here . 

People  don't  want  to  be  complainers  that  complain 
about  people  but,  definitely,   I  think  you  should  consider 
keeping  that  turf  particularly  how  it  is  now  instead  of  the 
possibility  of  exploiting  it  with  high  priced  development. 

Thank  you. 

THE  PRESIDENT:  Thank  you. 

Peter  Sutherland?     Sir?    And  then  after  Mr. 
Sutherland,   Jul  Niemier. 

MR.   SUTHERLAND:       I  have  some  written  comments  that 
I  would  like  to  put  into  the  file  — 

THE  PRESIDENT:  Great. 

MR.  SUTHERLAND:       —  and  make  part  of  the  record. 
Thank  you,  for  the  various  people  that  couldn't  be 
here  today  (Giving  document) . 

THE  PRESIDENT:  Okay. 

THE  SPEAKER:       My  name  is  Peter  Sutherland. 
I'm  a  eleven-year  veteran  resident  of  this 
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particular  neighborhood  where  this  project  is  earmarked. 

I  live  about  two  blocks  of  the  Project  and  I  have 
also  read  the  DEIR  pretty  thoroughly  and  I  would  like  to  make 
the  following  comments  which  are  that  this  report  has  not 
taken  into  consideration  the  overall  development  of  our 
neighborhood,   and  I  have  seen  this  before  in  various  other 
reports  that  have  been  issued  for  various  individual 
projects . 

I  feel  that  at  this  point  it  is  absolutely 
important  that  somebody  does  a  complete  study  on  all  the 
cumulative  effects  of  development  in  our  neighborhood  within 
like  a  five  or  a  ten-block  area  because  it's  a  fact  that  our 
neighborhood  has  gotten  more  development  than  just  about  any 
other  area  or  region  in  San  Francisco. 

And  I  also  want  to  make  the  comment  that  this 
project  is  probably  the  most  important  project  that's  ever 
going  to  be  done  in  San  Francisco  for  the  simple  reason  and 
the  pictures  bear  it  out. 

Basically,  you  are  bringing  downtown  buildings  and 
structures  and  melding  them  with  a  San  Jose  type  of 
architecture  into  a  very  e-stablished  and  very  old 
neighborhood  in  San  Francisco  and,   essentially,   to  say  that 
the  Building  Department  finds  no  problem  with  this  which  was 
stated  here  on  record  and  also  part  of  the  report  has  got  to 
be  a  joke. 
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This  is  —  this  is  going  to  change  the  entire 
neighborhoods  in  San  Francisco  and,  unfortunately,  because  of 
the  zoning  in  my  neighborhood,   this  is  going  to  have  by  far 
the  greatest  impact  and  I  also  want  to  bring  to  your 
attention  that  with  inside  the  report,   it  says  that  this  is 
going  to  require  a  lot  of  variances  as  far  as  bulk,  mass, 
height  and  things  of  that  nature. 

Maybe  not  height,  but  there  is  some  sort  of  formula 
with  height  relative  to  mass  and  stuff  like  that,   and  it  is 
very  important  to  note  that  this  project  will  require  all 
sorts  of  special  variances  which  the  report  does  not  properly 
address  and  basically  concludes  are  not  a  real  problem. 

The  other  issue  that  should  be  addressed  and  the 
reason  we  need  a  big  report  for  the  entire  area  and  this 
report  needs  to  include  all  the  information  about  all  the 
development  is  that  the  public  transportation  is  not  adequate 
for  the  neighborhood  the  way  it  is  and  there  are  literally 
about  a  hundred  extra  live-work  units  being  added  to  the 
neighborhood  right  now. 

And  if  you  take  that  and  add  all  the  additional 
commercial  development  that  this  project  would  bring  to  the 
neighborhood  as  well  as  the  retail  development  portion  of 
this  Project,   it's  a  disaster  waiting  to  happen  and  there  is 
nothing  in  this  report  other  than  the  specifics  on  what  bus 
lines  actually  go  to  the  neighborhood  but  nothing  addresses 
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the  whole  issue  of  transit  and  if  it  is  adequate,  if  it  meets 
the  needs  of  the  neighborhood. 

The  last  point  I  want  to  make  is  that  the  building 
of  this  project  is  going  to  be  severely  disruptive  to  the 
neighborhood,  and  they  are  going  to  excavate  down  two  stories 
and,   of  course,   in  a  way  that's  a  good  thing  because  they  are 
going  to  create  extra  parking  but,  at  the  same  time,  there  is 
going  to  be  so  much  dust  and  noise  and,  even  though  there  are 
various  methods  on  there  stated  in  the  EIR,  practical 
experience  and  we  have  a  lot  of  practical  experience  at  this 
point  in  our  neighborhood,   dictates  that  it  is  going  to  be  an 
extremely  disruptive  process  and  it  needs  a  lot  more  further 
consideration  and  study  and  I  won't  take  up  any  more  of  my 
speech  on  that. 

Thank  you. 

THE  PRESIDENT:  Thank  you  very  much. 

Jul  Niemier  and  then  Kevin  Keeting.     Kevin,   are  you 
here?     Okay,   thank  you.     Go  ahead,  sir. 
MR.  NIEMIER:  Yes. 

I  would  like  to  second  what  Mr.  Sutherland  just 
said.     The  point  is  well  thought  out.     So,   I  won't  go  on  and 
on  about  the  parking  concerns. 

I  live,  by  the  way,   on  20th  Street  immediately 
across  the  street  from  where  this  proposed  construction  will 
take  place,   and  I  just  want  to  augment  what  Mr.  Sutherland 
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just  said  and  what  Tom  said  prior. 

Right  now,  people  park  in  my  driveway  all  the  time. 
People  park  on  the  sidewalk  all  the  time. 

I  mean,  we  have  got  and  I  think  a  pretty  bad 
parking  problem  right  now.     We  need  much  more  parking,   in  my 
opinion,   for  the  development  that  is  currently  taking  place. 

I  just  foresee  a  lot  of  tow  trucks  in  my 
neighborhood,   a  lot  of  "call  the  Police",   "people  parking  in 
my  driveway  in  the  future",  but  I'll  just  move  on  to  —  the 
other  gentleman  covered  the  concerns  about  traffic  and  such. 

I'm  mostly  concerned  about  the  height  of  this 
proposed  —  the  proposed  height  of  this  building. 

I  feel  it  is  completely  out  of  character  with  the 
neighborhood.     It  is  going  to  be  significantly  higher  than 
anything  else  I  have  been  able  to  measure  near  by. 

As  Mr.  Sutherland  pointed  out.     It  is 
architecturally  completely  out  of  character  with  the 
neighborhood . 

When  I  made  the  addition  to  my  house,   I  had  to  go 
before  an  architectural  review  and  that  had  to  be  by  the 
Planning  Commission  and  such. 

I  discussed  this  matter  with  two  architects,  one  of 
whom  I  have  employed  quite  a  bit  and  both  the  architects  I 
have  discussed  this  with  are  quite  familiar  with  the  Project, 
the  Bryant  Square  Project,  that  is,  and  they  have  led  me  to 
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believe  that  some  rather  extraordinary  interpretations  of  the 
Planning  Code  have  been  undertaken  to  allow  the  amount  of 
square  footage  which  has  allowed  the  building  height  which 
was  described  just  yesterday,   how  the  65-foot  proposed  height 
is  technically  potentially  feasible  by  some  rather 
extraordinary  means  and  I  just  wish  that  the  environmental 
portion  of  the  Planning  Commission  would  scrutinize  this  very 
carefully  because  it  is  going  to  be. . .     This  is  an  enormously 
tall  building. 

So,   I'll  conclude  my  comments  at  this  point.  Thank 

you. 

MS.  AVERY:       Excuse  me.     Will  you  state  your  name 
for  the  record? 

MR.  NIEMIER:     Yes.     Jul  Niemier. 
MS.  AVERY:       Thank  you. 
THE  PRESIDENT:  Thank  you. 

Kevin  Keeting? 

VOICE  IN  AUDIENCE:         I  think  he  left. 
THE  PRESIDENT:  Okay.     Thank  you. 

Paul  Lent?     Paul  Lent? 
AUDIENCE:      (No  response) . 

THE  PRESIDENT:  Okay.     B-O-T...   something.  I 

can't  read  the  rest. 

VOICE  IN  AUDIENCE:     B-A-T-E-L  T-I-B-E-S? 
THE  PRESIDENT:     Is  that  the  last  name? 
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VOICE  IN  AUDIENCE:  T-I-B-E-S. 

THE  PRESIDENT:     Thank  you.     I'm  sorry  I  couldn't 
read  your  handwriting.     And  is  David  Maltz  here?  Okay. 

MS.  TIBES:       My  name  is  Batel  Tibes,   and  I  work  for 
The  Woolen  Company,  the  people  mostly  in  the  hi-tech 
industry. 

My  company  and  the  people  I  work  with  do  oppose 
this  project. 

We  feel  that  it  will  totally  change  the  character 
of  the  neighborhood.     We  currently  work  in  a  building  that 
has  been  around  probably  for  the  better  part  of  the  last 
Century  and  the  character  has  . . .  well,   the  building 
maintains  some. 

Currently,   I  have  a  disability  parking  permit  and  I 
have  not  been  able  to  park  anywhere  within  the  area  of  the 
vicinity  there  since  there  are  no  disability  parking  spots 
within  a  five-block  area,  whichever  way  you  go. 

The  effectiveness  of  that  permit  is  pretty  much 
lost,  due  to  the  situation. 

I'm  concerned  not  only  for  the  future  with  the 
limited  parking  space  that  is  provided  but  with  the  lack  of 
planning  for  public  transportation. 

Many  people  in  our  office  do  drive  to  the  job 
because  they  do  not  have  the  ability  to  take  convenient 
transportation  which  is  one  bus  line  and  anything  else  that 
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provides  them. 

So,   they  are  having  to  drive  to  work  rather  than 
willingly  use  public  transportation  due  to  the  duration  of 
the  Project  which  will  not  only  eliminate  current  parking 
spots  on  the  street  but  also  around  the  building. 

It  will  also  make  other  ones,  as  the  construction 
teams  comes  in  and  works  on  this  building  for  the  amount  of 
time  that  it  takes  which  will  probably  require  considerable. 

So,   you  are  talking  about  the  elimination  of  most 
likely  a  hundred  parking  spots  for  a  few  years  into  the 
future  and  not  providing  the  provision  of  additional  parking 
spaces  as  this  building  is  developed  along  with  the  —  let  me 
take  the  privilege  of  saying  —  the  ugliness  of  the  building. 

Everybody  has  been  polite  about  it,  but  it  is  so 
unlike  San  Francisco  that  it  is  kind  of  disheartening  to  see 
these  kinds  of  things  going  up. 

Even  though  it  does  cater  to  my  occupation,   I  would 
still  rather  not  see  these  kind  of  things  going  up  and  even 
in  the  areas  that  do  allow  the  situation,  these  kind  of 
buildings  to  go  up. 

Please,   the  architects  should  have  kept  that  in 
mind  when  they  designed  the  building  to  accommodate  visually 
what  is  going  on  and  not  totally  destroy  the  neighborhood  and 
for  the  people  who  want  to  enjoy  their  lives. 

And  to  maybe  to  integrate  business  into  the 
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community,   I  think  it  might  be  less  antagonism  going  on 
between  those  who  earn  a  living  in  the  kind  of  place  there 
and  those  who  live  in  the  area  and  maybe  they  can  work 
together  because,   ultimately,   some  will  delegate  going  into 
neighborhoods  from  people  who  work  in  this  area. 

This  is  going  to  be  totally  directing  it. 
Especially  if  we  talk  about  child  care  situations.     There  are 
no  provisions  for  these  kinds  of  facilities  in  these 
buildings  or  anything  that  would  give  back  to  the  community. 

THE  PRESIDENT:  Thank  you. 

David  Maltz?    And  then  Gisele  Paris. 

MR.  MALTZ:     My  name  is  David  Maltz.     I'm  also  a 
resident  of  the  neighborhood  and  opposed  this  project. 

I  will  keep  my  comments  fairly  brief.     I'm  echoing 
and  I  join  in  the  chorus  here.     I  agree  with  most  of  the 
comments  here  on  parking,  the  architectural  integrity  of  this 
project . 

I  want  to  point  out  that  other  projects,  other 
office  developments  recently  in  the  neighborhood,  the  Kansas 
building,  the  help  that  was  standing  in  developing  and  in 
creating  the  neighborhood  have  all  been  done  with  some 
modicum  of  respect  for  the  local  areas  and  the  neighborhoods 
they  are  in  and,  in  fact,  more  than  anything  else  should  be 
taken  into  account  when  considering  the  master  plan  for  the 
City,   for  this  neighborhood,  is  the  height  restriction. 
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If  you  look  at  the  buildings  around  the  Bryant 
Square  building,   they  look  nothing  like  the  glass  and  steel 
monstrosities  that  can  be  drafted  on  if  this  building  project 
goes  through. 

So,   I  just  encourage  you  all  to  think  carefully 
about  the  completion  of  this  Project.     If  this  is  done  to  my 
mind  very  speculatively,   if  it  comes  —  bottoms  out  and  in 
the  not  too  distant  future,   it  will  be  cut  and  graded  out. 
It  will  be  a  mitigated  glass  and  steel  monstrosity  movement. 

We  will  not  be  able  to  get  rid  of  it  and  it  will 
permanently  alter  the  character  of  the  neighborhood. 

Thank  you. 

THE  PRESIDENT:  Thank  you. 

Gisele  Paris?     I  don't  have  any  more  speaker  cards. 
If  there  is  anyone  else  who  wishes  to  speak,  will  you  please 
come  towards  the  front  of  the  building?    Thank  you. 

MS.   PARIS:  Hi. 

My  name  is  Gisele  Paris,   and  I'm  a  resident  and  a 
business  owner  and  I'm  just  across  the  Bryant  Square  Project. 

This  is  a  heinous  monstrosity.     Having  lived 
through  the  renovation  of  the  Mill  Building,  the  proportions 
of  this  project  compared  to  that  are,   of  course,   ten  and 
twenty  fold. 

That  project  was  horrible  for  the  local  residents 
to  have  lived  through. 
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There  is  one  line  in  particular  in  this 
environmental  impact  report  which  I  think  sums  up  a  lot  of 
the  sentiment  and  that  is  ...   It  is  interesting. 

It  says  "the  project  sponsor  shall  require  that  the 
contractors  haul  and  delivery  routes  to  avoid  residential 
streets  wherever  possible". 

Let's  think  about  that  for  a  moment.  How  is  that 
possible  in  the  middle  of  the  Mission?  Residential  streets 
surround  this  project. 

There  are  houses  on  all  four  sides.     Houses  that 
will  all  be  half  the  size  of  this  building  when  this  is 
completed. 

This  thing  is  huge.     This  is  the...     You  could 
compare  it  to  a  skyscraper  in  downtown.     That's  the  impact  it 
will  have  on  this  neighborhood. 

I  realize  realistically  that  it  is  impossible  to 
impede  progress,   that  something  will  go  into  this  block 
whether  we  like  it  or  not. 

Sort  of  like  the  Mill  Building,  no  one  likes  that. 
No  one  likes  what  is  in  there  now  because  it  is  not  suited 
for  our  block.     We  have  been  told  it  is  not  part  of  this 
block  at  all,  especially  where  it  is. 

It  makes  the  residents  really  weary  of  a  project 
like  this  because  we  have  told  of  other  things  before  that 
haven't  been  true. 
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This  environmental  impact  report  is  just  full  of 
stories  just  like  that. 

It  is  not  true  that  the  access  routes  of  delivery 
trucks  and  the  people  working  on  the  project  will  try  to  keep 
the  noise  levels  and  the  dust  levels  down. 

How  is  that  possible  for  a  four-story  building  that 
takes  up  the  entire  city  block?     It  is  just  not  realistic. 

It  is  going  to  be  huge.     It  is  going  to  go  on  for  a 
long  time  and  the  residual  affects  as  the  other  people  spoke 
earlier  are  going  to  be  long  long  term. 

It  will  change  the  face  of  this  neighborhood 
forever.     It  already  has.     The  other  construction  in  the 
neighborhood  has  and  it  is  not  pretty. 

I  mean,   if  you  try  to  live  and  work  in  this 
neighborhood  just  over  the  last  few  years,   it  is  just  deadly. 

It  is  not  a  pleasant  thing  anymore  to  have  to  jog 
for  parking.     We  call  them  "parking  vultures".     I  mean,  the 
minute  you  go  near  your  car  with  a  key  in  your  hand,  there 
are  three  or  four,  you  know,   surrounding  you. 

So,   obviously,   you  know,   it  is  not  just  a  parking 
issue.     It's  is  a  huge  problem.     It's  the  noise,   it's  the 
dust . 

It's  the  ...  the  skyline  will  be  changed  forever, 
turning  our  streets  into  dark  corridors  by  the  huge  shadowing 
effects  this  monstrosity  is  going  to  have  and  it  is  ugly. 
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You  know,  we  have  beautiful  Victorian  houses  along 
with  old  historic  light  industrial  buildings. 

That's  what  the  neighborhood  once  was  and  now  there 
are  all  of  these  architecturally  —  I'll  not  say  irrelevant 
because  I'm  sure  they  were  well  designed  but  they  are  not  in 
keeping  with  the  neighborhood  at  all. 

They  are  —  this  building,   in  particular,   is  really 
inappropriate,  exclamation  point.     Thank  you. 

THE  PRESIDENT:       Thank  you. 

Joshua  Cohen?    And  then  Jonathan  Youtt. 

MR.  COHEN:     Good  afternoon. 

My  name  is  Joshua  Cohen.     I  live  at  2206  Bryant 
which  immediately  faces  the  southeastern  portion  of  the 
Project  and  I  do  have  some  written  comments  that  I  would  like 
to  enter  into  the  record.     So,   I'll  give  these  to  somebody. 

I  would  like  to  comment  on  the  visual  quality  of 
the  Project  as  it  will  affect  the  community  but,  rather  than 
trying  to  describe  it,   I  did  take  this  opportunity  in  a 
recent  drawing  to  just  sketch  out  what's  there  now  and  what's 
planned  and  one  alternative  that  I  came  up  with  which  might 
be  a  possible  design  would  be  arrived  upon  by  community 
situation,  where  there  was  a  community  impact  report  or  a 
collaborative  planning  process  that  involved  the  community. 

So,   I'll  just  hand  these  out.     If  you  want  to  take 
a  look,  that's  great,  and  I'll  just  mention  a  couple  of 
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reasons  why  it  is  important.     On  the  reverse  side  of  the 
sheet,   same  thing. 

I  live  directly  over  the  top  of  the  laundromatt  and 
all  day  there  is  parents  doing  their  laundry  and  little  kids 
playing  out  in  front  of  their  doors  and  there  is  going  to  be 
a  large  increase  in  traffic  from  a  project  this  size. 

I  think  that  should  be  addressed  in  the  community 
for  what  effects  that  is  going  to  have  and  you  have  to  give 
the  community  a  chance  to  give  some  mitigating  factors  to  the 
development . 

On  York  street  between  19th  and  20th,   there  are  a 
whole  string  of  houses  that  have  high  stoops  that  captures 
the  afternoon  sun  where  they  can  get  together  and  talk  and 
meet  neighbors  and  they  are  going  to  lose  the  afternoon  sun 
in  the  latter  day  because  of  the  height  of  this  building. 

I  haven't  heard  anyone  address  that  and  I  haven't 
seen  any  of  those  families  here  because  they  have  never  been 
given  the  opportunity  to  have  any  input  in  this  process. 

So,   in  conclusion,   I  just  would  like  to  say  that 
when  the  environmental  report  talks  about  the  community  and 
says  there  will  be  no  impact,  that's  shortsighted  and  the 
environmental  impact  report  should  find  that  there  will  be 
significant  impacts  and  address,   you  know,  make  arrangements 
for  a  collaborative  planning  process  in  the  community. 

Thank  you. 
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THE  PRESIDENT:  Thank  you. 

Jonathan  Youtt?    And  then  James  Corcoran. 

MR.   YOUTT:       Hello.     Thank  you. 

My  name  is  Jonathan  Youtt  and  I'm  part  of  a  group 
of  artists  that  rents  a  ten-thousand  square  foot  warehouse  on 
Bryant  between  18th  and  19th.     The  name  of  the  space  is 
called  "Cell  Space". 

We  have  a  number  of  youth  programs  and  adult 
programs  that  will  be  impacted  by  the  scope  of  this  project. 

I  want  to  take  the  opportunity  to  recognize  that 
there  is  community  development  examples  and  models  around  the 
country  that  could  be  utilized  by  the  SKS  group  and  the  other 
developers  that  have  this  and  it  is  kind  of  —  it  is  an 
insult  to  the  group  of  people  that  have  lived  in  the 
neighborhood  for  years  that  are  doing  business  and  it  is 
disrespectful  and  I  feel  like  it  is  an  opportunity  for  the 
developers  to  get  input  and  see  what  the  neighborhood 
actually  needs  instead  of  being  just  presumptuous  and 
speculative. 

So,   I  want  to  encourage,  if  anyone  from  SKS  is 
here,  to  read  about  community  development  and  to  think  about 
that  process  and  redesign  their  facility  with  our  input 
because  there  are  definitely  needs  that  are  not  being 
addressed  in  a  project  of  this  size  and  scope. 

I  also  want  to  point  out  that  it  feels  like  we  are 
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gentrif ication  and  in  the  big  technology  revolution  that  is 
happening . 

It  is  fact,  but  we  are  looking  at  two  major 
buildings  being  renovated  just  within  two  or  three  blocks  of 
this  site. 

The  Best  Foods  Management  building,   again,   and  the 
Pottery  Barn  is  going  to  be  bringing  in  their  research  and 
development  group  and  that's  going  to  be  five  hundred 
employees  right  on  18th  and  Bryant  and  then  at  23rd  at 
2300  Harrison,   at  19th  and  Harrison  is  another. 

It  is  a  website  development  group.     There  is 
another  five  hundred  employees,  and  they  have  about  twenty 
spots,  twenty  parking  spots  for  five  hundred  employees  right 
there  at  19th  and  Harrison. 

So,   in  lieu  of  the  rest  of  the  neighborhood,  it 
seems  like  this  Project  should  be  redesigned  with  the  input 
of  the  neighborhood  to  reduce  the  effects  of  the  parking 
issue  as  well  as  to  empower  the  neighbor  and  provide  for  the 
neighborhood  instead  of  just  going  in  there  with  reckless 
abandonment . 

So,   I  appreciate  your  listening.     Some  people  have 
asked  me  why  I  continue  to  come  to  these  meetings  when  it 
seems  like  it  falls  on  deft  years  and,   no  insult  to  you,  but 
I  still  feel  like  I'm  in  a  democracy  and  this  is  a  place  for 
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be  heard  and  I  really  really  thank  you  for  spending  the  time 
listening  to  us  and  I  certainly  hope  that  the  deal  isn't  done 
and  that  this  is  the  place  where  we  can  be  listened  to. 
Thank  you. 

THE  PRESIDENT:  Thank  you.     James  Corcoran  and 

then  Teri  Matelson. 

MR.  CORCORAN:       Good  afternoon. 

I'm  going  in  concurrence  with  the  previous 
speaker's  comments. 

I  speak  well  qualified.     I  am  the  senior  resident 
at  2121  Bryant  Street.     I  have  had  a  studio  there  for 
twenty-five  years,  and  I  beseech  the  Planning  Commission  to 
re-examine  the  public  conscience  in  regard  to  this  matter. 

Twenty  years  ago,  we  had  sixty,   sixty-five  artists 
in  the  building,   all  contributing  to  the  culture  of  San 
Francisco,   all  blending  into  the  community,  having  a  good 
social  retrospect  and  then  the  greed  came  along  and  slowly 
but  surely  the  property  is  being  converted. 

I  speak  from  that  side  as  well.     In  fact,  about 
fourteen  years  ago,   I  bid  on  the  property  with  a  view  towards 
preserving  it  and,  as  I  stand  here  today,   I  seriously  doubt 
that  property  will  be  preserved. 

It  can  be  and  it  can  be  a  profitable  one  but  not 
high  profit  and  it  will  be  a  perfect  blend  with  the  rest  of 
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the  community,  socially. 

We  have  lost  the  artists.     They  were  intimidated  by 
the  move.     Many  of  them  left  eight  months  ago,   ten  months 
ago. 

We  have  only  in  the  building  now  two  left  and  they 
are  moving  out  as  I  am  and  it  is  pathetic  to  see  that  quality 
of  our  life  style  go  down  the  drain  and  there  are  many  other 
ramifications  of  it  but  the  most  important  thing  is  the 
social  impact  on  the  community  and  the  people  who  have  gone 
in  there  and  they  have  restored  some  of  their  Victorian  homes 
in  good  beautiful  fashion  and  it  is  a  pleasure  to  walk 
through  the  community. 

It  is  a  pure  Mission  the  way  it  should  be  and  not 
have  a  San  Jose  type  structure  come  moving  in  on  us  and  these 
comments  are  exclusive  of  parking  and  all  of  the  other 
ramifications.     They  are  just  not  going  to  be  responded  to. 

Thank  you. 

THE  PRESIDENT:  Commissioner  Mills? 

COMMISSIONER  MILLS:     I  just  thought  I  would  make  a 
point  of  clarification  that  I  hope  I'm  right  about  but  often 
these  photographs  that  are  in  the  EIRs  are  not  the  actual 
project  design.     They  are  just  a  placeholder. 

While  we  certainly  hope  that  we  have  got  a  more 
sensitive  design  of  the  project  than  comes  before  us  but 
often  I  will  open  these  to  think  that,   you  know,  "good 
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grief!"  But  it  is  not  the  design  of  the  actual  building 
itself. 

VOICE  IN  AUDIENCE:       I  think  it  represents  the  — 

THE  PRESIDENT:     Thank  you,  Commissioner. 

COMMISSIONER  MILLS:     It  represents  the  potential 
bulk  that  it  could  get,  but  it  does  not  necessarily  represent 
the  design  represented  by  the  project  sponsor. 

THE  PRESIDENT:  Thank  you,  Commissioner. 

Teri  Matelson  and  then  Mary  Bennett. 

MS.  MATELSON:     My  name  is  Terri  Matelson,  and  I 
live  near  the  Bryant  Street  office  and  I  have  lived  there  for 
about  five  months  and  I'm  glad  to  be  here. 

I  think  that  as  far  as  saving  the  history  of  the 
buildings  and  so  my  issue  is  with  the  local  field  of  this 
property  and  from  the  design,  even  though  it  is  not  going  to 
be  possible,  that  impact  design,   I  think  the  bulk  of  it 
overshadows  the  historic  building. 

I  think  that's  a  shame.     If  they  bothered  to  keep 
this  property,  the  lost  from  this  as  to  this  degree,  it  would 
be  nice  to  maintain  the  entire  project  with  that  idea  in 
mind. 

From  the  pictures  and  I  don't  know  how  accurate 
they  are  but  there  is  a  building  on  the  corner  of  York  and 
19th  and  it  covers  up  not  only  the  windows  of  the  units  on 
that  side  but  also  where  it  says  it  is  the  Old  Woolen  Mill. 
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So,   it  doesn't  make  a  lot  of  sense  to  me  and,  if 
that  is  not  going  to  happen,  that's  fine  but,   just  in  case  it 
would,   I  think  that  is  going  to  be  a  great  loss  and  I  think 
this  is  a  huge  building  and  I  think  the  development  should 
mean  something  to  the  neighborhood  and  in  keeping  with  the 
character  of  this  monument  intact. 

And  the  other  concern  I  have  is  with  the  shadows 
and  light  and,   living  in  the  lofts,   I  would  hope  that  the 
development  company  would  consider  the  quality  of  our  lives 
since  they  have  given  us  the  opportunity  to  live  in  this  nice 
historic  building,  that  they  would  consider  to  have  the  light 
in  the  sky  and  with  the  mammoth  of  this  building  that 
concerns  me  that  we  wouldn't  have  that. 

So,   I  think  it  should  be  considered  and  it  may  have 
been  considered  and  are  not  shown  in  the  pictures  but,  just 
in  case,   I  would  like  to  bring  those  things  forward. 

Thank  you. 

THE  PRESIDENT:  Thank  you.     Mary  Bennett?  And 

then  David  Jayne  and  Kay  Hoskins.     I  don't  know  if  you  are 
going  to  speak  together  or  separate. 

MS.  BENNETT:       Hello.     My  name  is  Mary  Bennett.  I 
live  at  2641  -  20th. 

I  would  like  the  Commission  to  consider  the 
destruction  to  the  neighborhood  during  the  process  before  we 
talk  about  the  size  and  scope  of  the  building. 
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All  of  the  heavy  equipment  will  have  to  come  from 
either  South  Van  Ness  or  from  Potrero  Avenue.     It  will  come 
down  20th  Street  where  a  new  high  school  is  about  to  open  in 
September  or  it  will  come  down  19th  Street. 

Both  of  these  are  very  residential.     I  happen  to 
live  on  the  corner  of  20th  Street.     So,   I'm  very  anti  heavy 
duty  equipment  going  down  that  street  as  it  is. 

It  is  also  the  street  that  UC  uses  for  its  shuttle 
which  goes  every  fifteen  minutes  between  UC  and  Parnassus  and 
General.     So,   it  is  a  heavily  traveled  street. 

In  addition  to  that,   over  the  last  year,   I  have 
after  living  in  the  Mission  since  1978  had  to  have  cars  towed 
from  my  driveway  on  an  average  of  three  times  a  month. 

Now,  that's  not,  you  know,  opening  the  windows  and 
yelling  at  people  "do  not  park  here!" 

It  is  not  waiting  fifteen  minutes  hoping  they  are 
going  to  come  back.     That's  if  I  need  to  exit  my  house,  I 
have  to  call  a  tow  truck. 

So,  if  you  think  about  the  size  of  the  Project  and 
you  think  about,  "oh,  it  is  only  going  to  be  five  stories,  we 
are  going  to  set  back  on  the  top,"  you're  still  going  to  have 
to  walk  around,  down  on  the  bottom  and  it  is  huge.  Seriously, 
if  we  can  do  something  about  the  size,  not  even  if  nothing  is 
going  to  be  built  there. 

In  addition  to  the  parking  problem,  as  I  was  taking 
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public  transit  to  this  meeting,   I  walked  by  19th  and  York, 
that  is  the  opposite  corner  of  where  the  project  is,  same 
block,   and  I  picked  from  the  telephone  pole  this  flyer. 

It  says  "desperately  seeking  parking.  Monday 
through  Friday,   9:00  to  5:00,   rent  your  loft  parking  space 
during  the  day  while  you  are  at  work.     Make  an  offer.  Call 
Carol,"  and  it  gives  a  phone  number. 

So,  this  is  today.  Today  we  have  these  signs  on 
the  telephone  pole  saying  "desperately  seeking  parking"  in 
the  same  block  that  this  building  is  about  to  be  built. 

I  ask  you  seriously  please  consider  the 
neighborhood,   the  shadows,   the  size  and  the  fact  that  we  are 
going  to  be  grossly  inconvenienced. 

In  closing,   I  would  just  like  to  say  and  be  heard, 
other  parts  of  the  lot,   also  the  same  developers  where  Carrie 
lives  in  the  loft,  where  there  are  only  maybe  fifty  parking 
spaces,  maybe  a  hundred  for  the  lofts. 

They  have  been  promised  that  they'll  have  valet 
parking  for  a  minimum  of  fifteen  months  while  the 
construction  is  going  on. 

So,   those  spaces  will  be  taken  away.     Those  cars 
will  be  put  on  the  street.     You  know  if  they  are  going  to  be 
valet,   it's  going  to  be  ...  you  know,   it  will  have  to  be 
close . 

So,   there  will  be  other  neighbors  who  will  have 
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less  places  to  park.     So,   if  they  are  already  promised  the 
other  half  of  the  block,   they  will  be  taking  the  parking 
spaces  that  they  have  been  given,  that  they  will  be  valeted 
for  fifteen  months.     Think  about  the  ramifications  on  the 
rest  of  us. 

Thank  you. 

THE  PRESIDENT:  Thank  you.     Is  it  David  Jayne? 

MR.   JAYNE:       Thank  you. 

I'm  David  Jayne,   J-A-Y-N-E,   speaking  on  behalf  of 
my  wife  and  myself. 

We  have  lived  at  908  Potrero  Avenue  for  eleven 
years  now.     We  oppose  this  Project. 

First  of  all,  do  you  have  a  Jim  McCormick  in  your 
Department?    Because  I  tried  to  e-mail  your  Department  a  few 
days  ago  and  got  his  name.     Anyway,   I  will  read  you  that 
e-mail  then. 

Regarding  Item  12  on  the  agenda  for  the  January 
6th,  2000,  planning  meeting,  please  don't  allow  fulfillment 
of  the  proposed  Bryant  Square  Project  to  be  built  at  the 
corner  of  Bryant  and  20th  Streets. 

The  architecture  will  clash  with  the  existing 
character  of  the  neighborhood.     The  proposed  height  and 
intent  to  build  the  structure  right  up  to  the  property  line 
will  block  direct  sunlight  and  used  for  numerous  existing 
properties.     Parking  congestion  will  almost  certainly 
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increase . 

Also,   I  don't  believe  this  project  is  geared 
towards  the  artistic  or  industrial  populations  which 
currently  occupy  the  space. 

Again,   no  on  Item  12.     I  guess  that's  it. 

THE  PRESIDENT:  Thank  you  very  much. 

Andy  Hope  and,   after  Mr.   Hope,   Simone  Eastwood. 

MR.   HOPE:         Hello.     My  name  is  Andy  Hope. 

I  guess  all  of  the  prospective  glass  that's  been 
proposed  has  been  addressed. 

I'm  a  recent  owner  in  the  Mission  now.     I  have 
lived  there  and  owned  property  there  for  a  little  over  a 
year.     I  used  to  live  there  for  seven  years  and  then  went  to 
South  of  Market.     I'm  a  designer  and  an  engineer  and  an 
artist . 

I  watched  the  South  of  Market  design  community 
pretty  much  get  eliminated  because  it  had  no  voice.  Rather 
than  just  complaining  about  progress  because  I'm  part  of  the 
progress,   I  got  a  job. 

I  gave  it  to  my  business,   got  involved,   acquired  a 
building  with  some  friends,   set  up  a  community  to  create  a 
small  anchor  community  for  the  designers  and  artists  at  grass 
roots  level  but  what  I  am  seeing  happening  in  the  Mission,  it 
is  really  hard  to  fathom. 

So,    I'm  guess  I'm  making  a  plea  that  to  think  about 
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it.     It  says  in  there  to  create  less  parking  spaces,  create 
more  jobs  in  the  neighborhood. 

I  talked  to  all  the  people  around  there  in  the 
neighborhood  and  they  tend  to  drop  the  other  one  down.     So,  I 
kind  of  question  the  validity  of  it.     That's  it. 

THE  PRESIDENT:  Thank  you. 

Simone  Eastwood? 

MS.   EASTWOOD:       My  name  is  Simone  Eastwood,   and  I 
currently  reside  at  the  corner  of  19th  and  Hampshire  and  I, 
too,   feel  that  all  of  the  issues  have  been  addressed  here  but 
my  concerns  really  are  for  the  people  that  are  not  here,  the 
people  that  are  not  even  notified  of  this  project  taking 
place . 

People  on  my  street,   families,   families  that  have 
lived  there  for  years  and  years  with  children,   and  it  is  a 
changed  neighborhood. 

It  doesn't  fit  in,   a  building  from  a  meeting  mall 
in  San  Jose,   and  I'm  also  concerned  about  the  shade  that  we 
would  be  experiencing  in  the  evening  much  earlier  and  when 
you  bring  a  lot  of  darkness  to  this  neighborhood  that  is 
wonderful  and  lively  and  residential  and  that's  all. 

THE  PRESIDENT:  Thank  you. 

Does  any  other  member  of  the  public  wish  to  give 
information  on  the  planning?    Anyone  else  after  Ms.  Hestor, 
just  move  up  to  the  front  of  the  room,  please. 
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MS.   HESTOR:       Sue  Hestor  on  behalf  of  the  San 
Franciscans  For  Reasonable  Growth. 

I'm  going  to  start  with  Page  2  dash  4,   the  project 
description.     I  want  displacement  information,   very  specific; 
the  exact  name  of  businesses  there  were  in  this  building, 
what  product  do  they  produce,   whether  women  or  minority 
owners,   how  long  were  they  there?     How  many  employees  do  they 
have?    And  what  rent  do  they  pay? 

All  of  the  descriptions  of  what's  been  there  which 
has  been  eliminated  is  grossly  general  and  needs  to  be  much 
more  explicit. 

Throughout  the  entire  document,    including  on  this 
page  every  time  the  word  "office"  is  used,   staff  should  say 
whether  it  is  a  legal  office  within  the  terms  of  Proposition 
M. 

Accessory  offices  and  manufacturing  facilities  are 
not  offices.     The  City  is  using  the  term  "office"  much  too 
loosely  to  give  the  impression  that  this  is  just  a 
continuation  of  former  legal  office  uses  and  that  is  not  the 
case . 

Every  time  you  describe  the  height  of  the  building 
with  floors  given  in  feet  as  well,  starting  on  that  page  and 
throughout  the  document. 

On  both  Pages  2-5  and  2-6  where  you  have  the  little 
drawings  of  the  buildings,   you  should  put  the  street  address 
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on  every  single  one  of  these  little  buildings  because  it  is 
impossible  to  understand  this  document. 

You  can't  go  back  to  a  map  and  figure  out  what 
building  they  are  talking  about. 

On  Page  2  dash  14  —  on  Page  2  dash  12,  Project 
Sponsors'   Objectives,   No.   1  should  be  the  honesty,  make  a  lot 
of  money. 

They  are  not  in  this  for  a  charitable  enterprize. 
They  don't  really  care  about  assisting  the  historic  urban 
institutes  character  of  the  block. 

The  goal  of  the  developer  is  to  make  a  lot  of  money 
and  that  is  it.     Without  that,  nothing  else  on  that  list  is 
relevant . 

On  Page  2  dash  14,   this  is  another  place  where, 
one,   the  office  issue  should  be  pulled  out  and  talked  about. 

Proposition  M  changed  the  definition  of  "office". 
The  only  office  definition  that  makes  this  legally  relevant 
is  pre-existing  offices  defined  in  Prop  M. 

I  want  you  to  put  that  part  of  Prop  M  in  here.  The 
second  thing  is  that  it  is  extraordinarily  insulting  that  you 
say  page  after  page  of  general  plan  policies,   and  you  put 
suppress  priority  policy  into  general  characterizations  that 
aren't  even  accurate  statements  in  the  policy. 

Pull  out  the  exact  language  of  the  Prop  M  priority 
policies  because  those  are  the  policies  of  the  voters  of  the 
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City  more  than  the  general  plan  policies  are.     They  are 
higher  than  that. 

In  particular,   the  gross  misstatement  of  the  one 
that  should  read  that  an  adverse  economic  base  be  maintained 
by  productive  or  industrial  and  service  centers  from 
displacement  due  to  commercial  office  development  and  an 
opportunity  for  residential  employment  and  ownership  in  these 
sectors  should  be  enhanced. 

That  is  a  policy  and  that  is  a  hundred  and 
eighty-eight  degrees  away  from  this  Project. 

This  Project  displaces  those  uses  and  brings  in 
monolithic  commercial  office  development  as  well  as  a  policy 
about  protecting  the  neighborhood  character. 

Put  those  down.     The  staff  is  too  sloppy  about  Prop 
M.     You  have  boilerplate  and  they  are  not  right. 

On  Page  3  dash  2  where  you  have  the  zoning,  you 
don't  even  discuss  about  the  pending  neighborhood  zoning  for 
this  site. 

Discuss  the  pending  policies  to  rezone  this  as  a 
housing  area  because  downtown  office  buildings  plunked  into 
this  neighborhood  cannot  be  consistent  with  what  you  are 
talking  about  for  mixed  use  only. 

You  must  find  land  use  conflicts.     This  is  one  of 
the  most  significant  impact  projects  I  have  ever  seen. 

It  dramatically  changes  the  context  of  the  Mission. 
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This  is  a  commercial  office  development.     It  is  further  south 
than  anything  I  have  ever  seen  in  San  Francisco  in  the  middle 
of  residential  areas.     Look  at  this  neighborhood.     Look  at 
all  of  RHs. 

You  have  to  find  significant  land  use  impact.  You 
have  to  find  significant  economic  dislocations. 

On  Page  3-4,   to  the  extent  that  you  can  do  it,  put 
down  rental  housing.     This  is  a  map  of  rental  housing  units? 
Rental  versus  ownership  and  that  has  a  significant  impact 
because,   if  all  of  these  people  can't  find  parking,   they  find 
it  difficult  to  get  to  their  jobs,   they  are  going  to  buy  up 
housing . 

They  are  already  looking  at  displacements  and  are 
going  to  have  owner  movements. 

So,  we  have  lot  of  vulnerable  housing  stopped  and 
it  isn't  even  on  the  radar  screen. 

THE  PRESIDENT:       Thank  you.     Next  speaker? 

MR.   FIELDER:     Jake  Fielder. 

Commissioners,   I  would  like  to  reference  5.1.  5.1 
which  here  reads  as  follows: 

"With  implementation  of  the  mitigation  measures  — " 
this  is  at  paragraph  3. 

"With  implementation  of  the  Mitigation  Measures 
outlined  in  Chapter  4.0,  Mitigation  Measures, 
no  significant  impacts  would  occur  as  a  result 
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of  implementing  the  Bryant  Square  Project. 
"Whether  or  not  the  Project  is  approved, 
traffic  volumes  and  transit  loading  in  the  site 
vicinity  are  projected  to  increase. 
"Cumulative  increases  in  traffic  congestion  may 
in  turn  cause  cumulative  increases  in  criteria 
air  pollutants  and  a  degradation  of  air 
quality . 

"The  project's  incremental  contribution  to 
these  potential  cumulative  effects  would  not  be 
considered  to  be   (quote)  'considerable1 
(unquote)   or  significant." 

I  think  it  is  time  for  you  to  really  address  the 
California  Environmental  Quality  Act  in  a  serious  way. 

When  CEQA,  as  it  is  known  by  the  acronym,  says  that 
you  should  consider  the  cumulative  effects,  you  really  should 
do  it . 

Do  you  know  that  there  is  a  past  history  and 
anybody  who  does  a  statistical  analysis  can  tell  you  all  you 
have  to  do  is  look  at  something  that's  happened  in  the  past 
and,   if  you  are  going  to  continue  to  do  that  in  the  future, 
you  don't  have  to  make  up  a  management  policy. 

You  actually  have  evidence  of  which  the  community 
looked  at  with  something  like  it  because  you  have  it  in  front 
of  you  with  consistent  reality. 
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If  you  would  look  and  see  what  the  cumulative 
impacts  have  been  with  certain  kinds  of  land  uses  that  are 
analogous  to  this  one  and  I  think  if  you  even  look  now  at  the 
hodgepodge  kind  of  land  use  projects  that  you  have  for 
residential,   and  information  which  is  really,   you  know, 
office  buildings  turned  on  their  side,   there  have  been  in 
some  of  our  area  and  something  like  live-work,   whatever  you 
want  to  call  that  that  had  the  multiple  units,   the  whole 
issue  down  there  is  creating  what  is  really  causing  an 
embarrassment  and  a  confusion  for  the  city. 

I  would  hate  to  think  that  we  would  go  over  into 
the  western  of  the  side  of  the  City  and  impose  the  kinds  of 
land  use  conflicts  that  we  are  getting  over  on  the  eastern 
side  in  some  of  our  areas  of  the  City. 

We  would  all  be  screaming  bloody  murder  over  there 
because  I  live  over  on  the  western  side  of  the  City  and  the 
whole  thing  is  kind  of  a  messy  mystery. 

So,   if  you  could  actually  insist  in  this 
environmental  impact  report  that  cumulative  impacts  and  be 
agreed  to  be  spelled  out  and  that  they  be  known  and  that  they 
be  shown  to  be  possibly  significant,   that  would  be  a  major 
step  in  the  direction  of  actually  using  CEQA  to  describe 
reality . 

The  other  area  that  CEQA  also  has  to  look  at  is  the 
area  that  comes  under  the  phrase  "community  controversy". 
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I  think  we  have  always  community  controversy  with 
this  stuff  and  a  much  more  detailed  history  and  narrative  on 
the  community  controversy  would  indeed  be  within  the  scope  of 
what  CEQA  requires  and,   if  you  do  that,   that  would  be 
extremely  useful  that  we  would  understand  what  the  language 
shift  versus  the  land  use  maintenance  kinds  of  realities  are 
and  really  get  the  proper  description  rather  than  just  gloss 
over  things  and  take  off  "yes",    "no",   and  things  like  that 
and  these  various  comments. 

Thank  you  very  much. 

THE  PRESIDENT:  Thank  you. 

Next  speaker?     Does  any  other  member  of  the  public 
wish  to  address  the  Commission  on  the  subject? 
AUDIENCE:      (No  response) . 

THE  PRESIDENT:       Seeing  no  public  comments, 
Commissions,   Commissioner  Richardson? 

COMMISSIONER  RICHARDSON:        Thank  you. 

The  EIR  addresses  the  long  term  environmental 
impact  which  is  fine. 

However,   there  is  nothing  that  I  see  here  that 
actually  addresses  the  temporary  environmental  impact  and  I'm 
talking  about  noise,   traffic,   dust,   and  I  would  like,  you 
know,   the  Director  to  point  me  out  --  to  explain,   you  know, 
why  because  I  have  some  suggestions  to  try  to  make  it  the 
adverse  impact  on  the,    you  know,   the  residents  in  the 
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community.  I  think  that  this  issue  is  not  telling  the  voters 
the  cumulative  impact. 

So,   if  you  can  help  me  address  that  issue,  please. 

MR.   GREEN:  Well,   again,    I  think  that, 

Commissioner  Richardson,   if  your  comment  is  that  you  would 
like  to  see  the  discussion  with  regard  to  impacts  that  are 
related  to  construction  either  bolstered,   if  you  don't  think 
the  discussion  is  adequate  or  you  are  going  to  make  a 
determination  that  there  is  no  discussion  at  all,   you  need 
some,    I  do  believe  that  every  Environmental  Impact  Report 
clearly  talks  about  what  transpires  during  construction  and  I 
believe  that  it's  Section  4  of  this  document. 

It  does  talk  about  construction  and  so  I  guess  my 
suggestion  to  help  you  in  you  shaping  your  comment  would  be 
that  if  you  in  looking  at  Section  4  do  not  believe  that  that 
is  an  adequate  discussion  about  the  impacts  related  to 
construction,   then  focus  your  comments  in  that  fashion, 
please . 

COMMISSIONER  RICHARDSON:       Exactly,   and  I  do  not 
believe  that  the  explanations  of  —  given  in  either  item 
section  adequately  addresses  the  temporary  environmental 
impact  report  and  I  would  like  to  see  stronger  language 
there . 

Most  of  the  discussions  from  the  community  actually 
essentially  no  doubt  and  I  think  for  me  there  is  definitely 
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for  me  a  significant  adverse  effect  that  needs  to  be 
addressed,   you  know,   during  the  construction  for  such  a 
Project  with,   you  know,   this  magnitude. 

THE  PRESIDENT:  Thank  you,  Commissioner. 

Anyone  else?     Commissioner  Antenore? 

COMMISSIONER  ANTENORE:  Yes. 

I  have  read  this  environmental  —  this  draft 
environmental  impact  report. 

It  seems  to  me  to  be  quite  obvious  that  a  building 
of  this  size  and  this  nature  that  is  going  to  be  in  a 
neighborhood  that  is  already  very  very  impacted  and  having  a 
lot  of  problems,   many  of  them  particularly  in  regards  to  the 
transit  questions  for  the  area,   the  parking  questions, 
general  transportation  issues. 

I  thought  I  needed  to  look  at  the  mitigation 
section  in  the  EIR  to  see  what  proposals  there  were  with 
dealing  with  what  I  could  see  as  obvious  impacts. 

So,    I  went  to  the  mitigation  section  and  I  read  it 
very  carefully  and  all  of  the  mitigation  proposals  save  one 
relate  solely  to  the  question  of  construction  impacts  and 
those  not  very  —  in  very  thorough  fashion,   and  the  one 
mitigation  measure  that  was  considered  that  didn't  relate 
directly  to  construction  impacts  essentially  changed  the 
timing  on  one  traffic  light  at  one  intersection  and  that's 
the  only  mitigation  measure  that  is  stated  to  be  needed  for  a 
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project  like  this  in  this  Environmental  Impact  Report  and  the 
justification  for  that  is  that,   again,  back  to  the  old 
question  of  cumulative  impacts  that  we  see  the  EIR  after  EIR 
after  EIR  is  that  we  don't  need  to  consider  these  mitigations 
because  the  specific  impact  of  this  Project  is  not 
incrementally  great  enough  to  justify  us  having  to  mitigate 
the  impacts. 

So,   we,   again,   add  to  our  big  stack  of  EIRs  which  I 
have  saved  in  my  office  since  I  have  been  on  this  Commission. 
I  have  shelf  after  shelf  after  shelf  and  I  have  kept  them  on 
purpose . 

Every  EIR  on  top  of  every  EIR  on  top  of  every  EIR 
says  the  same  thing  about  this  question  and  we  never  get  to 
the  overall  issues  and  this  is  an  area  where  clearly  the 
overall  issues  cannot  be  swept  under  the  carpet  so  easily  by 
simply  saying  that  this  particular  Project  doesn't  add  enough 
cumulative  impact  to  justify  us  dealing  with  it. 

When  do  we  get  to  the  point  where  we  deal  with  it? 
There  has  to  come  a  point  where  we  are  dealing  with  real 
issues  that  effect  people  in  these  EIRs  and  come  up  with  real 
solutions  and  real  proposals  for  dealing  with  the  way 
people's  lives  are  affected  and  this  area  uptown  is  obviously 
being  impacted  in  a  major  way  socially,  environmentally, 
economically,   transportation,   every  issue  you  can  think  of 
practically  in  terms  of  urban  planning  are  going  on  this  in 
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area  right  now  and  we  seem  to  be  simply  saying,    "yes,  we 
acknowledge  that  there  is  something  really  significant 
happening  here"  but,   when  we  come  to  analyzing  it  in  an 
Environmental  Impact  Report,   this  is  not  —  we  say  somehow 
this  is  not  the  place  for  us  to  deal  with  this. 

Well,   if  this  isn't  the  place,   where  is  the  place? 
I  think  there  comes  a  time  when  we  have  to  pull  up  our  heads 
out  of  the  sand  and  say  we  have  got  a  lot  of  problems  that  we 
have  to  deal  with  and  we  need  to  seriously  consider  what  we 
have  to  do  to  make  things  work. 

I'm  not  saying  this  is  a  bad  project  or  a  good 
project  or  a  project  that  ought  to  be  approved  or  ought  not 
to  be  approved. 

But,   clearly,   if  we  are  going  to  have  a  project 
like  this  approved,   you  have  to  do  things  in  order  to 
mitigate  the  impact  of  the  project  and  the  Environmental 
Impact  Report  process  and  the  whole  CEQA  process  ought  to  be 
a  place  where  we  identify  the  things  that  we  need  to  do  and 
to  simply  say  we  don't  need  to  do  anything  is  crazy. 

It  is  not  true.     We  all  know  we  have  to  do 
something.     Everybody  in  this  room  knows  we  have  to  do 
something. 

I'm  literally  getting  sick  of  going  week  after  week 
after  week  and  saying  something  like  what  I  have  been  saying 
now  without  us  really  getting  to  the  point  where  we  are 
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dealing  with  the  real  issues. 

So,  my  criticism  of  this  report  is  basically  that 
and  I  don't  need  to  repeat  all  the  things  about  the 
aesthetics  of  the  building  and  everything  else  which  I  think 
are  terrible. 

I  think  that  the  light  and  the  air  and  the  sunlight 
issues  are  clearly  in  order  here  and  that's  something  that 
the  neighborhood  deserves  to  have  some  explanation  of  in  the 
Environmental  Impact  Report  so  that  when  it  comes  time  for  us 
to  approve  or  disprove  this  Project  or  to  modify  it  or 
whatever,   that  we  have  adequate  information  in  that  area  to 
be  able  to  deal  with  those  questions. 

I'm  also  interested  in  some  explanation  in  the  EIR 
as  to  the  history  of  how  it  is  that  this  entire  area 
surrounding  this  site  has  a  fifty-foot  height  limit  and  this 
particular  lot  sitting  in  the  middle  of  that  neighborhood  has 
a  sixty-five  foot  height  limit. 

I'm  curious  as  to  how  that  happened  and  that's  the 
end  of  my  comments. 

THE  PRESIDENT:  Thank  you,  Commissioner. 

Anything  else,   Commissioners?  Okay. 

I  want  to  thank  everybody  who  took  the  time  out  to 
come  here  and  give  their  comments  and  they  will  be  processed 
and  anyone  here  who  has  any  written  comments,  if  you  can  get 
them  to  the  secretary  at  1660  Mission  Street  by  5:00  o'clock. 

STAR  REPORTING  SERVICE,   INC.    [415]  576-0700 


53 

We  will  take  a  five-minute  break. 

(Item  12  Ended  At  4:22  p.m.) 
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4.2  RESPONSES  TO  COMMENTS 

Below  is  the  text  of  the  responses  to  public  comments.  Where  text  changes  to  the  Draft  EIR  are 
indicated,  these  are  also  repeated  in  Chapter  5.0,  Text  Changes  to  the  Draft  EIR,  above. 

1.  Project  Description 

Response  la  -  Project  description 

The  project  would  include  about  9,550  square  feet  of  retail  that  is  intended  to  serve  people  in  the 
immediate  area.  The  office  uses  would  be  market  based,  and  the  project  sponsor  would  not  have 
control  over  employees  hired  by  the  tenants.  The  project  as  originally  proposed  did  not  include 
office  space  set  aside  for  community-based  organizations. 

The  project  has  undergone  several  design  changes.  One  of  the  commenters  is  correct  in  stating 
that  the  square  footage  of  the  project  did  not  change  between  the  Initial  Study  and  the  Draft  EIR, 
although  the  design  in  the  Draft  EIR  showed  a  larger  building.  This  was  an  error.  Since 
publication  of  the  Draft  EIR  the  project  has  been  redesigned  and  is  included  herein  as  the 
Increased  Parking  Variant  to  the  Parking-Demand  Compliant  Alternative.  (The  new  design  may 
be  seen  in  Section  5.2  Addenda  to  the  Draft  EIR  under  changes  to  Section  6.5  of  the  Draft  EIR.) 
The  project  as  currently  proposed  would  contain  152,840  square  feet  of  office,  1,500  square  feet 
of  retail  space,  and  4,700  square  feet  of  light  industrial  space,  for  a  total  of  about  159,040  gross 
square  feet. 

The  following  changes  have  been  made  to  the  Draft  EIR  to  clarify  the  total  number  of  parking 
spaces  (revisions  are  underlined,  deletions  are  striked  out): 

Page  1-5,  paragraph  4:  ". .  .When  compared  to  the  estimated  309  space  parking  demand,  the 


on-site  valet-assisted  parking)  provided  for  the  Bryant  Square  project  would  result  in  a  24- 
space  shortfall.  This  accounts  for  an  allocation  of  16  parking  spaces  to  the  720  York  Street 
live/work  project.  When  comparing  this  parking  demand  to  the  203  independently 
accessible  spaces,  a  122-space  shortfall  would  result  (accounting  for  allocation  of  16 


(203  independently  accessible,  expanded  to  301  through 
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parking  spaces  to  the  720  York  Street  project.)  The  result  of  the  parking  shortfall 
associated  with  the  development  of  the  proposed  project  would  be  increasing  competition 
for  limited  on-street  parking,  which  is  currently  near  or  exceeding  capacity. 

Page  1-15,  paragraph  five:  "...The  underground  parking  garage  would  provide  260 
independently-accessible  (or  306  valet)  parking  spaces  on  3  subsurface  levels,  compared  to 
203  independently-accessible  (or  301  valet)  parking  spaces  on  two  parking  levels  with  the 
project." 

Page  2-7,  Bullet  E,  third  sentence:  "Two  subsurface  levels  would  be  excavated  under  this 
building  and  the  adjacent  courtyard  for  an  underground  parking  garage  containing  203 
independently-accessible  and  301  valet  aooiot  parking  stalls  (expanded  to  301  spaces 
through  valet-assisted  parking  operations)  in  about  61,850  square  feet  of  space." 

Page  3-31,  third  sentence  of  the  second  to  the  last  paragraph:  "The  Bryant  Square  project 
proposes  to  provide  a  total  of  301  valet-assisted  parking  spaces  (or  203  independently 
accessible  parking  spaces)  on-site  to  serve  the  needs  of  both  the  Bryant  Square  project  and 
the  recently  constructed  720  York  Street  live/work  units." 

Page  3-33,  paragraph  two,  sentence  three:  "This  represents  a  surplus  of  13  spaces  above 
the  code  required  parking  for  the  Bryant  Square  project.  When  compared  to  the  estimated 
parking  demand,  the  301  total  parking  spaces  (including  valet-assisted  spaces)  (or  203 
independently  accessible  spaces)  provided  for  the  Bryant  Square  project  would  result  in  a 
24-space  shortfall. ..." 

Page  6-2,  the  last  sentence  under  Description:  "This  alternative  would  provide  102 
independently  accessible  OM45  valet  parking  spaces  on  one  parking  level,  compared  to 
203  independently  accessible  or  301  valet  parking  spaces  on  two  parking  levels  with  the 
project." 

Page  6-7,  the  last  sentence  of  paragraph  two  under  Description:  "The  underground  parking 
garage  would  provide  260  independently-accessible  (or  306  valet)  parking  spaces  on  3 
subsurface  levels,  compared  to  203  independently-accessible  (or  301  valet)  parking  spaces 
on  two  parking  levels  with  the  project." 
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The  2101  Bryant  Street  building  would  be  about  55-feet  tall  to  the  top  of  the  addition,  and  the 
2125  Bryant  Street  building  would  be  about  65-feet  tall  at  its  highest  point.  The  Draft  EIR  has 
been  revised  in  several  places  to  clarify  this  (revisions  are  underlined): 

Page  2-4,  Bullet  A,  second  sentence,  "A  new  partial  fourth  floor  containing  about  6,000 
square  feet  would  be  added  to  the  top,  which  would  be  about  55-feet  tall." 

Page  2-7,  Bullet  E,  first  sentence:  "2125  Bryant  Street,  a  new  approximate  122,050  square- 
foot  office  building  five-floors  (65-feet)  tall  would  be  constructed  after  demolishing  the 
existing  wood- frame  structure  at  2125  Bryant  Street  and  the  metal  shed  behind  it  at  2850  - 
20th  Street." 

Page  3-9,  last  paragraph:  "The  five-story.  65-foot  tall.  Bryant  Square  project  would  be 
taller  than  other  structures  in  the  immediate  area. 

As  noted  by  one  commenter,  the  project  is  not  geared  toward  the  artistic  or  industrial  populations 
which  currently  occupy  the  space.  As  stated  on  page  2-3  of  the  Draft  EIR,  "the  project  could 
potentially  contain  multi-media  uses." 

The  live/work  project  was  approved  before  the  project  sponsor  purchased  the  720  York  Street 
building. 

(Comment  letters  3b,  5k,  5m,  5v,  5x,  9j,  24c;  Public  hearing  comments  27,  52,  58) 
Response  lb  -  Project  plans 

The  south  elevation  (Figure  4,  page  2-8  of  the  Draft  EIR)  shows  the  same  setbacks  as  can  be  seen 
in  the  Figure  12  visual  simulation  on  page  3-12  of  the  Draft  EIR.  The  west  elevation  and  floor 
plans  are  also  for  the  same  structure.  The  west  elevation  (Figure  4,  page  2-8  of  the  Draft  EIR)  at 
the  fourth-floor  level  shows  a  setback  for  the  2101  Bryant  building  (the  historic  structure)  and  no 
setback  for  the  proposed  2125  Bryant  Street  building.  The  west  and  south  elevations  show  the 
2125  Bryant  Street  building  with  a  setback  at  the  fifth-floor  level,  a  floor  plan  of  which  is  not 
shown  within  the  Draft  EIR. 
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Figure  3:  Site  Plan  shown  on  page  2-6  of  the  Draft  EIR  was  from  an  older  design  and  does  not 
reflect  design  changes  shown  in  Figure  5:  Ground  floor  plan  or  in  Figure  6:  Fourth  floor  plan, 
pages  2-9  to  2-10,  respectively,  of  the  Draft  EIR.  In  response,  the  site  plan  has  been  revised  as 
shown  in  Section  5.2  Addenda  to  the  Draft  EIR  of  this  document  as  a  change  to  page  2-6  of  the 
Draft  EIR. 

Figures  2:  Existing  Buildings  and  3:  Site  Plan  have  been  revised  to  include  the  building 
addresses.  These  can  be  seen  in  Section  5.2  Addenda  to  the  Draft  EIR  of  this  document  as 
changes  to  pages  2-5  and  2-6  of  the  Draft  EIR. 

Since  publication  of  the  Draft  EIR,  the  project  sponsor  has  revised  the  building  design,  which  is 
presented  as  a  variant,  Increased  Parking  Variant,  to  the  Parking-Demand  Compliant  Alternative. 
A  visual  simulation  is  presented  for  the  Increased  Parking  Variant  in  Section  5.2  Addenda  to  the 
Draft  EIR,  contained  in  this  document,  as  changes  to  Section  6.5  of  the  Draft  EIR. 

(Comment  letters  5j,  5u,  9h;  Public  hearing  comment  59) 

Response  lc  -  Project  sponsor's  objectives 

The  California  Environmental  Quality  Act  (CEQA)  Guidelines  §  15124(b)  states  that  the  project 
description  of  an  EIR  shall  contain: 

"A  statement  of  objectives  sought  by  the  proposed  project.  A  clearly  written  statement  of 
objectives  will  help  the  lead  agency  develop  a  reasonable  range  of  alternatives  to  evaluate 
in  the  EIR  and  will  aid  the  decision  makers  in  preparing  findings  or  a  statement  of 
overriding  considerations,  if  necessary.  The  statement  of  objectives  should  include  the 
underlying  purpose  of  the  project." 

Since  publication  of  the  Draft  EIR,  the  sponsor  has  decided  to  include  an  additional  project 
objective.  Page  2-12  of  the  Draft  EIR  has  been  revised  to  add  this  new  objective  (additions  are 
underlined): 

Develop  a  project  that  creates  an  adequate  return  for  its  investors  and  adequate 
security  for  its  lenders." 
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(Comment  letters  9f,  31g,  34t;  Public  hearing  comment  60) 
2.  Approval  Process  /  Plans 
Response  2a  -  Project  approval  process 

As  part  of  the  City's  approval  process,  the  City  could  approve  the  proposed  project,  approve  the 
project  with  conditions,  deny  the  proposed  project,  or  approve  an  alternative  project.  The  City 
will  consider  comments  on  the  merits  of  the  project  after  EIR  certification. 

During  the  approval  process,  decision  makers  would  consider  whether  the  criteria  set  forth  in  the 
Planning  Code  for  an  exception  to  the  bulk  limit  have  been  met.  As  discussed  in  Response  2b  - 
Parking  variance,  decision  makers  will  also  consider  either  a  variance  or  Planned  Unit 
Development  approval  to  permit  Planning  Code-required  parking  on  a  valet  basis.  The  Planning 
Commission  could  impose  conditions  of  project  approval  during  the  project  approval  process, 
including  requiring  that  valet  parking  continue  on  site.  See  also  Response  2b  -  Parking  variance 
and  Response  2c  -  Valet  parking  requirement. 

The  approval  process  first  requires  the  review  and  disclosure  of  potential  environmental  impacts 
of  the  proposed  project  together  with  potential  mitigation  measures  and  feasible  alternatives  as 
defined  by  CEQA  Guidelines.  The  Planning  Commission  determines  whether  all  environmental 
concerns  have  been  adequately  addressed  in  the  EIR.  Only  if  the  Planning  Commission  makes 
that  determination,  may  the  EIR  be  certified  as  adequate,  accurate,  objective,  and  complete. 
(Please  refer  to  Response  3a  -  EIR  adequacy,  below.)  No  project  approval  action  may  proceed 
until  after  EIR  certification. 

(Comment  letters  lb,  lc,  2k,  3d,  5s,  6b,  6g,  8a,  10a,  11a,  12b,  13b,  14a,  15a,  16a,  17a,  18d,  19a, 
20d,  21a,  22a,  23c,  24a,  25d,  29c,  30j,  31d,  31n,  31p,  32c,  34b,  34e,  34v,  35a,  36d,  37c,  38c,  39c, 
40c,  41c,  42c,  43c,  44a,  45a,  45h,  46c,  47c,  50a,  52a,  52e,  53a,  54a,  55b,  56c,  57a,  58c; 
Public  hearing  comments  8,  11,  36,  37,  38,  48,  50,  53) 
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8.0  Summary  of  Comments  and  Responses 
4.0  Responses  to  Comments 

Response  2b  -  Parking  variance 

The  parking  shortfalls  discussed  in  Response  7a  -  Parking  demand/supply,  below,  would  require 
the  developer  to  obtain  an  exception  through  the  Planned  Unit  Development  (PUD)  process  or  to 
seek  and  justify  a  variance.  This  is  because  Planning  Code  required  parking  spaces  would  not  be 
supplied  in  independently-accessible  spaces;  rather  valet-assisted  operations  would  be 
implemented.  The  approval  of  a  PUD  or  a  variance  for  the  Bryant  Square  Project  would  be  an 
independent  action  from  certification  of  the  EIR  and  would  require  an  independent  application. 

Under  Section  304  of  the  San  Francisco  Planning  Code,  for  projects  on  sites  of  not  less  than 
one-half  acre,  the  Planning  Commission  may  authorize  "a  well-reasoned  modification  of  certain 
of  the  provisions"  of  the  Planning  Code.  Under  Section  304(d)  of  the  Planning  Code,  in 
addition  to  meeting  the  criteria  applicable  to  conditional  uses,  a  PUD  must  meet  certain  other 
criteria  and  limitations,  including  a  requirement  that  the  project  "provide  off-street  parking 
adequate  for  the  occupancy  proposed."  The  project  as  originally  proposed  would  have  provided 
the  Planning  Code-required  number  of  parking  spaces,  on  a  valet,  rather  than  an  independently 
accessible  basis,  but  would  have  resulted  in  a  shortfall  of  24  spaces  below  the  parking  demand 
generated  by  the  project.  The  project  sponsor  has  requested  PUD  approval  of  a  project  similar  to 
the  Increased  Parking  Variant  to  the  Parking-Demand  Compliant  Alternative.  If  the  Planning 
Commission  authorizes  the  provision  of  Planning  Code-required  parking  on  a  valet  basis  through 
the  PUD  process,  the  Increased  Parking  Variant  to  the  Parking  Demand  Compliant  Alternative 
would  provide  a  surplus  of  86  spaces  above  demand,  assuming  45  spaces  were  allocated  to  the 
720  York  Street  building.  (See  Response  7a  -  Parking  demand/Supply  for  a  discussion  about 
Planning  Code-required  parking,  parking  demand,  and  supply  for  this  variant.) 

If  the  Planning  Department  determines  that  a  parking  variance  is  the  appropriate  action,  the 
project  sponsor  must  seek  and  justify  a  variance.  The  Zoning  Administrator  can  grant  a  variance 
if  the  following  findings  can  be  made  per  Section  305(c)  of  the  San  Francisco  Planning  Code: 

"(1)  That  there  are  exceptional  or  extraordinary  circumstances  applying  to  the 
property  involved  or  to  the  intended  use  of  the  property  that  do  not  apply  generally  to 
other  property  or  uses  in  the  same  class  of  district: 

"(2)  That  owing  to  such  exceptional  or  extraordinary  circumstances  the  literal 
enforcement  of  specified  provisions  of  this  Code  would  result  in  practical  difficulty  or 
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8.0  Summary  of  Comments  and  Responses 
4.0  Responses  to  Comments 

unnecessary  hardship  not  created  by  or  attributable  to  the  applicant  or  the  owner  of  the 
property; 

"(3)  That  such  variance  is  necessary  for  the  preservation  and  enjoyment  of  a 
substantial  property  right  of  the  subject  property,  possessed  by  other  property  in  the  same 
class  of  district; 

"(4)  That  the  granting  of  such  variance  will  not  be  materially  detrimental  to  the 
public  welfare  or  materially  injurious  to  the  property  or  improvements  in  the  vicinity;  and 

"(5)  That  the  granting  of  such  variance  will  be  in  harmony  with  the  general 
purpose  and  intent  of  this  Code  and  will  not  adversely  affect  the  Master  Plan." 

(Comment  letters  lb,  %  16e,  18c,  22b,  23b,  29a,  29c,  32c,  34e,  34q,  35a,  36a,  37a,  38a,  39a,  40a, 
41a,  42a,  43a,  45 f,  46b,  47b,  48j,  56b,  58d) 

Response  2c  -  Valet  parking  requirement 

As  noted  by  one  commenter,  the  project  sponsor  has  proposed  to  meet  its  code-required  parking 
obligations  through  the  provision  of  valet-assisted  parking.  As  described  in  Response  2b  - 
Parking  variance,  this  aspect  of  the  project  would  require  approval  of  a  variance  or  Planned  Unit 
Development  (PUD).  If  the  project  is  approved,  conditions  of  approval  would  likely  be  attached 
to  the  project  stipulating  the  continuance  of  valet-assisted  parking  to  lessen  the  parking  impacts 
and  meet  parking  requirements.  If  valet  parking  is  discontinued  under  these  conditions,  the 
project  would  not  be  in  compliance  with  the  project  approval  action  and  sanctions  could  be 
instituted  against  the  project. 

Given  the  relatively  high  occupancy  levels  for  on-street  parking  in  the  area,  employees  to  the  site 
would  have  limited  opportunities  to  park  on-street  whether  parking  was  charged  for  or  not.  On 
the  eastern  border  of  the  parking  study  area,  residential  parking  permit  areas  have  been 
established  to  limit  long-term  on-street  parking  spillover  from  San  Francisco  General  Hospital 
employees  into  the  neighborhood.  The  City  could  expand  the  residential  parking  program 
westward  from  Potrero  Avenue  and  York  Street  to  Bryant  Street  or  beyond  to  provide  further 
assurance  that  on-street  spaces  are  reserved  for  residents  and  short-term  visitors  to  the  area  rather 
than  being  occupied  all  day  by  Bryant  Square  employees. 
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8.0  Summary  of  Comments  and  Responses 
4.0  Responses  to  Comments 

Expansion  of  the  existing  Residential  Permit  Parking  "W"  area  around  San  Francisco  General 
Hospital  to  the  west  to  incorporate  the  project  area  would  have  to  meet  the  following 
requirements: 

1)  The  proposed  blocks  must  be  contiguous  to  an  existing  Permit  Parking  Area; 

2)  A  petition  signed  by  more  than  50  percent  of  the  households  on  each  proposed  block 
must  be  submitted  to  the  Department  of  Parking  and  Traffic; 

3)  At  least  80  percent  of  the  legal  on-street  parking  spaces  within  the  proposed  area  are 
occupied  during  the  day,  and 

4)  No  existing  meters  shall  be  removed  and  replaced  with  Residential  Permit  Parking  signs. 
Metered  blocks  may  be  included  if  a  petition  for  a  non-metered  block  is  submitted  at  the 
same  time. 

When  a  request  for  expansion  of  an  area  is  submitted  to  the  Department  of  Parking  and  Traffic,  it 
is  reviewed  at  the  staff  level  within  the  Department  of  Parking  and  Traffic  and  at 
Interdepartmental  Staff  Committee  on  Traffic  and  Transportation  (ISCOTT),  and  a  departmental 
public  hearing  is  held.  The  item  must  then  be  reviewed  and  approved  by  the  Parking  and  Traffic 
Commission,  the  Board  of  Supervisors,  and  the  Mayor.  The  legislation  and  sign  installation 
process  takes  about  six  months  to  complete. 

(Comment  letters  2f,  2k,  21,  34q) 

Response  2d  -  Child-care 

The  project  would  not  include  child-care  as  part  of  the  project.  The  Planning  Commission  can 
add  conditions  of  project  approval  for  which  a  nexus  has  been  shown. 

(Public  hearing  comment  21) 

Response  2e  -  General  Plan 

The  City's  General  Plan  provides  general  policies  and  objectives  to  guide  land  use  decisions. 
The  General  Plan  contains  a  number  of  policies  related  to  the  physical  environment,  many  of 
which  have  been  included  on  pages  2-14  to  2-18  of  the  Draft  EIR.    The  project  requires 
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Conditional  Use  authorization,  which  in  turn,  requires  a  finding  of  consistency  with  the  General 
Plan.  Determinations  regarding  consistency  with  the  City's  General  Plan  are  within  the  purview 
of  the  Planning  Commission,  and  are  considered  independently  by  decision-makers  at  the  time  of 
the  public  hearing  on  project  adoption.  Such  determinations  often  require  a  balancing  between 
different  competing  objectives  and  goals.  Therefore,  any  potential  conflict  not  identified  in  the 
EIR  could  be  considered  by  the  Planning  Commission  at  the  project  approval  hearing,  and  would 
not  alter  the  EIR's  evaluation  of  the  physical  environmental  effects  of  the  proposed  project. 

The  significance  criteria  are  contained  within  the  Draft  EIR  and  are  used  as  a  basis  to  determine 
whether  the  potential  adverse  physical  environmental  impacts  of  a  project  would  be  significant  or 
not  for  purposes  of  CEQA.  Competing  objectives  and  goals  of  the  General  Plan  are  not 
generally  used  as  a  basis  to  determine  significance  of  environmental  impacts.  The  determination 
that  the  project  would  not  have  a  significant  effect  on  the  environment  does  not  mean  that 
Conditional  Use  authorization  or  bulk  exceptions  should  be  granted. 

(Comment  letter  5b) 

Response  2f —  Proposition  M 

Proposition  M  policies  are  priority  policies  contained  within  Section  101  of  the  Planning  Code 
that  have  been  made  the  preamble  of  the  General  Plan.  These  policies  are  to  be  the  basis  upon 
which  inconsistencies  in  the  General  Plan  are  resolved  and  are  part  of  the  General  Plan.  The 
eight  priority  policies  follow: 

"(1)  That  existing  neighborhood-serving  retail  uses  be  preserved  and  enhanced  and 
future  opportunities  for  resident  employment  in  and  ownership  of  such  businesses 
enhanced; 

"(2)  That  existing  housing  and  neighborhood  character  be  conserved  and  protected  in 
order  to  preserve  the  cultural  and  economic  diversity  of  our  neighborhoods; 

"(3)  The  City's  supply  of  affordable  housing  be  preserved  and  enhanced; 

"(4)  That  commuter  traffic  not  impede  Muni  transit  service  or  overburden  our  streets 
or  neighborhood  parking; 
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"(5)  That  a  diverse  economic  base  be  maintained  by  protecting  our  industrial  and 
service  sectors  from  displacement  due  to  commercial  office  development,  and  that  future 
opportunities  for  resident  employment  and  ownership  in  these  sectors  be  enhanced; 

"(6)  That  the  City  achieve  the  greatest  possible  preparedness  to  protect  against  injury 
and  loss  of  life  in  an  earthquake; 

"(7)  That  landmarks  and  historic  buildings  be  preserved;  and, 

"(8)  That  our  parks  and  open  space  and  their  access  to  sunlight  and  vistas  be 
protected  from  development." 

The  environmental  analysis  contained  within  an  EIR  examines  the  physical  effect  of  a  project 
both  specifically  and  cumulatively  with  other  proposed  development.  The  EIR  is  not  a  forum  to 
debate  policy  issues.  The  Planning  Commission  will  consider  the  priority  policies  and  the 
project's  relation  to  them  during  the  project  approval  process.  These  policies  are  not  part  of  the 
environmental  analysis  required  under  CEQA. 

(Comment  letter  5c;  Public  hearing  comment  62) 

3.  California  Environmental  Quality  Act  (CEQA) 

Response  3a  -  EIR  adequacy 

Under  CEQA  and  Chapter  31  of  the  City's  Administrative  Code,  the  Planning  Commission  must 
find  an  EIR  to  be  adequate,  accurate,  and  objective  in  order  to  certify  completion  of  a  final  EIR. 
As  stated  in  CEQA  Guidelines  §15151:  "An  evaluation  of  the  environmental  effects  of  a 
proposed  project  need  not  be  exhaustive,  but  the  sufficiency  of  an  EIR  is  to  be  reviewed  in  the 
light  of  what  is  reasonably  feasible."  The  EIR  should  provide  a  sufficient  degree  of  analysis  to 
allow  decision-makers  to  make  intelligent  judgments.  The  decision  of  the  governmental  agency 
in  determining  the  EIR  to  be  adequate,  accurate,  and  objective  must  be  based  on  substantial 
evidence  in  the  whole  record. 

This  EIR  is  based  upon  substantial  evidence  (both  within  the  document  and  within  the 
administrative  record)  on  which  the  City  Planning  Commission  can  determine  whether  project 
effects  are  significant.  CEQA  Guidelines  §15384  states: 
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"a)  'Substantial  evidence'  as  used  in  these  guidelines  means  enough  relevant  information 
and  reasonable  inferences  from  this  information  that  a  fair  argument  can  be  made  to  support 
a  conclusion,  even  though  other  conclusions  might  also  be  reached.  Whether  a  fair 
argument  can  be  made  that  the  project  may  have  a  significant  effect  on  the  environment  is 
to  be  determined  by  examining  the  whole  record  before  the  lead  agency.  Argument, 
speculation,  unsubstantiated  opinion  or  narrative,  evidence  which  is  clearly  erroneous  or 
inaccurate,  or  evidence  of  social  or  economic  impacts  which  do  not  contribute  to  or  are  not 
caused  by  physical  impacts  on  the  environment  does  not  constitute  substantial  evidence. 

"(b)  Substantial  evidence  shall  include  facts,  reasonable  assumptions  predicated  upon  facts, 
and  expert  opinion  supported  by  facts." 

(See  also  Public  Resources  Code  Sections  21083  and  21087.) 

Under  the  California  Environmental  Quality  Act,  an  EIR  must  be  an  unbiased  document  that, 
based  on  substantial  evidence,  is  adequate,  complete,  and  a  good  faith  effort  at  full  disclosure 
(CEQA  Guidelines  Section  15151).  It  is  the  responsibility  of  the  Planning  Commission  to 
determine  that  the  EIR  is  adequate,  accurate,  objective,  and  complete. 

Where  commenters  have  made  specific  reference  to  a  section  of  the  EIR  which  they  consider  to 
be  inadequate,  responses  to  those  specific  comments  are  contained  in  the  responses  under  that 
section  or  topic.  Where  general  assertions  are  made  regarding  content  or  process  without 
providing  evidence  of  any  specific  inaccuracies,  the  City  can  only  generally  respond  to  such 
comments. 

The  EIR  process  is  the  only  required  process  under  state  law  with  which  to  disclose 
environmental  issues.  Other  processes  could  be  considered  in  the  project  approval  process.  See 
Response  2a  -  Project  approval  process  for  additional  discussion. 

(Comment  letters  2a,  2p,  18a,  18d,  31 j,  34d,  34o,  51a,  5 Id;  Public  hearing  comments  11,  35) 
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Response  3b  -  EIR  process 

The  public  has  many  forums  within  which  it  may  participate  in  the  Draft  EIR  process.  For  this 
EIR  the  public  was  invited  to  submit  comments  in  writing  to  the  Planning  Department  or  to 
speak  at  the  public  hearing.  Comments  on  the  EIR  could  also  be  made  by  fax  or  by  e-mail. 
However,  the  Department  is  not  required  by  CEQA  or  by  local  code  to  publish  an  e-mail  address 
for  comments.  For  people  who  are  tardy  in  making  comments,  they  may  call  the  Planning 
Department  to  find  out  the  fax  number  or  e-mail  address. 

On  September  4,  1999,  the  Notice  that  an  Environmental  Impact  Report  is  Determined  to  be 
Required  was  published  in  a  newspaper  of  general  circulation.  In  addition,  notices  were  sent  to 
43  neighborhood  groups,  238  nearby  property  owners  and  residents,  the  public  library,  nine 
newspapers,  the  standard  EER  distribution  list,  and  anyone  who  requested  notice. 

On  November  20,  1999  the  Notice  of  Preparation  of  a  Draft  EIR  was  sent  to  the  same  groups  and 
individuals  who  received  the  earlier  notice,  plus  anyone  else  who  requested  notice.  The  project 
site  was  posted  on  November  22,  1999  with  15  notices  advertising  publication  of  the  Draft  EIR 
and  the  public  hearing. 

During  the  47-day  public  comment  period,  58  comment  letters  on  the  Draft  EIR  were  either  sent 
to  the  Planning  Department  or  were  submitted  to  the  Planning  Commission  at  the  public  hearing 
on  the  Draft  EIR.  In  addition,  21  people  spoke  at  the  Draft  EIR  public  hearing. 

CEQA  Guidelines  §15087  provides  guidance  regarding  Draft  EIR  public  review  process.  As 
noted  in  §15087(i):  "Public  hearings  are  encouraged,  but  not  required  as  an  element  of  the 
CEQA  process." 

CEQA  Guidelines  §15088  provides  guidance  regarding  preparing  responses  to  public  comments: 

"(a)  The  Lead  Agency  shall  evaluate  comments  on  environmental  issues  received  from 
persons  who  reviewed  the  draft  EER  and  shall  prepare  a  written  response.  The  Lead  Agency 
shall  respond  to  comments  received  during  the  noticed  comment  period  and  any  extensions 
and  may  respond  to  late  comments. 
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"(b)  The  written  response  shall  describe  the  disposition  of  significant  environmental  issues 
raised  (e.g.,  revisions  to  the  proposed  project  to  mitigate  anticipated  impacts  or  objections). 
In  particular,  the  major  environmental  issues  raised  when  the  Lead  Agency's  position  is  at 
variance  with  recommendations  and  objections  raised  in  the  comments  must  be  addressed 
in  detail  giving  reasons  why  specific  comments  and  suggestions  were  not  accepted.  There 
must  be  good  faith,  reasoned  analysis  in  response.  Conclusory  statements  unsupported  by 
factual  information  will  not  suffice. 

"(c)  The  response  to  comments  may  take  the  form  of  a  revision  to  the  draft  EIR  or  may  be  a 
separate  section  in  the  final  EIR.  Where  the  response  to  comments  makes  important 
changes  in  the  information  contained  in  the  text  of  the  draft  EIR,  the  Lead  Agency  should 
either:  (1)  Revise  the  text  in  the  body  of  the  EER,  or  (2)  Include  marginal  notes  showing 
that  the  information  is  revised  in  the  response  to  comments." 

It  is  the  policy  of  the  Planning  Commission  and  the  Planning  Department  to  respond  to  public 
comments  in  a  complete  and  courteous  manner,  and  to  meet  all  requirements  of  CEQA. 

(Comment  letters  18e,  34a,  34d;  Public  hearing  comment  54) 

4.  Zoning  and  Land  use 

Response  4a  -  Zoning:  housing 

As  stated  on  page  7  of  the  Initial  Study  (Appendix  A  of  the  Draft  EIR)  the  project  site  is  located 
within  an  interim  Industrial  Protection  Zone  where  new  housing  uses,  including  live/work 
projects,  are  generally  not  permitted.  Those  interim  controls  are  expected  to  be  replaced  by 
permanent  zoning  controls.  The  replacement  permanent  controls  are  still  being  developed  and 
would  require  public  hearings  before,  and  approval  by,  the  Planning  Commission  as  well  as  the 
Board  of  Supervisors. 

Also,  as  stated  on  pages  11  and  12  of  the  Initial  Study,  the  project  would  be  required  to 
contribute  to  the  Office  of  Affordable  Housing  Production  Program. 

(Comment  letter  34g;  Public  hearing  comment  63) 
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Response  4b  -  Zoning  history 

The  Planning  Department  has  been  unable  to  ascertain  why  the  project  block  has  a  65-foot  height 
limit  and  surrounding  blocks  have  a  50-foot  height  limit.  The  only  known  history  of  the  site 
includes  historic  land  uses  (discussed  in  Response  4f  -  Land  use)  and  historic  structures. 

(Public  hearing  comment  74) 

Response  4c  -  Height,  bulk,  floor  area  ratio  (FAR) 

Several  factors  contribute  to  the  total  building  size  that  is  allowable  under  the  San  Francisco 
Planning  Code: 

A  maximum  Floor  Area  Ratio  (FAR)  is  established  for  each  district  which  determines  maximum 
square  feet  of  development  that  is  allowable  on  a  parcel  per  square  foot  of  land  area.  In  addition, 
height  and  bulk  limitations  are  established  that  may  further  restrict  the  FAR.  For  the  project 
site,  the  C-M  (Heavy  Commercial)  District  allows  a  maximum  FAR  of  9.0  to  1  and  the  M-I  (Light 
Industrial)  District  allows  a  maximum  FAR  of  5.0  to  1.  Thus  the  FAR  for  the  project  at  four  and 
five-stories  tall  would  be  less  than  the  allowable  FAR. 

Second,  the  height  limits  determine  maximum  height  that  is  applicable  on  a  development  lot. 
For  the  project  block,  the  allowable  maximum  height  is  65  feet.  The  project  at  its  maximum 
height  would  be  65  feet  tall  and  would  comply  with  allowable  height  limits.  The  project  does 
not  have  to  obtain  a  variance  to  the  height  limit  as  stated  by  one  commenter,  because  it  would 
meet  the  applicable  height  limit  for  the  project  site.  The  Planning  Code  height  limits  are  not 
variable  and  there  are  no  special  exceptions  allowed  for  the  project  site.  Buildings  on  the  project 
site  could  be  higher  than  surrounding  buildings  because  the  zoning  on  the  project  block  permits  a 
greater  height  than  surrounding  blocks  with  a  50-foot  height  limit. 

Third,  the  bulk  limits  are  established  which  determine  the  maximum  bulk  that  is  applicable  on  a 
development  lot,  usually  above  a  certain  height.  The  Planning  Code  also  provides  for  exceptions 
from  these  limitations  when  certain  standards  are  met.  For  the  project  site,  the  65-B  Height  and 
Bulk  District  limits  building  bulk  above  50  feet  to  not  exceed  110  feet  in  length  and  125  feet  in 
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4.0  Responses  to  Comments 

the  diagonal  dimension.  The  Planning  Code  allows  bulk  exceptions,  on  a  case-by-case  basis,  as 
determined  by  the  Planning  Commission.  As  noted  on  page  3-5  of  the  Draft  EIR: 

"Above  50  feet,  the  proposed  building  on  the  corner  of  20th  and  Bryant  Streets  (2125 
Bryant  Street)  would  measure  about  202  feet  in  length  and  about  217  feet  in  the  diagonal 
direction,  which  is  greater  than  the  allowable  110  feet  in  length  and  the  125  feet  in  the 
diagonal  dimension.  The  proposed  addition  to  the  building  on  the  corner  of  19th  and  Bryant 
Streets  (2101Bryant  Street)  would  measure  about  138  feet  in  length  and  about  144  feet  in 
the  diagonal  direction.  Exceptions  to  the  bulk  limit  would  need  approval  under  Section  303 
or  304  of  the  San  Francisco  Planning  Code.  " 

The  fact  that  the  project  requires  an  exception  to  a  Planning  Code  requirement  does  not  mean 
that  the  environmental  effects  of  the  project  would  be  significant.  The  EIR  determined  whether 
effects  were  significant  based  on  the  significance  criteria  and  not  on  Planning  Code 
requirements.  Any  exceptions  to  the  Planning  Code  would  have  to  be  granted  by  the  Planning 
Commission  during  the  approval  process  after  consideration  of  the  standards  set  forth  in  the 
Planning  Code  to  govern  such  exceptions.  The  Planning  Commission  must  determine  whether 
an  exception  would  be  allowed  to  the  bulk  limits  during  this  process.  See  also  Response  2a  - 
Project  approval  process  for  additional  discussion  of  the  process. 

(Comment  letters  4a,  5a,  5b,  5f,  5h,  5n,  5r,  25a,  29c,  30b,  30i,  31g,  32a,  32c,  33a,  34i,  35a 
Public  hearing  comments  15,  22) 

Response  4d  -  Rental  housing 

Ownership  patterns  of  housing  are  not  used  in  the  transportation  or  parking  studies  and  are  not 
relevant  to  the  environmental  impacts  of  the  proposed  project.  Many  factors  determine  whether  a 
renter  will  become  a  homeowner,  including  saving  for  a  down  payment,  total  income,  credit 
rating,  and  desire  to  own  a  home,  among  others.  If  a  residential  parking  program  goes  into  effect 
in  the  nearby  residential  neighborhoods,  renters  as  well  as  owners  could  take  advantage  of  this 
program. 

(Public  hearing  comment  66) 
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8.0  Summary  of  Comments  and  Responses 
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Response  4e  -  Open  space 

Under  the  Planning  Code,  open  space  is  required  to  be  provided  in  a  C-M  (Heavy  Commercial) 
District  or  M-l  (Light  Industrial)  District  only  for  dwelling  units. 

The  project  would  provide  about  10,000  square  feet  of  interior  open  space  that  would  be  open  to 
owners,  tenants,  neighbors,  and  community  businesses  during  working  hours.  Landscaping, 
paving  and  lighting  would  be  provided,  along  with  potential  seating.  Through-block  access 
would  be  available  during  this  time  from  19th  Street  to  20th  Street.  This  area  would  largely  be  in 
sunlight  during  the  noon  hour  at  all  seasons  of  the  year. 

The  proposed  project  does  not  include  public  open  space  on  the  corner  of  20th  and  Bryant  Streets, 
for  a  variety  of  reasons.  The  inclusion  of  such  open  space  would  not  reduce  or  eliminate  any 
significant  environmental  impact  identified  in  the  Draft  EIR  so  an  alternative  with  open  space  on 
the  corner  would  not  be  required.  In  addition,  open  space  in  that  location  could  not  be  secured  in 
the  same  way  as  open  space  interior  to  the  project  site.  This  location  could  be  problematic  not  only 
for  the  building  owners,  but  also  for  the  residents  of  the  adjacent  residential  neighborhood.  Refer 
also  to  Response  20c  -  Alternatives:  Design 

The  existing  paved  area  on  the  corner  of  Bryant  and  20th  Streets  is  not  open  space;  it  is  vacant 
industrial/commercial  land  used  for  parking  and  storage. 

(Comment  letters  5e,  5q,  341,  34o) 

Response  4f-  Land  use 

Most  of  the  project  site  is  located  within  an  industrial  zone  with  a  portion  in  a  heavy  commercial 
zone  as  shown  in  Figure  8,  page  3-2  of  the  Draft  EIR.  The  project  block  has  been  developed 
with  industrial  and  commercial  land  uses  since  the  late  1880s  when  the  entire  block  contained  the 
Golden  Gate  Woolen  Manufacturing  Company.  By  1914,  much  of  the  block  was  developed 
with  industrial  and  commercial  uses:  the  City  of  Paris  Dyeing  and  Cleaning  Works,  California 
Shade  Cloth  Company,  Delsol  Wine  and  Liquor  Merchants  and  the  Hotel  Owners  Laundr\ 
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8.0  Summary  of  Comments  and  Responses 
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Company.1  The  building  at  the  corner  of  Bryant  and  19th  Streets  had  been  constructed  in  1920, 
and  occupied  by  the  Frank  &  Hyman  Shoe  Manufacturing  Company.2  More  recently,  the 
buildings  on  the  project  site  have  been  developed  with  smaller  commercial  and  industrial  land 
uses  contained  within  several  structures  on  the  project  block.  Thus  developing  the  project  site 
with  a  new  commercial  land  use  would  not  appreciably  change  land  use  on  site  or  within  the 
area.  Commercial/industrial  buildings  were  on  the  project  site  or  in  the  project  area  before  most 
of  the  existing  housing  in  the  neighborhood  was  constructed. 

The  project  would  include  about  9,550  square  feet  of  retail  that  is  intended  to  serve  people  in  the 
immediate  area,  including  on  the  project  site.  These  would  be  small-scale  retail  uses  and  would 
not  expect  to  compete  with  area-wide  or  regional  retail  uses  that  would  be  found  in  Potrero 
Center  and  similar  retail  concentrations. 

Land  uses  proposed  as  part  of  the  project  would  not  "divide  or  disrupt  an  established 
community"  because  it  would  be  a  replacement  of  other  commercial  and  industrial  uses.  Land 
use  changes  from  light  industrial  and  commercial  (including  arts-related  activities)  to 
commercial  only  would  not  be  considered  a  significant  land  use  impact  and  are  allowable  by 
existing  zoning,  including  the  interim  Industrial  Protection  Zones  (IPZ).  Demolition  of  industrial 
buildings  resulting  in  displacement  of  businesses  within  the  IPZ  would  require  Conditional  Use 
authorization  from  the  Planning  Commission. 

Several  existing  offices  were  located  on  the  project  site  at  the  time  the  building  inventory  was 
prepared  for  the  EER  requirement.  (See  Response  10c  -  Business  displacement  for  more 
discussion  of  the  inventory.)  On-site  offices  include  those  of  computer  design/consultants, 
multi-media  uses,  an  architect,  an  urban  designer,  and  film  producer  among  others.  Accessory 
offices  for  contractors  and  manufacturing  facilities  were  correctly  considered  to  be  light 
industrial  uses  in  the  EIR. 


1  Pastron,  Allen  G.,  Ph.D.,  Archeo-Tec,  "Archival  Cultural  Resources  Evaluation  of  the  Proposed  Bryant  Square 
Project,  Located  within  the  Block  Bounded  by  Bryant,  York,  19th  and  20th  Streets,  City  and  County  of  San 
Francisco,  California,"  September  22,  1999. 

2  Hill,  Ward,  "Historic  Architecture  Evaluation  Report  for  the  Bryant  Square  Project  in  the  City  and  County  of  San 
Francisco,  California,"  May  1999. 
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8.0  Summary  of  Comments  and  Responses 
4.0  Responses  to  Comments 

As  noted  on  Pages  2-13  and  2-14,  the  project  would  be  subject  to  regulations  concerning  the 
annual  limit  on  office  construction  under  Planning  Code  Sections  321  and  322.  Exact 
determination  of  the  amount  of  pre-existing  office  space  for  purposes  of  calculating  the 
"additional  office  space"  subject  to  the  annual  limit  is  a  matter  for  determination  by  the  Planning 
Department  and  the  Zoning  Administrator,  and  is  not  critical  to  the  environmental  effects  of  the 
proposed  project. 

The  application  for  project  authorization  under  Section  321  submitted  by  the  project  sponsor 
indicates  a  total  of  7,032  gross  square  feet  of  preexisting  office  space  to  be  retained  and 
rehabilitated  as  part  of  the  proposed  project.  The  project  sponsor  states  that  it  relies,  for  this 
purpose,  on  past  determinations  of  the  Zoning  Administrator,  made  for  the  purpose  of  allocating 
the  existing  parking  among  the  various  uses  on  site,  determining  that  a  total  of  5,860  occupied 
square  feet  of  office  uses  (equivalent  to  7,032  gross  square  feet  of  office  space)  is  located  in  the 
existing  building  at  2101  Bryant  Street.  For  purposes  of  evaluating  potential  environmental 
impacts,  these  were  the  assumptions  used  in  this  EIR. 

Page  2-4  of  the  Draft  EIR,  Bullet  A,  the  first  sentence  has  been  revised  (additions  are 
underlined): 

"A.  2101  Bryant  Street,  an  existing  approximate  24,000  square- foot  building  on  the  corner 
of  Bryant  and  19th  Streets  would  be  seismically  upgraded  and  renovated  from  light 
manufacturing,  offices,  and  arts-related  activities  to  offices." 

Page  2-7  of  the  Draft  EIR,  Table  1,  under  2101  Bryant  Street,  "offices"  are  added  as  an  existing 
land  use. 

M-l  (Light  Industrial)  and  C-M  (Heavy  Commercial)  zoning  districts  permit  arts-related 
activities  on  the  project  site.  These  land  uses  are  not  permitted  in  residential  zones  (except  for 
residential-commercial  combined  zones),  including  in  the  adjacent  RH-2  (Residential,  House: 
Two-Family)  and  RM-1  (Residential,  Mixed:  Low  Density)  districts. 

Page  3-27  of  the  Draft  EIR  under  site  circulation,  the  following  text  was  included: 
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8.0  Summary  of  Comments  and  Responses 
4.0  Responses  to  Comments 

"While  traffic  levels  would  increase  with  the  new  development,  access  would  be  focused 
on  Bryant  Street,  which  has  mixed  uses,  including  residential,  rather  than  on  quieter 
residential  streets  in  the  neighborhood  . .  ." 

Thus  this  section  of  the  Draft  EIR  did  not  describe  Bryant  Street  as  commercial,  rather  as  one  with 
mixed  land  uses. 

Page  3-5  of  the  Draft  EIR,  land  uses  across  Bryant  Street  are  described  as  follows  (revisions  are 
underlined): 

"West  of  the  project  block  across  Bryant  Street  are  a  mix  of  one-  to  three-story  uses, 
including  one  restaurants-toe  with  a  bar),  offices,  and  light  industrial  uses,  and  single-  and 
multi-family  residences." 

A  site  survey  was  conducted  on  February  8,  2000  which  verified  that  one  commenter  was  correct 
in  stating  that  only  one  restaurant  is  located  across  Bryant  Street. 

The  Draft  EIR  describes  the  project  area  as  one  with  a  mixture  of  land  uses  and  does  not  state 
that  the  area  is  commercial.  Pages  1  and  5  of  the  Draft  EIR  contain  the  only  two  general 
descriptions  of  land  use  in  the  area,  and  they  respectively  state: 

"Land  use  in  the  project  vicinity  is  primarily  devoted  to  light  industry,  residential  uses, 
neighborhood-serving  retail  uses,  and  offices." 

"A  mix  of  mid-  to  low-rise  residential,  commercial,  and  light  industrial  uses  generally 
surround  the  project  site,  including  a  number  of  nighttime  uses." 

The  M-l  (Light  Industrial)  District  which  covers  the  north  approximate  three-fourths  of  the 
project  block  allows  commercial  land  uses  as  of  right.  (See  Planning  Code  Section  219.) 

(Comment  letters  la,  2b,  2i,  2p,  9e,  13a,  14b,  30d,  31c,  31f,  311,  45b,  51b,  52c,  56a,  58a,  58g; 
Public  hearing  comments  6,  57,  61,  64) 
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5.  Visual  Quality  and  Shadows 
Response  5a  -  Visual  quality 

As  stated  by  Commissioner  Mills  at  the  public  hearing  on  the  Draft  EIR: 

"...  I  would  make  a  point  of  clarification  that  I  hope  I'm  right  about,  but  often  these 
photographs  that  are  in  the  EIRs  are  not  the  actual  project  design.  They  are  just  a 
placeholder.  .  .  It  represents  the  potential  bulk  that  it  could  get,  but  it  does  not  necessarily 
represent  the  design  represented  by  the  project  sponsor." 

Since  the  public  hearing,  the  project  design  has  been  further  developed,  and  the  current  proposal 
is  described  as  the  Increased  Parking  Variant  to  the  Parking-Demand  Compliant  Alternative.  A 
photomontage  has  been  prepared  for  the  project  as  now  proposed  and  is  contained  in  Section  5.2 
Addenda  to  the  Draft  EIR  as  an  addition  to  Section  6.5. 

The  EIR  significance  criterion  relevant  to  visual  quality  is  if  a  project  were  to  "have  a 
substantial,  demonstrable  negative  aesthetic  effect." 

Visual  quality  is  by  nature  subjective.  Value  judgments  about  aesthetics  are  inappropriate  in  an 
EIR.  No  consensus  definition  of  terms  such  as  "visual  character"  or  "aesthetics"  exists. 
Generally  a  significant  visual  effect  could  be  found  by  developing  an  open  area  or  by  obstructing 
scenic  vistas  from  public  areas.  A  dislike  of  a  building  design  is  not  enough  in  itself  to  cause  a 
significant  physical  environmental  impact.  Because  of  the  aforementioned  reasons,  visual 
quality  was  determined  by  the  Initial  Study  to  not  result  in  a  significant  impact  on  the 
environment.  Refer  to  Response  5d  -  Building  size  for  a  discussion  of  impacts  related  to  the 
project  scale. 

The  project  as  currently  proposed  (with  a  more  developed  project  design,  unlike  the  massing 
model  contained  within  the  Draft  EIR)  would  be  of  a  different  visual  character  than  is  currently 
on  site.  However,  the  site  would  continue  to  appear  to  be  of  a  commercial/industrial  nature,  as 
have  other  buildings  that  have  been  on  the  project  site  for  more  than  100  years.  The  building 
would  be  a  new  large  structure  within  the  neighborhood,  but  would  not  substantially  change  the 
visual  character  of  the  neighborhood  or  result  in  a  demonstrable  significant  visual  quality  effect. 
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(Comment  letters  3a,  3d,  50,  6f,  9b,  12a,  18b,  20a,  21a,  22d,  23c,  25b,  27a,  28b,  30b,  30i,  34b, 
34i,  34k,  36c,  46a,  47a,  48c,  49a,  50b,  53c,  56a,  57a,  58e,  58h;  Public  hearing  comments  10,  15, 
16,  20,  22,  23,  31,  32,  39,  40,  51,  55,  72) 

Response  5b  -  Visual  simulations 

Figure  13  on  page  3-13  of  the  Draft  EIR  shows  the  loss  of  view  of  the  sign  on  the  side  of  the  720 
York  Street  building.  Adding  an  additional  photomontage  of  this  same  building  face  from  a 
different  angle  would  not  add  to  an  understanding  of  the  size,  scale,  and  character  of  the 
proposed  project  in  its  context,  and  would  not  disclose  additional  potential  significant 
environmental  impacts.  See  also  Response  6b  -  The  Mill  Building  (720  York  Street)  for  a 
discussion  of  the  historic  significance  of  this  building. 

The  greater  the  distance  from  a  project  site,  the  smaller  a  proposed  project  would  appear. 
Contrary  to  statements  by  one  commenter,  the  proposed  project  would  appear  relatively  small 
from  Cesar  Chavez  Street.  The  project  sponsor  had  originally  requested  that  photomontages 
from  a  distance  be  added  to  the  Draft  EIR,  but  because  no  additional  information  or  impacts 
would  be  disclosed,  these  were  ultimately  not  included  in  the  document. 

(Comment  letters  9b,  34j) 

Response  5c  -  Views 

The  scope  of  analysis  of  view  impacts  under  CEQA  focuses  on  scenic  views  from  public  areas 
rather  than  from  private  properties.  The  significance  criterion  from  the  EER  relevant  to  views 
would  be  if  a  project  were  to  "substantially  degrade  or  obstruct  a  scenic  view  or  vista  from  a 
public  area."  Some  private  views,  including  views  from  nearby  residences,  would  be  blocked  by 
the  proposed  project. 

Public  view  corridors  down  the  streets  {i.e.,  Bryant,  19th,  and  20th  Streets)  would  continue  to  be 
open  because  project  buildings  would  not  extend  into  the  streets.  One  commenter  noted  that  the 
project  would  block  views  looking  north  on  Bryant  Street  because  the  project  site  jogs  into  the 
roadway.  However,  this  is  a  current  condition  and  views  looking  north  along  Bryant  Street  see 
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buildings  that  currently  exist  on  the  project  site.  These  views  of  existing  buildings  are  not  scenic 
views.  With  the  project,  this  view  would  now  be  dominated  by  a  view  of  the  proposed  project. 

Besides  the  accurate  photographs  shown  within  the  Draft  EIR  in  Figures  11  to  13,  pages  3-1 1  to 
3-13,  the  project  files  contain  several  photographs  of  the  area  that  were  submitted  with  the 
application  for  environmental  review.  These  photographs  are  part  of  the  administrative  record 
and  are  available  for  review  by  the  Planning  Commissioners  and  public.  The  Planning 
Commission  makes  its  determination  on  the  adequacy  of  an  EER  based  on  the  whole  record 
available.  Refer  to  Response  3a  -  EIR  adequacy  for  additional  discussion  of  this  matter.  To  add 
additional  photographs  would  not  further  add  information  about  potentially  significant  impacts 
that  have  not  already  been  disclosed. 

(Comment  letters  2d,  2p,  20b,  22c,  23a,  25b,  29b,  30c,  31e,  34j,  50c,  51c,  53a,  57a,  58a,  58c) 
Response  5d  -  Building  size 

The  significance  criterion  from  the  EIR  (Draft  EIR,  page  3-8)  relevant  to  building  size  states  that 
the  building:  "be  substantially  incompatible  with  the  surrounding  environment  by  introducing 
structures  of  substantially  greater  size,  mass,  and  scale  into  the  area." 

Although  this  building  is  greater  in  size  and  scale  than  surrounding  residential  structures,  the 
project  is  of  a  similar  size  and  scale  as  industrial  and  commercial  buildings  about  three  blocks 
north  on  Bryant  Street,  also  within  the  same  IPZ  zone  as  the  project,  and  the  project  would  be 
substantially  smaller  than  San  Francisco  General  Hospital  about  three  blocks  southeast  of  the 
project  site.  In  addition,  the  adjacent  2101  Bryant  Street  building  would  appear  to  be  a  similar 
scale  as  the  proposed  new  building  at  2125  Bryant  Street  as  can  be  seen  in  the  visual  simulations 
in  Figures  1 1  and  12,  page  3-11  and  3-12,  respectively  of  the  Draft  EIR 

Although  the  EIR  does  not  find  building  scale  to  be  a  significant  environmental  impact,  the 
Planning  Commission  could  determine  that  the  scale  of  the  project  is  too  large  for  the  area  during 
deliberations  on  project  approval.  Refer  to  Response  2a  -  Project  approval  process,  above. 

Note  that  since  publication  of  the  Draft  EIR,  the  project  sponsor  has  redesigned  the  project  to 
reduce  its  scale,  in  particular  at  the  corner  of  Bryant  and  19th  Streets.  Changes  to  the  building 
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design  are  described  in  Section  5.2  Addenda  to  the  Draft  EIR  of  this  document,  as  the  Increased 
Parking  Variant  to  the  Parking-Demand  Compliant  Alternative. 

(Comment  letters  la,  lb,  2c,  2p,  3a,  5a,  14b,  16d,  18d,  20a,  21a,  23a,  25a,  28a,  30i,  32a,  34b, 
34i,  34m,  36b,  44b,  45c,  46a,  47a,  51c,  53c  54a,  56a,  58e;  Public  hearing  comments  10,  11,  26, 
28,  43,  46) 

Response  5e  -  Shadows 

Shadow  studies  have  been  prepared  for  the  project  as  currently  proposed  (the  Increased  Parking 
Variant  to  the  Parking-Demand  Compliant  Alternative)  and  are  available  for  review  in  the  project 
files  at  the  Planning  Department  under  Case  File  No.  98.635E.  Shadow  patterns  for  existing 
buildings  and  for  the  project  have  been  prepared  for  10:00  a.m.,  noon,  and  3:00  p.m.  during  the 
winter  and  summer  solstices,  when  the  sun  is  at  its  lowest  and  highest,  and  during  the  spring  and 
fall  equinoxes,  when  the  sun  is  at  its  midpoint. 

At  10:00  a.m.  Pacific  Standard  Time  (pst)  and  3:00  p.m.  on  December  21  shadow  from  the 
proposed  project  would  extend  across  19th  Street,  and  would  shade  a  portion  of  the  front  of 
industrial  buildings  north  of  the  project.  At  noon,  new  shadow  would  extend  into  the  street. 
During  the  remainder  of  the  year,  the  shadow  would  extend  across  sidewalks  adjacent  to  the 
project  and  into  the  street  during  the  day  from  10:00  a.m.  to  3:00  p.m.  In  addition,  the  project 
would  not  shade  any  public  open  space. 

The  net  new  shading  of  adjacent  properties  and  residential  uses  which  would  result  from 
constructing  the  proposed  new  buildings  would  be  limited  in  extent,  and  would  not  increase  the 
total  amount  of  shading  in  the  neighborhood  above  levels  which  are  common  and  generally 
accepted  in  urban  areas.  The  new  structures  would  shade  adjacent  properties  but  not  to  an  extent 
considered  to  be  a  significant  adverse  impact  on  the  City's  environment. 

Regarding  the  project's  interior  open  space,  new  shadow  would  extend  across  a  portion  of  the 
area,  leaving  much  of  the  interior  plaza  in  sunlight  during  all  seasons  of  the  year. 

Also,  as  noted  on  page  22  of  the  Initial  Study  (Draft  EIR,  Appendix  A): 
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"These  new  buildings  would  not  be  of  sufficient  scale  to  alter  pedestrian-level  wind 
conditions  in  the  vicinity.  No  adverse  wind  effects  would  be  expected  to  result  from  the 
project." 

This  EIR  acknowledges  the  commenters'  concerns  about  increased  wind  conditions  in  the  project 
vicinity.  Large  structures  can  affect  street  level  wind  conditions.  Such  effects  can  occur  when  a 
new  large  building  mass  extends  substantially  above  its  neighbors,  or  contributes  to  the  creation 
of  a  large  wall  facing  into  prevailing  winds.  Such  potential  impacts  can  be  reduced  or  avoided 
by  building  articulation,  such  that  winds  are  not  diverted  to  the  street  by  a  large,  flat  building 
surface.  Typically,  in  San  Francisco  a  wind  study  is  not  considered  necessary  unless  the  building 
would  be  at  least  80  feet  tall,  and  present  a  large  solid  building  mass,  substantially  above  its 
neighbors,  into  a  prevailing  wind.  That  is  not  the  case  with  the  proposed  building  at  the  corner 
of  Bryant  and  19th  Streets. 

Prevailing  winds  in  the  City  are  from  the  north  and  northwest.  The  addition  to  the  2101  Bryant 
Street  building  would  step  back  from  both  the  north  and  northwest  faces  of  the  existing  building. 
The  proposed  new  building  at  2125  Bryant  Street  would  step  up  from  the  adjacent  2101  Bryant 
Street  building,  adding  further  articulation  from  the  north.  In  addition,  at  a  maximum  height  of 
65  feet  for  the  2125  Bryant  Street  building,  the  proposed  project  would  not  result  in  a  large 
building  wall  mass  which  extended  substantially  abov?  neighboring  buildings.  Hence,  the  Initial 
Study  concluded  that  the  proposed  project  was  not  expected  to  result  in  adverse  wind  effects. 

(Comment  letters  la,  5c,  5o,  9i,  16c,  18d,  20b,  22c,  24b,  25b,  29b,  44c,  45c,  50c,  57a,  58a,  58c; 
Public  hearing  comments  31,  34,  42,  51,  55,  73) 

6.  Historic  Structures 

Response  6a  -  2101  Bryant  Street 

The  project  is  not  located  in  a  recognized  historic  district.  As  noted  in  the  Draft  EIR,  no  historic 
structures  would  be  demolished  as  part  of  the  project.  The  Building  at  2101  Bryant  Street  is 
potentially  eligible  for  the  National  Register  of  Historic  Places  and  the  California  Register  of 
Historic  Resources  because  of  its  association  with  the  Remler  Company,  which  occupied  the 
building  as  its  company  headquarters  for  over  40  years,  and  because  it  is  an  excellent  example  of 
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industrial  architecture  from  its  period  and  a  fine  industrial  design.  The  project  sponsor  proposes 
to  rehabilitate  the  2101  Bryant  Street  building  in  accordance  width  the  Secretary  of  Interior's 
Standards  for  Rehabilitation. 

The  proposed  new  structure  at  2125  Bryant  Street  and  the  addition  to  the  historic  building  at 
2101  Bryant  Street  were  evaluated  for  conformance  with  the  ten  Standards  outlined  in  The 
Secretary  of  Interior's  Standards  for  Rehabilitation.3  Some  of  the  conclusions  of  that  analysis  are 
restated  herein. 

Although  the  2125  Bryant  Street  building  would  not  include  rehabilitation  of  a  historic  structure, 
Standard  3  is  relevant  to  new  construction  near  a  historic  building.  This  standard  states: 

"Each  property  shall  be  recognized  as  a  physical  record  of  its  time,  place  and  use.  Changes 
that  create  a  false  sense  of  historical  development,  such  as  adding  conjectural  features  or 
architectural  elements  from  other  buildings,  shall  not  be  undertaken." 

The  project  does  not  attempt  to  use  architectural  elements  from  other  buildings  or  create  a  false 
sense  of  historical  development  inconsistent  with  the  new  development  of  the  proposed  building. 
Use  of  brick  to  blend  in  with  existing  historic  buildings  on  the  project  block  could  create  a  false 
sense  of  historical  development,  in  contravention  to  Standard  3  of  the  Secretary  of  Interior 
Standards.  The  project  should  be  of  materials  of  its  own  present  time  and  of  its  proposed  office 
use  to  meet  the  standards. 

Standard  9  is  also  applicable  to  new  construction: 

"New  additions,  exterior  alterations,  or  related  new  construction  shall  not  destroy  historic 
materials  that  characterize  the  property.  The  new  work  shall  be  differentiated  from  the  old 
and  shall  be  compatible  with  the  massing,  size,  scale,  and  architectural  features  to  protect 
the  historic  integrity  of  the  property  and  its  environment." 

The  new  office  building  at  2125  Bryant  Street  would  cover  the  2101  Bryant  Street  building's 
south  facade,  which  is  currently  visible.    The  south  facade,  however,  is  not  a  significant 

3  Hill,  Ward,  "Historic  Architecture  Evaluation  Report  for  the  Bryant  Square  Project  in  the  City  and  County  of  San 
Francisco,  California,"  May  1999. 
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character-defining  feature;  consequently  blocking  the  view  of  this  side  of  the  building  would  not 
violate  the  Secretary  of  Interior  Standards. 

Regarding  the  renovation  of  and  new  addition  to  the  top  of  the  2101  Bryant  Street  building,  the 
project  would  cause  minimal  changes  to  the  defining  characteristics  of  the  building  and  would 
not  alter  or  remove  historic  features  of  the  building  or  alter  distinctive  features  that  characterize 
the  building.  The  fourth  floor  addition  to  2101  Bryant  Street  would  not  radically  change,  destroy 
or  obscure  character-defining  features  of  the  historic  building.  Set  back  from  the  cornice  line,  the 
new  addition  would  be  compatible  with  the  scale  and  form  of  the  building.  The  glazed  exterior 
walls  would  make  the  fourth  floor  distinct  from  the  historic  building  and  less  conspicuous  from 
the  exterior.  Because  of  setbacks,  the  addition  would  not  generally  be  noticeable  from  the  main 
Bryant  Street  frontage. 

The  addition  to  the  2101  Bryant  Street  building  would  not  be  generally  visible  from  Bryant 
Street  except  in  the  area  close  to  the  intersection  with  19th  Street.  The  addition  would  be  more 
visible  from  19th  Street.  Visibility  of  a  portion  of  the  addition  above  the  existing  parapet  would 
not  in  itself  be  a  significant  effect.  The  addition  is  intended  to  be  in  conformance  with  Secretary 
of  Interior  Standards,  and  the  Planning  Department  has  concluded  that  any  visible  changes  in 
context  with  the  historic  building  would  not  be  significant.  As  noted  above,  the  addition  is 
purposefully  of  a  different  architectural  style  and  is  designed  with  different  materials  so  as  to  not 
create  a  false  sense  of  historical  development. 

In  addition,  as  stated  in  the  Historic  Architecture  Evaluation  Report,  "If  the  fourth  floor  addition 
proposed  in  the  project  was  removed  in  the  future,  the  essential  form  and  integrity  of  2101 
Bryant  Street  would  not  be  impaired.  Therefore,  the  project  is  consistent  with  Standard  10." 

The  Historic  Architecture  Evaluation  Report  for  the  building  looked  at  an  iteration  of  the  project 
that  contained  more  detail  about  fenestration  than  was  contained  in  the  massing  model  shown  in 
the  Draft  EIR.  Subsequent  to  publication  of  the  Draft  EIR,  the  project  has  been  changed  and  is 
now  a  variant  to  the  Parking-Demand  Compliant  Alternative.  This  may  be  seen  in  Section  5.2 
Addenda  to  the  Draft  EIR  of  this  document,  as  changes  to  Section  6.5  of  the  Draft  EIR. 

As  stated  on  page  3-17  of  the  Draft  EIR:  "because  the  project  sponsor  has  agreed  to  ensure  that 
alterations  to  the  2101  Bryant  Street  building  are  consistent  with  the  Secretary  of  the  Interior's 
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Standards,  the  proposed  project  would  not  have  significant  effect  on  historic  architectural 
resources." 

(Comment  letters  9c,  12a,  16d,  26a,  30g,  34k,  51e,  58g) 
Response  6b  -  The  Mill  Building  (720  York  Street) 

The  Golden  Gate  Woolen  Mill  building  at  720  York  Street  was  constructed  in  1879.  The 
building  is  a  modest  one,  architecturally  distinctive  primarily  for  its  simplicity  and  integrity.  The 
building  is  part  of  a  pattern  of  development  that  extended  the  south  of  Market  Street  industrial 
area  along  the  Southern  Pacific  railroad  tracks  to  20th  Street.  South  of  20th  Street  the  area  is 
primarily  residential.  Its  architectural  associations  are  notable,  however,  as  the  product  of  one  of 
the  premier  architectural  firms  of  the  period.  The  building  was  never  the  site  of  any  known 
important  historical  event.  Although  the  area  has  been  often  surveyed,  and  a  few  well-known 
historic  resources  have  been  identified  nearby,  this  building  has  never  been  acknowledged  for  its 
architectural,  historic,  or  contextual  qualities.4 

The  project  is  not  listed  as  an  important  historical  resource  by  the  City  and  County  of  San 
Francisco  and  has  not  been  acknowledged  as  potentially  eligible  for  the  National  Register  of 
Historic  Places.  Although  the  building  is  considered  to  be  historic  because  it  is  more  than  50 
years  old,  impacts  to  it  would  not  fit  the  level  of  significance  criteria  for  impacts  on  significant 
historic  resources.  Thus  the  Draft  EIR  did  not  assess  potential  impacts  to  historic  resources  of 
the  Mill  Building.  As  the  Mill  Building  at  720  York  Street  is  not  a  significant  historic  resource, 
construction  of  a  new  building  that  blocks  views  of  the  painted  sign  on  the  side  of  this  building 
would  not  be  significant. 

For  a  discussion  as  to  why  the  proposed  building  at  2125  Bryant  Street  should  not  be  constructed 
of  brick,  refer  to  Response  6a-  2101  Bryant  Street. 

Because  some  people  are  concerned  that  impacts  to  720  York  Street  would  be  significant  does 
not  mean  that  impacts  should  be  considered  significant  under  CEQA.  The  CEQA  Statute  must  be 
used  to  determine  the  historic  significance  of  buildings,  and  then  an  analysis  of  the  impacts  of 
any  proposed  change  upon  the  character  defining  patterns  of  an  historic  resource  must  be 
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performed  to  determine  whether  a  project's  impacts  are  significant.  Refer  also  to  Response  3a  - 
EIR  adequacy  for  additional  discussion. 

(Comment  letters  9a,  9b,  12a,  25b,  34n,  34o,  48c,  58f;  Public  hearing  comment  41) 
7.  Transportation 

Response  7a  -  Parking  demand/Supply 

As  summarized  on  Table  6,  page  3-30  of  the  Draft  EIR,  the  Bryant  Square  Project  would 
generate  a  Planning  Code  requirement  of  272  spaces.  This  is  based  on  the  office,  retail,  and 
industrial  uses  proposed  to  occupy  the  site  and  accounts  for  the  retention  or  reuse  of  some  of  the 
existing  historic  buildings.  The  parking  demand  for  the  Bryant  Square  project  was  calculated  to 
be  309  spaces:  213  long-term  and  96  short-term  spaces. 

The  Bryant  Square  project  would  provide  203  independently  accessible  parking  spaces  in  a  two- 
story  underground  parking  garage.  The  parking  supply  would  be  increased  to  301  spaces 
through  the  use  of  valet  parking  services  within  the  garage. 

As  summarized  in  Table  7  and  on  pages  3-32  and  3-33  of  the  Draft  EIR,  the  underground  parking 
garage  for  Bryant  Square  must  accommodate  the  parking  for  the  Bryant  Square  Project  and  the 
previously  approved  720  York  Project.  The  most  recent  Notice  of  Special  Restriction 
(1999G618143)  for  this  block  requires  a  set  aside  of  16  parking  spaces  for  the  York  Street 
Project.  Accounting  for  the  allocation  of  16  parking  spaces  for  the  720  York  Street  Project  in  the 
garage,  the  number  of  independently  accessible  parking  spaces  available  for  the  Bryant  Square 
Project  is  reduced  to  187  spaces  or  285  spaces  through  valet  parking  operations.  If  45  spaces  are 
reserved  on  the  site  for  the  720  York  Street  project,  as  proposed  by  the  project  sponsor,  the 
parking  spaces  available  for  the  proposed  Bryant  Square  Project  would  be  reduced  to  158  spaces 
or  256  spaces  with  valet  parking  operations. 

As  shown  on  Table  7  of  the  Draft  EER,  the  parking  shortfall  for  the  Bryant  Square  project  would 
be  114  spaces  when  compared  to  the  number  of  independently  accessible  parking  spaces 
provided,  if  45  spaces  were  allocated  to  the  720  York  Street  project.  When  expanded  through 


4  McGrew,  Patrick,  "The  Golden  Gate  Woolen  Mill,  Abbreviated  Historic  Structure  Report,"  November  20,  1998. 
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valet  operations,  the  project  would  have  a  surplus  of  13  spaces,  if  16  spaces  were  allocated  to  the 
720  York  Street  Project,  or  a  shortfall  of  16  spaces,  if  45  spaces  were  allocated  to  the  720  York 
Street  Project. 

Table  C&R.l  Parking  Code  Requirements  and  Demand,  below,  compares  Planning  Code 
requirements  and  parking  demand  for  the  project  as  originally  proposed,  for  the  Parking  Demand 
Compliant  Alternative,  for  the  Increased  Parking  Variant  to  that  alterative,  and  for  the  All 
Industrial  Alternative. 

See  Response  2b  -  Parking  variance  for  a  discussion  of  the  approval  action  necessary  to 
accommodate  valet  parking  operations. 

The  Parking-Demand  Compliant  Alternative  as  originally  described  on  page  6-7  of  the  Draft 
EIR,  and  as  amended  with  the  addition  of  an  Increased  Parking  Variant  in  this  Comments  and 
Responses  document,  would  mitigate  the  parking  shortfall  associated  with  the  proposed  project. 
The  Increased  Parking  Variant  to  the  Parking-Demand  Compliant  Alternative  would  have  a 
parking  code  requirement  of  260  spaces  and  a  parking  demand  of  235  spaces.  With  an  additional 
underground  parking  level,  the  parking  garage  would  provide  260  independently  accessible 
parking  spaces.  The  parking  supply  would  be  increased  to  a  total  of  339  parking  spaces  through 
valet-assisted  operations. 

When  comparing  the  amount  of  parking  required  for  the  combined  Bryant  Square  alternative  and 
720  York  Street  development  to  the  independently-accessible  spaces  provided  by  the  Increased 
Parking  Variant  to  the  Parking-Demand  Compliant  Alternative,  the  parking  shortfall  is  16 
spaces,  if  16  parking  spaces  are  allocated  to  the  720  York  Street  project,  and  would  result  in  a 
parking  shortfall  of  45  spaces,  if  45  spaces  are  allocated  to  720  York  Street.  When  the  total 
parking  supply  of  366  spaces,  as  expanded  through  valet  operations,  is  compared  to  the  parking 
requirements,  an  excess  of  61  to  91  parking  spaces  would  be  provided  depending  upon  the 
allocation  of  spaces  to  the  720  York  Street  project.  See  Table  C&R.2:  Parking  Supply 
Surplus/Shortfall  for  the  Increased  Parking  Variant,  below,  for  a  comparison  of  parking 
requirements,  parking  supply,  and  parking  demand. 

As  the  Increased  Parking  Variant  to  the  Parking-Demand  Compliant  Alternative  would  meet 
parking  requirements  for  the  project  only  through  the  use  of  valet  parking  operations,  an  exception 
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8.0  Summary  of  Comments  and  Responses 
4.0  Responses  to  Comments 


Table  C&R.2:  Parking  Supply  Surplus/Shortfall 

increased 
Parking  Variant 

13  4%'  t*  1  /"  5  T%  /V ' 

jrarKing 
Supply 

code           coae  to  supply 
Requirement  Surplus/Shortfall 

Parking    Demand  to  Supply 
Demand  Surplus/Shortfall 

Valet  spaces  -  1 6 
for  720  York  St. 

Independently 
accessible  spaces 

350  a 
244  a 

260  +90 
260  -16 

235  +115 
235  +9 

Valet  spaces  -  45 
for  720  York  St. 

Independently 
accessible  spaces 

321  b 
215  b 

260  +61 
260  -45 

235  +86 
235  -20 

a  Sixteen  parking  spaces  have  been  deleted  from  the  parking  supply  total  to  take  into  account  the  1 6-space 
parking  requirement  for  the  720  York  parcel  based  on  NSR  (1999G618143). 

b  Subsequent  to  approval  of  the  720  York  Street  project,  the  Planning  Commission  adopted  a  policy  requiring 
one  parking  space  per  live/work  unit.  To  meet  this  requirement,  720  York  Street  would  need  to  provide  29 
additional  parking  spaces  for  the  35  live/work  and  10  work  only  units.  Bryant  Square  has  proposed  to 
provide  29  valet  parking  spaces  in  addition  to  the  16  spaces  required  for  the  720  York  Street  units.  Thus 
45  spaces  have  been  deleted  from  the  parking  supply  for  this  scenario. 

Source:  The  Duffey  Company,  2000;  Maxwell  &  Associates,  2000. 

through  the  PUD  process  or  a  parking  variance  would  still  be  required  for  this  variant  as  outlined 
above. 

(Comment  Letters  lb,  2f,  5g,  51,  6a,  7a,  16e,  22b,  23b,  29a,  32b,  34q,  36a,  48b,  53b,  54a,  55a) 
Response  7b  -  Parking  meters 

As  stated  on  page  3-34  of  the  Draft  EIR,  with  the  increasing  competition  for  on-street  parking  the 
introduction  of  parking  meters  may  be  warranted  on  curbs  bordering  the  project  only.  Inclusion 
of  parking  meters  is  not  a  mitigation  measure  to  reduce  potentially  significant  effects. 
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8.0  Summary  of  Comments  and  Responses 
4.0  Responses  to  Comments 

However,  decision  makers  could  decide  to  include  parking  meters  as  a  condition  of  project 
approval.  Bryant  Street,  19th  Street,  and  20th  Street,  which  would  all  have  commercial  frontage, 
were  identified  as  street  frontages  that  may  warrant  parking  meters.  The  Draft  EIR  did  not 
suggest  establishing  parking  meters  along  residential  frontages  and  it  would  be  contrary  to  city 
policy  to  do  so.  The  installation  of  meters  would  need  to  be  coordinated  through  the  Department 
of  Parking  and  Traffic  and  would  be  implemented  if  warranted  upon  completion  of  the  project. 
A  public  hearing  would  be  required  prior  to  the  institution  of  new  meters. 

Installation  of  parking  meters  would  increase  the  parking  turnover  in  the  area,  and  preserve  on- 
street  parking  for  visitors  to  the  neighborhood.  As  parking  meters  would  be  in  effect  during 
weekdays  and  Saturday,  the  spaces  would  be  available  for  long-term  parking  by  residents  after 
6:00  p.m.  each  day  and  all  day  on  Sunday.  San  Francisco  does  not  have  a  program  that  permits 
exemptions  to  parking  meter  restrictions  for  residents  living  near  a  commercial  street. 

( Comment  letters  2e,  2m,  34q,  48b,  58d) 
Response  7c  -  Parking  congestion 

As  stated  in  the  Draft  EIR  on  pages  3-33  and  3-34,  the  parking  shortfalls  associated  with  the 
project  would  increase  the  competition  for  on-street  parking  that  is  already  at  or  near  capacity. 
The  parking  occupancy  in  the  immediate  project  area  already  averages  100  percent  of  occupancy 
with  cars  observed  to  be  double-parked  and  illegally  parked,  blocking  driveways.  The 
construction  activity  occurring  on  York  Street  when  the  counts  were  taken,  may  have 
compounded  the  conditions,  but  are  similar  to  conditions  that  might  occur  during  construction  of 
the  Bryant  Square  project.  When  parking  reaches  capacity  as  in  this  neighborhood,  localized 
traffic  may  increase  as  cars  circle  the  blocks  in  search  of  parking,  and  illegal  parking  activity  is 
compounded.  The  Draft  EIR  statements  are  consistent  with  the  comments  on  this  topic. 

As  stated  on  page  3-31  of  the  Draft  EIR,  there  would  be  no  net  loss  of  on-street  parking 
associated  with  the  implementation  of  the  Bryant  Square  project.  One  on-street  parking  space  on 
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8.0  Summary  of  Comments  and  Responses 
4.0  Responses  to  Comments 

Bryant  Street  would  be  lost  at  the  proposed  driveway  location,  but  two  on-street  parking  spaces 
would  be  gained  on  20th  Street  where  existing  driveways  would  be  eliminated. 

The  parking  impacts  associated  with  the  project  and  documented  in  the  Draft  EIR  are  not 
identified  as  significant.  First,  a  shortfall  of  parking  relative  to  demand  is,  at  most,  an 
inconvenience  for  persons  choosing  to  own  and  operate  vehicles  in  the  City.  Accommodating  an 
unconstrained  demand  for  vehicles  by  requiring  parking  to  meet  demand  would  encourage 
additional  vehicle  use,  with  associated  environmental  problems  of  traffic  congestion,  safety,  air 
pollution,  and  noise.  It  is  for  these  reasons  that  the  City  has  adopted  and  repeatedly  endorsed  a 
"Transit  First"  policy  (in  the  Transportation  Element  of  the  San  Francisco  General  Plan)  that 
prioritizes  accommodating  transit  service  over  private  vehicles. 

Second,  while  a  parking  shortfall  is  a  reality  in  many  areas  of  San  Francisco,  the  issue  of  parking 
space  supply  versus  demand  and  occupancy  is  not  considered  by  the  City  to  be  a  permanent 
physical  environmental  condition.  Parking  occupancy  varies  throughout  the  day,  from  day  to 
day,  and  from  month  to  month.  It  is  not  a  static  physical  environmental  condition  in  the  same 
way  as  a  building  which,  once  constructed,  remains  as  is  and  physically  remains  in  the 
environment  in  a  predictable  way  for  an  extended  time. 

Third,  the  habits  of  people  who  drive  change  when  they  are  faced  with  a  parking  shortage. 
People  may  park  further  from  a  site,  choose  to  arrive  at  different  times,  carpool,  or  switch  to 
another  travel  mode  (e.g.,  public  transit,  taxi,  bicycle,  or  foot)  to  adjust  to  changed  parking 
conditions. 

Finally,  San  Francisco  has  a  relatively  high  degree  of  transit  service,  so  that  there  is  a  true  option 
to  driving  for  many  people.  In  support  of  San  Francisco's  "Transit  First"  policy,  which 
emphasizes  a  shift  from  use  of  the  personal  automobile  to  use  of  pubic  transit,  priority  is  given  to 
transit  improvements  before  developing  transportation  treatments  which  encourage  the  continued 
use  of  the  personal  automobile,  such  a  parking. 
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8.0  Summary  of  Comments  and  Responses 
4.0  Responses  to  Comments 

Implementation  of  the  Increased  Parking  Variant  to  the  Parking-Demand  Compliant  Alternative, 
as  currently  proposed  by  the  project  sponsor,  would  eliminate  the  Planning  CWe-required 
parking  shortfall  associated  with  the  project,  by  downsizing  the  development  and  adding  a  third 
parking  level  to  the  garage.  This  alternative  would  still  require  a  parking  variance  or  an 
exception  through  the  PUD  process  as  some  or  all  of  the  Planning  CWe-required  parking  would 
be  provided  through  valet-assisted  parking  spaces. 

(Comment  letters  2f,  2p,  5g,  51,  5v,  5w,  9j,  12b,  13b,  14a,  14c,  16b,  17a,  20c,  21b,  22d,  25c,  28c, 
30a,  31b,  37a,  37b,  38a,  38b,  39a,  39b,  40a,  40b,  41a,  41b,  42a,  42b,  43a,  43b,  44b,  45d,  48b, 
48j,  50c,  52b,  58d;  Public  hearing  comments  4,  5,  7,  14,  19,  22,  29,  37,  45,  49,  51) 

Response  7d  -  Parking  ingress/egress 

Parking  ingress  and  egress  is  discussed  on  pages  3-31  and  3-32  of  the  Draft  EIR.  The  two-way 
driveway  to  the  parking  garage  would  be  designed  with  the  entry  equipment  at  the  foot  of  the 
garage  ramp  allowing  queuing  of  three  vehicles  on  the  ramp  itself.  An  additional  1 0  to  12  cars 
could  be  accommodated  in  the  valet-staging  area  on  the  first  level  of  the  parking  garage.  This 
design  responds  to  the  Department  of  Parking  and  Traffic  requirement  that  adequate  on-site 
queuing  space  be  provided  to  avoid  disruption  of  traffic  on  the  streets  serving  the  parking 
facility. 

(Comment  letter  48j) 

Response  7e  -  Visitor  and  delivery  parking 

The  parking  demand  calculated  for  the  project  and  summarized  in  Table  6  on  page  3-30  of  the 
Draft  EIR,  accounts  for  all  vehicles  trips,  including  employee  and  visitor  trips  to  the  site.  The 
calculation  of  the  long-term  parking  demand  is  based  on  the  estimated  work-related  or  employee 
trips  to  the  site.  Short-term  parking  demand  is  estimated  from  the  non-work  or  visitor  trips  to  the 
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8.0  Summary  of  Comments  and  Responses 
4.0  Responses  to  Comments 

site.  A  more  detailed  explanation  of  the  parking  calculations  is  provided  in  the  Bryant  Square 
Project  Final  Transportation  Impact  Report.5 

The  deliveries  to  the  site  would  be  accommodated  at  an  off-street  surface  loading  dock  accessed 
from  19th  Street.  The  description  of  freight  loading  for  the  site  is  discussed  on  pages  3-35  and  3- 
36  of  the  Draft  EIR. 

(Comment  letters  2g,  52b) 
Response  If-  Parking  counts 

The  Planning  Department  generally  requires  that  base  data  be  no  more  than  two  years  old  when 
used  in  the  assessment  of  transportation  impacts  for  an  EIR.  The  parking  inventory  and 
occupancy  counts  were  conducted  in  October  1998  as  indicated  on  page  3-32  of  the  Draft  EIR. 
At  the  time  that  counts  were  conducted,  the  on-street  parking  spaces  averaged  100  percent 
occupancy.  Double-parked  cars,  cars  blocking  driveways,  trucks  loading  and  unloading  in  the 
street,  and  cars  parked  on  the  sidewalks  were  all  observed  in  the  neighborhood.  An  update  of  the 
traffic  report  in  September  1999,  confirmed  that  these  conditions  still  existed. 

With  the  parking  already  at  100  percent  occupancy,  the  increased  competition  for  on-street 
parking  can  manifest  itself  as  increased  occurrences  of  traffic  circling  the  blocks  in  search  of 
parking,  increasing  incidence  of  illegally  parked  cars,  and  increased  aggressiveness  of  drivers  in 
securing  the  parking  spaces  that  do  open  up.  In  addition,  some  drivers  may  shift  to  transit  or  find 
alternative  parking  facilities  farther  from  their  destination.  All  of  these  observations  were  made 
in  comments  to  the  Draft  EIR  and  are  noted. 

(Comment  letter  48g) 


5  The  Duffey  Company,  Bryant  Square  Project  Final  Transportation  Impact  Report,  September  9,  1999. 
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8.0  Summary  of  Comments  and  Responses 
4.0  Responses  to  Comments 

Response  7g  -  Disabled  parking 

The  project  would  provide  twelve  handicapped  parking  stalls  on-site  within  the  garage  for  the 
use  of  employees,  residents,  and  visitors  to  the  site  as  required  by  code.  The  project  would  not 
affect  any  on-street  designated  disabled  parking  spaces.  The  Department  of  Parking  and  Traffic 
is  responsible  for  designating  such  spaces  on-street.  If  determined  appropriate  by  the 
Department  of  Parking  and  Traffic,  a  handicapped  parking  space  could  be  designated  along  the 
project  frontage. 

(Public  hearing  comment  1 7) 

Response  7h  -  Traffic  counts 

The  transportation  work  scope  for  Bryant  Square  was  developed  based  on  direction  from  the 
Planning  Department.  The  intersection  of  Bryant  and  17th  Streets  was  not  included  as  it  was  not 
identified  as  a  critical  intersection.  The  intersection  of  16th  and  Bryant  Streets  experiences  the 
heaviest  volumes  of  traffic  and  the  greatest  delays  in  this  section  of  Bryant  Street.  The  Bryant 
Square  project  would  contribute  about  15  percent  of  the  cumulative  growth  at  this  intersection 
and  it  would  continue  to  operate  at  a  level  of  service  B. 

The  Planning  Department  generally  requires  that  base  data  be  no  more  than  two  years  old  when 
used  in  the  assessment  of  transportation  impacts  for  an  EIR.  The  traffic  counts  were  conducted 
in  January  and  October  1998  as  indicated  on  page  3-20  of  the  Draft  EIR  and  fall  within  the 
acceptable  range.  If  the  traffic  has  increased  based  on  development  in  the  area,  then  these 
increases  would  be  reflected  in  the  Cumulative  2010  as  analyzed  in  the  Draft  EIR.  As  noted  in 
Table  5  on  page  3-28  of  the  Draft  EIR,  all  study  area  intersections  except  two  would  operate  at 
LOS  A  or  B  even  with  the  expected  growth  in  the  area.  The  intersection  of  Bryant  Street  and 
Cesar  Chavez  Street  would  operate  at  LOS  C  and  the  23rd  Street  and  Potrero  Avenue  intersection 
would  operate  at  LOS  F  as  it  does  today. 
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8.0  Summary  of  Comments  and  Responses 
4.0  Responses  to  Comments 

At  the  23rd  Street  and  Potrero  Avenue  intersection,  the  increase  in  traffic  delays  would  result  in 
significant  cumulative  traffic  impacts.  The  Bryant  Square  contribution  of  10  percent  of  total 
traffic  growth  would  be  contributory  to  the  significant  impacts  (an  increase  of  about  53  seconds 
of  average  delay)  at  this  intersection.  Mitigation  Measure  F.l,  modification  of  signal  timing, 
page  4-5,  would  reduce  this  impact  to  a  less-than-significant  level  (i.e.,  to  approximately  what 
currently  exists  at  the  intersection). 

(Comment  letters  48d,  51g) 
Response  7i  -  Traffic  methodology 

The  methodology  for  determining  the  level  of  service  at  an  intersection  is  based  on  the  1994 
Highway  Capacity  Manual  published  by  the  Transportation  Research  Board.  The  level  of 
service  is  expressed  as  a  letter  value  based  on  the  average  delays  experienced  by  motorists  at  an 
intersection.  This  methodology  is  consistently  used  for  project  assessment  by  the  City  of  San 
Francisco,  as  prescribed  by  the  Guidelines  for  Environmental  Review.6 

It  is  neither  feasible  nor  meaningful  to  assess  the  delay  for  each  vehicle  approaching  the 
intersection.  The  variation  in  delays  experienced  at  an  intersection  depends  on  a  number  of 
variables  including  traffic  progression,  the  length  of  the  signal  cycle,  the  amount  of  green  time, 
and  the  number  of  vehicles  relative  to  capacity  available.  Vehicles  in  the  regular  traffic  flow, 
regulated  by  a  signal,  will  experience  similar  delays  rather  than  widely  variant  delays  for  each 
individual  vehicle  as  suggested  by  the  commenter. 

(Comment  letter  34r) 

Response  7j  -  Project  trip  generation 

The  8.5  percent  is  a  standard  p.m.  peak  hour  trip  rate  for  office  uses  as  specified  in  the  Planning 
Department  Guidelines  for  Environmental  Review,  Transportation  Impacts.  The  commenter  is 

6  San  Francisco  Planning  Department,  Guidelines  for  Environmental  Review:  Transportation  Impacts,  July  1991. 
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8.0  Summary  of  Comments  and  Responses 
4.0  Responses  to  Comments 

correct  in  noting  the  percentage  increase  in  daily  trips  generated  from  the  project.  The 
transportation  impacts  on  the  project  study  area  have  been  documented  in  the  Draft  EIR  on  pages 
3-25  through  3-27.  A  cumulative  significant  impact  was  identified  at  the  23rd  and  Potrero 
Avenue  intersection  in  association  with  the  increased  delays  and  a  mitigation  measure  of  signal 
timing  was  identified.  While  the  traffic  and  the  parking  conflicts  in  the  neighborhood  would 
increase  with  the  implementation  of  the  project,  the  associated  impacts  are  not  identified  as 
significant,  given  the  San  Francisco  significance  criteria  (see  page  3-24  of  the  Draft  EIR). 

(Comment  letters  2h,  45d,  5 If) 

Response  7k  -  Transportation  mode  split 

The  transportation  analysis  conducted  for  the  project  assumed  that  68  percent  of  the  employees  at 
the  project  site  would  arrive  by  auto  and  18  percent  would  use  public  transportation  during  the 
p.m.  peak  hour.  This  is  based  on  the  Planning  Department's  Citywide  Travel  Behavior  Survey 
conducted  in  1993  and  reflects  averages  for  businesses  in  the  southeast  sector  of  San  Francisco. 
It  takes  into  account  the  relatively  poor  level  of  transit  accessibility  in  the  area  and  is  a 
considerably  higher  drive  alone  rate  than  occurs  in  the  downtown  or  northeast  sectors  of  the  City. 

(Comment  letter  6c) 

Response  71  -  Intersection  conditions 

With  a  mitigation  measure  included  in  the  Draft  EIR,  no  significant  traffic  impacts  were 
identified  for  the  project.  The  project  has  been  assessed  against  the  significance  criteria 
established  by  the  Planning  Department.  As  noted  on  page  3-24  of  the  Draft  EIR,  a  project  is 
typically  considered  to  have  a  significant  effect  on  the  environment  if  it  would: 

"cause  traffic  at  an  intersection  to  deteriorate  to  an  unacceptable  level  (from  LOS  D  or 
better  to  LOS  E  or  LOS  F);  interfere  with  existing  transportation  systems  causing 
substantial  alteration  to  circulation  patterns  or  causing  major  traffic  hazards;  or  contribute 
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8.0  Summary  of  Comments  and  Responses 
4.0  Responses  to  Comments 

considerably  to  cumulative  traffic  increases  at  intersections  that  would  result  in 
deterioration  of  traffic  conditions  to  unacceptable  levels." 

The  intersection  level  of  service  takes  into  account  the  amount  of  traffic  that  can  be 
accommodated  at  a  given  intersection  during  its  peak  use  period  (usually  in  15-minute 
increments)  and  estimates  the  average  delays  experienced  by  cars  traveling  through  the 
intersection.  Residents  along  local  streets  in  moderate-  to  low-density  residential  areas  may  be 
more  sensitive  to  the  affects  of  increased  traffic  volumes  when  the  current  traffic  volumes  on 
their  streets  are  relatively  low.  The  introduction  of  larger  commercial  uses  may  not  substantially 
degrade  the  levels  of  service  at  an  intersection,  but  the  increased  local  traffic  can  affect  the 
perception  of  neighborhood  character. 

(Comment  letters  2e,  2g,  31j,  48e,  48f,  48i) 

Response  7m  -  Traffic  congestion 

The  traffic  counts  conducted  on  19th  and  20th  Streets,  as  detailed  in  the  Transportation  Impact 
Report,  show  moderate  volumes  of  traffic  on  these  two  streets  during  the  afternoon  p.m.  peak 
hour.  During  the  p.m.  peak  hour  19th  Street  carries  about  160  to  180  two-way  trips  and  20th 
Street  carries  about  240  to  250  two-way  trips,  east  of  Bryant  Street.  York  Street  carries  about  60 
to  70  two-way  vehicle  trips  between  19th  and  20th  Streets  during  the  p.m.  peak  hour.  Traffic  on 
19th  and  20th  streets  is  expected  to  increase  by  a  total  of  about  35  trips  during  the  p.m.  peak  hour 
as  project  traffic  travels  to  Potrero  Avenue  to  access  the  freeway.  York  Street  would  not 
experience  noticeable  traffic  increases  with  the  project  as  the  counts  were  taken  during  periods  of 
relatively  high  activity  on  York  Street. 

In  contrast,  Potrero  Avenue,  at  23rd  Street,  carries  nearly  2,500  two-way  trips  and  Bryant  Street, 
in  the  vicinity  of  the  project,  carries  about  650  two-way  trips  in  the  p.m.  peak  hour.  Congestion 
is  encountered  at  the  intersection  of  23rd  Street  and  Potrero  Avenue  and  may  queue  back  for  a 
block  or  two,  but  the  intersections  on  Bryant  Street  do  not  currently  experience  such  queues. 
With  background  growth  accounted  for  in  2010,  the  intersections  along  Bryant  Street  are 
projected  to  continue  to  operate  at  acceptable  levels  of  service.  The  congestion  projected  at  the 
23rd  Avenue  and  Potrero  Avenue  intersection  in  the  future  could  result  in  increased  delays  if  the 
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identified  mitigation  measure  to  adjust  the  signal  timing  is  not  put  in  place.  This  could  result  in 
traffic  diversion  on  to  neighborhood  streets. 

(Comment  letters  2p,  3c,  6d,  16b,  30f,  31j,  34p,  45d,  48i,  54a,  58g;  Public  hearing  comment  33) 
Response  7n  -  Garage  entrance  impacts 

The  Draft  EIR  assumed  the  driveway  for  the  garage  would  be  located  on  Bryant  Street  and  the 
travel  patterns  analyzed  in  the  intersection  level  of  service  assessment  were  based  on  this  access 
pattern.  As  stated  in  the  Draft  EIR  on  page  3-27,  Bryant  Street  will  experience  increased  traffic 
levels.  Locating  the  project  access  on  Bryant  Street,  which  has  mixed  uses,  including  residential 
and  commercial,  would  focus  traffic  increases  on  the  busier  street,  rather  than  on  the  quieter 
residential  streets.  The  ticket-spitter  for  the  garage  would  be  located  at  the  foot  of  the  garage 
ramp  to  accommodate  onsite  queuing  of  vehicles  which  would  minimize  disruption  to  traffic  on 
Bryant  Street. 

(Comment  letter  2j) 

Response  7o  -  Transit  commute 

It  is  estimated  that  about  18  percent  of  the  Bryant  Square  person  trips  during  the  p.m.  peak  hour 
would  be  via  public  transit  and  about  68  percent  via  automobile.  With  the  projected  shortfall  in 
parking  relative  to  parking  demand  at  the  project  site,  the  competition  for  on-street  parking 
would  increase.  This  could  lead  to  shifting  of  travel  modes  for  employees  or  residents  as  the 
ownership  of  a  car  and  travel  by  car  becomes  less  convenient. 

(Comment  letter  2g) 

Response  7p  -  Transit  service 

Seven  transit  lines  serve  the  neighborhood  as  described  in  the  Bryant  Square  Transportation 
Impact  Report,  page  13.  The  27-Bryant  bus  operates  on  Bryant  Street  with  15-minutc  hcadw  ays. 
The  inbound  buses  operate  at  83  percent  of  capacity  and  the  outbound  buses  operate  at  64 
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percent  of  capacity  during  the  p.m.  peak  hour.  The  9-San  Bruno  bus  line,  which  operates  on 
Potrero  Avenue  with  10-minute  headways  and  the  12-Folsom  bus  line,  which  operates  on 
Folsom  Street  with  20-minute  headways  also  provide  downtown  service  within  walking  distance 
of  the  project  site.  The  22-Fillmore,  33-Stanyan,  and  48-Quintara/24th  all  provide  crosstown  bus 
service  and  the  53-Southern  Heights  provides  local  community  transit  service.  The  p.m.  peak 
hour  capacity  utilization  on  these  lines  ranges  from  28  percent  to  84  percent.  All  but  two  of 
these  bus  lines  are  classified  as  policy  lines,  i.e.,  operating  at  a  peak  period  headway  greater  than 
10  minutes.  Viable  downtown-oriented  service  is  available  only  on  the  9-San  Bruno  bus  line 
and  viable  crosstown-oriented  service  is  available  on  the  22-Fillmore  bus  line,  which  is  located  a 
distance  from  the  project  site.  There  would  be  adequate  capacity  to  accommodate  the  additional 
transit  trips  generated  by  the  Bryant  Square  Project. 

The  structure  and  frequency  of  service  to  the  Mission  District  would  be  affected  by  the  current 
planning  efforts  underway  to  improve  transit  service  in  the  South  of  Market  area.  As  part  of  that 
study,  improved  service  is  being  proposed  in  two  phases  for  the  12-Folsom  line.  During  the  first 
phase,  the  hours  of  operation  for  the  line  would  be  extended  from  6:00  a.m.  to  12  midnight  for 
weekdays  and  weekends  and  during  the  second  phase  the  frequency  of  service  would  change 
from  20-minute  to  15-minute  headways.  A  new  route  resulting  from  the  breakout  of  service  on 
the  #42  line  is  also  under  consideration.  One  proposal  would  run  a  new  eastside  loop  for  the  #42 
to  Showplace  Square  and  out  16th  Street  to  the  BART  station.  These  service  proposals  have  been 
the  subject  of  three  community  meetings.  Muni  is  in  the  process  of  developing  a  staff 
recommendation  and  a  public  hearing  will  be  held  at  the  Public  Transportation  Commission 
within  the  next  several  months. 

Muni  has  received  other  requests  to  revamp  service  on  the  27-Bryant  bus  line  and  to  expand 
service  on  the  9-San  Bruno  line  out  to  San  Francisco  General  Hospital.  These  requests  are  under 
consideration,  but  are  not  part  of  a  specific  proposal  at  this  point.  There  are  no  plans  for 
electrification  of  the  27-Bryant  line  in  the  Muni  Short-Range  Transit  Plan. 

The  systemwide  reliability  of  Muni  is  not  specifically  addressed  in  this  EIR  and  is  not  related  to 
this  individual  project. 

(Comment  letters  6c,  9g,  30e,  31k,  34s;  Public  hearing  comments  12,  18) 
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Response  7q  -  "Transit  First"  policy 

The  project  is  designed  to  accommodate  different  modes  of  travel  to  the  site.  The  majority  of 
employees  and  visitors  to  the  site  are  expected  to  travel  by  private  auto.  On-site  parking  will 
permit  this  option.  The  transit  shelter  currently  located  on  Bryant  Street  at  1 9th  Street  would  need 
to  be  temporarily  relocated  during  construction.  Upon  completion  of  construction,  the  project 
sponsor  would  be  required  to  return  the  transit  shelter  and  bus  stop  to  its  original  location.  A 
standard  Muni  transit  shelter  would  be  appropriate  at  this  location.  Because  the  Draft  EIR 
determined  that  the  project  would  result  in  no  significant  transit  impacts,  no  mitigation  measures 
are  warranted.  (See  Response  7c  -  Parking  congestion,  above,  for  additional  discussion  of  the 
"Transit  First"  policy.) 

The  project  sponsor,  as  part  of  its  Increased  Parking  Variant  to  the  Parking-Demand  Compliant 
Alternative,  plans  to  include  lighting  and  planting  and  new  curb  ramps  along  Bryant  Street  to 
enhance  the  pedestrian  experience  and  make  use  of  public  transit  more  conducive. 

(Comment  letters  10b,  49b;  Public  hearing  comment  1) 

Response  7r  -  Pedestrian  analysis 

The  amount  of  foot  traffic  in  the  neighborhood  would  increase  with  an  intensification  of  the  type 
of  land  uses  in  the  area.  Field  observations  and  pedestrian  counts  conducted  at  the  project  site,  as 
noted  on  page  3-35  of  the  Draft  EIR,  indicate  that  pedestrian  travel  on  the  sidewalks  is  not 
congested  nor  would  congested  conditions  occur  with  project  approval.  A  worst-case  analysis 
was  conducted  at  the  six-foot  wide  sidewalk  segment  on  Bryant  Street.  Even  if  all  the  project 
pedestrian  trips  traveled  past  this  segment  during  the  p.m.  peak  hour,  the  sidewalk  would 
continue  to  operate  at  LOS  A  and  would  remain  unrestricted. 

(Comment  letters  10b,  10c,  16b,  30f,  49e;  Public  hearing  comment  3) 

Response  7s  -  Freight  loading 

As  noted  on  page  3-35  of  the  Draft  EIR,  the  Bryant  Square  project  would  generate  about  35  daily 
service  vehicle  trips.  The  freight  loading  demand  during  an  average  hour  would  be  1 .56  loading 
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spaces  and  the  demand  during  a  peak  hour  would  be  1.94  spaces.  The  project  would  provide  one 
loading  space  located  off  of  19th  Street  as  required  by  code.  The  driveway  serving  the  loading 
space  is  over  90  feet  long  and  34  feet  wide.  It  could  accommodate  an  additional  service  vehicle 
during  peak  use  periods.  The  driveway  area  is  also  considered  a  pedestrian  alley. 

The  loading  space  would  require  on-street  maneuvering  for  service  vehicles  either  backing  in  or 
out  from  19th  Street.  This  would  periodically  disrupt  traffic  and  pedestrian  flows  on  19th  Street. 
However,  19th  Street  carries  relatively  low  traffic  volumes  and  the  intermittent  disruption  would 
not  be  expected  to  create  congestion  that  would  extend  to  the  intersections  at  Bryant  Street  or 
York  Street.  Pedestrians  along  the  west  side  of  19th  Street  would  periodically  have  to  stop  as 
service  vehicles  enter  or  leave  the  site.  This  would  be  similar  to  any  driveway  condition.  The 
on-site  loading  driveway  is  a  shared  use  with  pedestrians.  The  following  improvement  measure, 
as  identified  in  the  Transportation  Impact  Report,  could  be  implemented  to  minimize  the  impacts 
associated  with  the  shortfall  of  loading  space  relative  to  demand: 

"The  property  management  should  monitor  freight  operations  to  determine  if  backing  of 
service  vehicles  is  creating  disruption  of  traffic  and  pedestrian  movement  along  19th 
Street.  If  traffic  conflicts  arise,  the  property  management  should  evaluate  the  need  for 
on-site  management  to  assist  in  the  coordination  and  management  of  service  vehicles  as 
they  enter  and  exit  the  site." 

(Comment  letters  48h,  52b) 

8.  Construction  impacts  -  Responses 

The  Initial  Study  (Draft  EIR,  Appendix  A)  analyzed  construction  noise  (pages  14  to  19),  and  air 
quality  and  dust  (pages  19  to  22).  Mitigation  measures  to  reduce  potentially  significant 
construction  effects  were  identified  in  the  Initial  Study.  With  project  sponsor  agreement  to 
implement  these  measures,  construction  noise  and  air  quality  impacts  would  be  mitigated  to  a 
less-than-significant  level,  and  thus  these  impacts  were  not  further  analyzed  in  the  Draft  EIR. 

The  temporary  traffic  impacts  associated  with  construction  of  the  project  are  summarized  on 
pages  3-36  and  3-37  of  the  Draft  EIR.  As  noted,  Potrero  Avenue  and  20th  Street  are  the  streets 
that  are  most  likely  to  be  impacted  by  construction  related  traffic.  The  heaviest  volumes  of  truck 


Bryant  Square  \  BS-C&M 


C&R  4-46 


07  PM  CV&  OO 


8.0  Summary  of  Comments  and  Responses 
4.0  Responses  to  Comments 

traffic  would  travel  to  the  site  during  the  three-  to  four-month  demolition  and  excavition  phase 
of  the  project.  The  project  sponsor  is  required  to  work  with  MUNI  and  the  Department  of 
Parking  and  Traffic  to  develop  a  construction  phasing  and  staging  plan  for  the  project  that  would 
minimize  the  temporary  impacts  on  the  neighborhood. 

The  following  language  is  added  to  Mitigation  Measure  F.2  on  page  4-5  of  the  Draft  EIR  to 
respond  to  these  comments  (additions  are  underlined): 

"To  ensure  that  construction  activities  would  not  impact  MUNI  bus  stops  or  routes  in  the 
area,  prior  to  construction,  the  project  sponsor  shall  coordinate  with  MUNI's  chief 
inspector. 

"The  project  sponsor  and  construction  contractor(s)  shall  meet  with  the  Traffic 
Engineering  Division  of  the  Department  of  Parking  and  Traffic,  the  Fire  Department, 
MUNI,  and  the  Planning  Department  to  determine  feasible  traffic  measures  to  reduce 
traffic  congestion  and  pedestrian  circulation  impacts  during  the  construction  of  the 
proposed  project.  A  Construction  Traffic  Management  Plan  shall  be  submitted  to  the 
Department  of  Parking  and  Traffic  for  approval." 

Chapter  4.0  of  the  Draft  EIR  contains  several  mitigation  measures  to  limit  and  control 
construction  impacts  on  the  neighborhood  (including  those  that  were  included  within  the  Initial 
Study).  Except  for  Mitigation  Measure  F.2,  above,  these  construction  measures  are  repeated 
here: 

"A.l  The  project  sponsor  shall  require  that  the  contractors'  equipment  and  trucks  used  for 
project  construction  utilize  the  best  available  noise  control  techniques  (e.g., 
improved  exhaust  mufflers,  equipment  redesign,  use  of  intake  silencers,  ducts, 
engine  enclosures,  and  acoustically  attenuating  shields  or  shrouds)  in  order  to 
minimize  construction  noise  impacts.  Prior  to  project  construction,  the  project 
sponsor  shall  require  all  construction  equipment  used  by  the  contractor(s)  (except 
for  impact  tools,  pavement  breakers  and  jackhammers)  to  be  tested  as  part  of  the 
environmental  compliance  monitoring  program  for  enforcement  of  mitigation 
measures  to  ensure  that  equipment  noise  does  not  exceed  80  dBA  at  50  feet. 
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"A.3  The  project  sponsor  shall  require  the  contractor(s)  to  use  hydraulically  or 
electrically  powered  impact  tools  (e.g.,  jack  hammers,  pavement  breakers,  and  rock 
drills)  wherever  possible  to  avoid  noise  associated  with  compressed  air  exhaust 
from  pneumatically-powered  tools.  However,  where  use  of  pneumatically  powered 
tools  is  unavoidable,  an  exhaust  muffler  on  the  compressed  air  exhaust  would  be 
used;  this  muffler  can  lower  noise  levels  from  the  exhaust  by  up  to  about  10  dBA. 
External  jackets  on  the  tools  themselves  would  be  used  where  feasible,  and  this 
could  achieve  a  reduction  of  5  dBA. 

"B.l  The  project  sponsor  shall  require  that  the  contractor(s)  haul  and  delivery  routes 
avoid  residential  streets  wherever  possible. 

"C.l  The  project  sponsor  shall  require  the  contractor(s)  to  spray  the  project  site  with  water 
during  demolition,  excavation,  and  construction  activities;  spray  unpaved 
construction  areas  with  water  at  least  twice  per  day;  cover  stockpiles  of  soil,  sand, 
and  other  material;  cover  trucks  hauling  debris,  soil,  sand  or  other  such  material;  and 
sweep  surrounding  streets  during  demolition,  excavation,  and  construction  at  least 
once  per  day  to  reduce  particulate  emissions  .  . . 

"C.2  The  project  sponsor  shall  require  the  project  contractors  to  maintain  and  operate 
construction  equipment  so  as  to  minimize  exhaust  emissions  of  particulates  and  other 
pollutants,  by  such  means  as  a  prohibition  on  idling  motors  when  equipment  is  not  in 
use  or  when  trucks  are  waiting  in  queues,  and  implementation  of  specific 
maintenance  programs  to  reduce  emissions  from  equipment  that  would  be  in 
frequent  use  for  much  of  the  construction  period." 

Construction  equipment  could  cross  over  at  Mariposa  Street,  18th  Street,  or  other  streets  in 
industrially  zoned  areas  and  thus  avoid  residential  neighborhoods.  The  City  would  decide  which 
route  would  be  the  most  appropriate  for  construction  vehicles  with  the  fewest  impacts  to  the 
neighborhoods  and  to  public  services. 

Implementation  of  these  mitigation  measures  would  reduce  construction  effects  on  the 
neighborhood  to  a  less-than-significant  level.  However,  construction  effects  would  still  disrupt 
the  neighborhood  and  be  a  nuisance.    The  Planning  Commission  could,  during  the  project 
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approval  process,  add  conditions  of  approval  to  further  lessen  these  impacts.  See  also  Response 
2a  -  Project  approval  process. 

(Comment  letters  2n,  30h,  31h;  Public  hearing  comments  13,  24,  25,  28,  30,  44,  69) 

9.  Growth  Inducement  -  Responses 

Growth  inducing  impacts  are  analyzed  on  page  3-43  of  the  Draft  EIR,  including: 

"The  project  would  contribute  to  growth  occurring  in  the  vicinity  of  the  project  site  but 
would  be  different  in  nature  than  most  development  (i.e.,  industrial  uses  converted  to 
live/work  space)  occurring  in  the  project  vicinity.  However,  as  with  live/work  conversions, 
this  project  would  contribute  to  additional  displacement  of  relatively  small  businesses 
including  arts-related  activities." 

This  project  would  contribute  to  growth  that  would  displace  small  businesses.  However,  this 
project  does  not  include  residential  uses  and  is  located  in  an  interim  industrial  protection  zone 
that  does  not  permit  residential  conversions.  Thus  this  project  would  not  have  an  effect  on 
growth  contributing  to  residential  displacement.  This  project  would,  in  fact,  increase  space 
available  to  commercial  uses,  including  small  businesses. 

For  a  discussion  of  impacts  to  neighborhood  character,  refer  to  Response  5a  -  Visual  quality, 
Response  5d  -  Building  size,  and  Response  4f  -  Land  use. 

(Comment  letters  34c,  51h) 

10.  Population  \  Employment 
Response  10a  -  Existing  vacancies 

The  California  Environmental  Quality  Act  (CEQA)  Guidelines  §  15125(a)  states: 

"An  EIR  must  include  a  description  of  the  physical  environmental  conditions  in  the  vicinity 
of  the  project,  as  they  exist  at  the  time  the  notice  of  preparation  is  published." 
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The  Notice  of  Preparation  for  this  project  was  published  on  September  4,  1999.  At  that  time  40 
businesses,  of  which  about  25  were  arts-related  activities,  were  located  on  the  project  site  that 
were  scheduled  for  displacement. 

As  of  June  30,  1999  three  manufacturing  uses  were  on  site  including  a  sweater  manufacturer,  a 
pet  collar  manufacturer  and  a  coffee  roastery.  The  following  uses  were  also  on  site:  one 
contractor's  office,  eight  painters,  four  graphic  designers  or  commercial  artists,  one  fashion 
designer,  two  computer  design/consultants,  three  multi-media  uses,  one  jewelry  caster,  one 
architect,  one  urban  designer,  one  film  producer,  one  photographer,  one  photo  studio,  two 
wholesale  book  businesses,  one  yoga  instructor,  one  drapery  sales,  one  interior  finishes,  one 
dealing  with  mosaics,  and  three  storage  spaces.  The  metal  shed  at  2850  -  20th  Street  contained  a 
contractor's  office,  auto  repair  facilities  and  furniture  refinishing. 

As  of  June  1999,  about  100  total  jobs  (including  sole-proprietorships)  were  located  on  the  project 
site;  most  of  these  jobs  were  industrial  or  arts-related  in  nature. 

Refer  to  Response  10b  -  Business  displacement  for  a  discussion  of  business  and  employment 
displacement. 

(Comment  letter  9e;  Public  hearing  comment  56) 
Response  10b  -  Business  displacement 

CEQA  Guidelines  §15131states: 

"(a)  Economic  or  social  effects  of  a  project  shall  not  be  treated  as  significant  effects  on  the 
environment.  An  EIR  may  trace  a  chain  of  cause  and  effect  from  a  proposed  decision  on  a 
project  through  anticipated  economic  or  social  changes  resulting  from  the  project  to 
physical  changes  caused  in  turn  by  the  economic  or  social  changes.  The  intermediate 
economic  or  social  changes  need  not  be  analyzed  in  any  detail  greater  than  necessary  to 
trace  the  chain  of  cause  and  effect.  The  focus  of  the  analysis  shall  be  on  the  physical 
changes. 
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"(b)  Economic  or  social  effects  of  a  project  may  be  used  to  determine  the  significance  of 
physical  changes  caused  by  the  project.  For  example,  if  the  construction  of  a  new  freeway 
or  rail  line  divides  an  existing  community,  the  construction  would  be  the  physical  change, 
but  the  social  effect  on  the  community  would  be  the  basis  for  determining  that  the  effect 
would  be  significant." 

At  the  time  of  the  EIR  analysis,  about  40  businesses  (of  which  about  25  were  arts-related 
activities)  with  about  100  employees  (including  sole-practitioners)  were  scheduled  for 
displacement.  Since  then,  the  project  sponsor  has  not  renewed  any  leases.  The  project  sponsor 
states  that  is  has  provided  assistance,  including  financial  assistance,  to  many  of  the  displaced 
tenants.  Non-renewal  of  leases  has  an  economic  or  social  effect  on  individuals  and  businesses  to 
be  displaced,  but  does  not  result  in  physical  changes  to  the  environment. 

People  who  need  relatively  small,  inexpensive  commercial  and  light  manufacturing  space  would 
be  forced  to  look  elsewhere  in  the  City  or  region  for  such  space.  This  EIR  focuses  on  physical 
changes  to  the  project  area  that  could  result  in  potentially  significant  environmental  effects. 
Socio-economic  effects  caused  by  this  and  other  projects  are  best  dealt  with  in  forums  that 
emphasize  policy  concerns. 

As  noted  on  page  11  of  the  Initial  Study  (Draft  EIR,  Appendix  A),  employment  would  increase 
by  about  490  on  the  project  block. 

During  the  project  approval  process,  the  Planning  Commission  could  impose  conditions  of 
approval  on  the  project,  including  a  displacement  plan  that  would  give  preferential  status 
(including  rent  reductions)  to  existing  residents.  At  this  time,  the  project  sponsor  has  not  agreed 
to  provide  rent  reductions  for  any  tenants  once  the  renovation  of  the  2101  Bryant  Street  building 
is  complete.  Demolition  of  industrial  buildings  resulting  in  displacement  of  businesses  w  ithin 
the  interim  Industrial  Protection  Zone,  where  the  project  site  is  located,  would  require 
Conditional  Use  authorization  from  the  Planning  Commission. 

(Comment  letters  4a,  lOe,  31m,  34f,  49f,  50d,  51b,  52d;  Public  hearing,  comments  >6.  65) 
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Response  10c  -  Employee  densities 

Regarding  estimated  employment  on  the  site,  as  stated  in  footnote  2  on  page  1 1  of  the  Initial 
Study  (Draft  EIR,  Appendix  A): 

"This  estimate  assumes  one  employee  per  275  gross  square  feet  of  office  (152.600  of  office 
space  275  =  555),  one  employee  per  350  gross  square  feet  of  retail  (9.550  square  feet  on 
new  retail  space  350  =  27),  and  one  employee  per  435  gross  square  feet  of  light  industrial 
space  (4,700  square  feet  of  new  light  industrial  -s-  435  =  11)." 

These  are  standard  employee  densities  within  San  Francisco.  Building  Code  load  factors  of  one 
person  per  100  square  feet  of  occupancy  are  used  for  exiting  purposes  from  a  building.  This 
building  load  factor  assumes  building  visitors,  employees  not  at  their  own  workstations,  and 
perhaps  other  factors.  Offices  in  San  Francisco  are  not  designed  for.  or  occupied  by.  one  person 
per  100  square  feet  of  space. 

(Comment  letter  6a) 

Response  lOd  -  Employment 

Most  employees  at  the  project  site  would  be  expected  to  live  in  the  Bay  .Area.  Some  employees 
would  move  to  San  Francisco  as  a  result  of  employment  in  the  City.  Others  w  ould  continue  to 
commute.  Because  of  specific  job  skills  needed  for  most  employment  in  specific  businesses, 
people  tend  to  be  recruited  from  many  places.  People  filling  administrative  jobs,  building 
management  functions,  and  other  jobs  not  requiring  specific  skills  in  a  business  are  most  likely  to 
live  within  the  neighborhood. 

A  multi-media  business  may  eventually  become  a  tenant  at  the  project  site.  Employees  would  be 
expected  to  spend  most  of  the  day  at  their  jobs,  leaving  work  to  eat  and  shop  at  local 
establishments  during  lunch  and  other  breaks. 

As  noted  by  one  commenter,  the  project  is  not  geared  toward  arts-related  activities  or 
employment. 
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(Comment  letters  22d,  49a,  49f,  50d,  51h) 
11.  Economic  Impacts 
Response  11a  -  Property  values 

Refer  to  Response  10b  -  Business  displacement  above  for  a  direct  quote  of  CEQA  Guidelines 
§15131  wherein  it  states,  "Economic  or  social  effects  of  a  project  shall  not  be  treated  as 
significant  effects  on  the  environment."  The  guidelines  further  state,  "Economic  or  social  effects 
of  a  project  may  be  used  to  determine  the  significance  of  physical  changes  caused  by  the 
project." 

CEQA  provides  no  basis  to  analyze  or  conclude  that  a  potential  change  in  property  values  is  or 
could  be  significant  unless  a  significant  physical  change  were  to  occur  on  those  properties.  No 
such  changes  are  anticipated  as  a  result  of  the  proposed  project. 

(Comment  letters  2c,  18d,  20b,  53  a,  58c) 

Response  lib  -  Neighborhood  economic  impacts 

The  project,  in  conjunction  with  other  projects  in  the  area  could  lead  to  gentrification  of  the 
neighborhood  with  a  resulting  increase  in  rents  and  business  property  taxes  (upon  building 
turnover)  and  the  inability  of  some  businesses  to  compete  in  the  market  place.  As  addressed  in 
Response  10b  -  Business  displacement  and  in  Response  11a  -  Property  values,  only  economic 
changes  that  would  result  in  physical  changes  to  the  area  would  be  applicable  to  the  EIR  analysis 
under  CEQA.  Gentrification  would  not  be  expected  to  result  in  adverse  physical  environmental 
changes  to  the  area. 

(Comment  letter  34h) 
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12.  Geotechnical  Impacts  -  Responses 

Subsurface  Consultants,  Inc.  prepared  a  Preliminary  Geotechnical  Investigation  of  the  project 
site  and  its  excavation.7  They  are  California-licensed  engineers  who  must  meet  rigorous 
licensing  standards  of  the  state.  Given  the  liability  of  a  licensed-engineer,  the  report  that  they 
prepared  must  by  nature  be  conservative.  In  addition,  the  Department  of  Building  Inspection  has 
engineers  who  will  peer-review  the  final  report  and  ensure  that  engineering  for  the  site  meets  the 
most  recent  code  requirements. 

(Comment  letter  31i) 

13.  Noise  -  Responses 

In  the  future,  people  who  work  at  the  project  site  may  or  may  not  live  in  the  immediate 
neighborhood  and  thus  it  is  possible  that  many  may  not  have  a  vested  interest  in  the  area. 
However,  offices  are  generally  fairly  quiet  neighbors,  and  workers  at  offices  are  not  known  for 
causing  excessive  noise  impacts  in  a  neighborhood,  especially  as  compared  to  industrial  uses  of 
current  buildings.  Noise  impacts  due  to  office  workers  would  be  expected  to  be  less  than 
significant. 

Refer  to  the  Response  8,  Construction  impacts,  above,  for  a  discussion  of  construction  noise 
effects. 

(Comment  letter  3c) 

14.  Fire  safety  -  Responses 

During  the  p.m.  peak  hour  19th  Street  currently  carries  traffic  volumes  in  the  range  of  160  to  180 
two-way  trips.  These  are  relatively  low  volumes  of  traffic  compared  to  other  streets  in  the  area. 
Traffic  on  19th  Street  is  not  currently  congested  nor  is  it  projected  to  be  in  the  future  when  the 
Bryant  Square  project  and  other  cumulative  projects  in  the  area  are  completed.  (See  the 
Cumulative  2010  traffic  analysis  on  page  3-29  of  the  Draft  EIR.)   However,  19lh  Street  may 

7  Subsurface  Consultants,  Inc.,  Preliminary  Geotechnical  Investigation,  Bryant  Square  Project.  19tn.  Bry  ant.  20tn. 
and  York  Streets  (Block  4080),  San  Francisco,  California,  September  1998. 
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8.0  Summary  of  Comments  and  Responses 
4.0  Responses  to  Comments 

experience  some  localized  traffic  delays  associated  with  backing  of  service  vehicles  onto  the 
streets.  As  in  other  parts  of  the  city  emergency  vehicles  would  have  the  right-of-way  and  traffic 
would  generally  have  adequate  opportunity  to  pull  over  to  the  side  of  the  street  to  let  a  fire  engine 
or  other  emergency  vehicle  pass. 

The  Department  of  Parking  and  Traffic  is  charged  with  enforcement  of  parking  violations. 
Double-parked  vehicles  are  an  on-going  problem  which  would  be  expected  to  be  solved  by 
towing  them  from  City  streets,  as  is  the  current  situation.  The  originally  proposed  project  would 
be  expected  to  aggravate  the  problem  due  to  not  supplying  enough  parking  to  meet  demand. 
However,  since  publication  of  the  Draft  EIR,  the  project  has  been  revised  and  would  now  be 
expected  to  meet  parking  demand  on  site  through  implementation  of  valet  parking  operations. 

(Comment  letter  45e) 

15.  Quality  of  life  -  Responses 

Quality  of  life  is  by  nature  subjective  and  is  impossible  to  quantify  in  an  EIR.  This  is  also  a 
socioeconomic  issue  best  dealt  with  in  a  policy  forum,  and  can  be  considered  during  the  approval 
process.  Refer  to  Response  2a  -  Project  approval  process. 

(Comment  letters  2f,  12a,  45c;  Public  hearing  comment  38) 

16.  Community  controversy  -  Responses 

CEQA  Guidelines  §15064  states:  "that  controversy  alone,  without  substantial  evidence  of  a 
significant  effect,  does  not  trigger  the  need  for  an  EIR." 

Public  controversy,  by  itself  is  not  a  substantial  environmental  impact  to  be  evaluated  within  an 
EIR.  Moreover,  public  controversy  about  an  issue  is  not  substantial  evidence  of  the  existence  of 
other  types  of  environmental  impacts.  {CEQA  §2 1082.2(b)) 

The  Planning  Commission  may  consider  views  held  by  members  of  the  public  to  determine 
whether  the  project  "on  balance"  is  consistent  with  the  General  Plan  and  its  policies,  and 
otherwise  merits  approval.  Any  public  controversy  identified  by  the  Planning  ( lommission  in  the 
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8.0  Summary  of  Comments  and  Responses 
4.0  Responses  to  Comments 

context  of  its  balancing  test  would  not  alter  the  potential  physical  environmental  impacts  of  the 
project,  as  described  in  the  EIR. 

(Public  hearing  comment  68) 

17.  Cumulative  Impacts 

Response  17a  -  Cumulative  Development 

Under  §15 130(a)  of  the  CEQA  Guidelines,  an  EIR  is  required  to  discuss  the  cumulative  impacts 
of  a  project  when  such  impacts  are  cumulatively  considerable.  CEQA  Guidelines  §  15065(c) 
states:  "Cumulatively  considerable"  means  that  the  incremental  effects  of  an  individual  project 
are  considerable  when  viewed  in  connection  with  the  effects  of  past  projects,  the  effects  of  other 
current  projects,  and  the  effects  of  probable  future  projects  .  .  ."  Furthermore,  CEQA  Guidelines 
provide  that  an  EIR  may  determine  a  project's  contribution  to  a  significant  cumulative  impact  is 
de  minimus  and  thus  not  significant.  CEQA  Guidelines  §15130(4)  states:  "A  deminimus 
contribution  means  that  the  environmental  conditions  would  essentially  be  the  same  whether  or 
not  the  proposed  project  is  implemented." 

CEQA  Guidelines  §15130(b)(l)(A)  and  (B):  allows  cumulative  effects  to  be  based  on  either  "a 
list  of  past,  present,  and  probable  future  projects  producing  related  or  cumulative  impacts"  or  "a 
summary  of  projections  contained  in  an  adopted  general  plan  or  related  planning  document .  .  ." 

Cumulative  analyses  for  employment  and  housing  impacts  were  from  city-wide  projections 
contained  in  the  Mission  Bay  EIR.  Construction  effects  are  localized  so  nearby  development 
(720  York  Street  in  this  case)  was  analyzed  to  see  if  any  construction  effects  would  overlap. 
Hazardous  and  geotechnical  effects  are  also  localized,  so  only  projects  in  the  immediate  area  are 
applicable.  Cumulative  air  quality  and  traffic  effects  were  analyzed  based  on  the  cumulative 
transportation  analysis. 

For  transportation  growth,  the  cumulative  2010  analysis  conducted  for  Bryant  Square  uses  an 
annual  background  growth  rate  of  one  percent  per  year  that  has  been  established  for  most  areas 
outside  the  downtown.  This  projection  of  background  growth,  in  combination  with  the  project 
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traffic,  accounts  for  the  development  occurring  in  the  project  area.  Development  from  the  720 
York  Street  project  is  accounted  for  in  this  background  growth  rate  and  is  accounted  for  in  the 
traffic  and  parking  analyses.  The  rate  is  consistent  with  findings  from  other  transportation 
studies  conducted  in  the  area  that  indicate  intersection  levels  of  service  would  operate  at  LOS  C 
or  better  even  with  development  proposed  in  the  area.8 

In  general,  it  is  rare  in  San  Francisco  for  streets  to  have  a  one  percent  per  year  sustained  growth 
rate  over  a  period  of  years.  In  areas  where  studies  have  been  prepared  (i.e.,  South  of  Market. 
Mission  Bay),  traffic  growth  is  less  than  this  rate.  The  Planning  Department  uses  the  one  percent 
rate  as  a  conservative  case,  as  described  in  the  San  Francisco  Planning  Department,  Guidelines 
for  Environmental  Review:  Transportation  Impacts,  prepared  in  July  1991. 9 

With  one  exception,  the  transportation  impacts  resulting  from  the  implementation  of  the  Bryant 
Square  project  and  cumulative  development  in  the  area  were  not  identified  as  significant  when 
compared  to  the  significance  criteria  outlined  on  page  3-24  of  the  Draft  EIR. 

One  potentially  significant  cumulative  transportation  impact  was  identified  -  the  increase  in 
delays  occurring  at  the  23rd  Street  and  Potrero  Avenue  intersection.  This  intersection  would 
continue  to  operate  at  LOS  F  under  the  Cumulative  2010  condition,  but  the  increase  in  delays 
would  result  in  significant  traffic  impacts.  The  Bryant  Square  project  would  contribute  10 
percent  of  the  cumulative  growth  at  this  significantly  impacted  intersection.  However,  with 
mitigation  identified  in  the  Draft  EIR  to  modify  signal  timing  at  the  intersection,  the  cumulative 
impact  would  be  less  than  significant.  Because  of  the  minor  costs  associated  with  this  measure, 
the  City  would  not  be  expected  to  place  a  fee  on  its  implementation.  All  other  intersections 
operate  at  LOS  C  or  better  under  existing  and  future  conditions,  which  is  considered  acceptable 
under  City  of  San  Francisco  standards. 

The  average  capacity  utilization  for  bus  lines  serving  the  project  area  range  from  a  low  of  2S 
percent  to  a  high  of  84  percent.10  All  but  two  of  these  bus  lines  are  classified  as  policy  lines,  i.e., 


8  Korve  Engineering,  1900  Biy ant  Street  Transportation  Study.  May  13,  1998. 

9  Wycko,  Bill,  Senior  Transportation  Planner,  San  Francisco  Planning  Department,  conversation,  February  25.  2000 

10  The  Duffey  Company,  Bryant  Square  Project  Final  Transportation  Impact  Report.  San  Francisco  Municipal 
Railway  Bus  Data  information  collected  for  1997/98  and  as  reported  on  Table  2.  September  9,  1999 
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"(A)  The  discussion  of  mitigation  measures  shall  distinguish  between  the  measures  w  hich 
are  proposed  by  project  proponents  to  be  included  in  the  project  and  other  measures 
proposed  by  the  lead,  responsible  or  trustee  agency  or  other  persons  which  are  not  included 
but  the  lead  agency  determines  could  reasonably  be  expected  to  reduce  adverse  impacts  if 
required  as  conditions  of  approving  the  project.  This  discussion  shall  identify  mitigation 
measures  for  each  significant  environmental  effect  identified  in  the  EIR." 

Although  the  building  size  may  seem  inappropriate  to  commenters  located  next  to  lower  and 
smaller-scale  nearby  residential  uses,  the  Planning  Department  has  not  determined  the  effect  to 
be  significant,  and  thus  no  mitigation  measures  would  be  warranted.  Refer  to  Response  5d  - 
Building  size. 

Page  4  of  the  Draft  EIR  includes  the  following  mitigation  measures  for  air  quality: 

"C.l  The  project  sponsor  shall  require  the  contractor(s)  to  spray  the  project  site  with 
water  during  demolition,  excavation,  and  construction  activities;  spray  unpaved 
construction  areas  with  water  at  least  twice  per  day;  cover  stockpiles  of  soil,  sand, 
and  other  material;  cover  trucks  hauling  debris,  soil,  sand  or  other  such  material; 
and  sweep  surrounding  streets  during  demolition,  excavation,  and  construction  at 
least  once  per  day  to  reduce  particulate  emissions. 

Ordinance  175-91,  passed  by  the  Board  of  Supervisors  on  May  6,  1991,  requires 
that  non-potable  water  be  used  for  dust  control  activities.  Therefore,  the  project 
sponsor  shall  require  that  the  contractors  obtain  reclaimed  water  from  the  Clean 
Water  Program  for  this  purpose. 

"C.2  The  project  sponsor  shall  require  the  project  contractors  to  maintain  and  operate 
construction  equipment  so  as  to  minimize  exhaust  emissions  of  particulates  and 
other  pollutants,  by  such  means  as  a  prohibition  on  idling  motors  when  equipment 
is  not  in  use  or  when  trucks  are  waiting  in  queues,  and  implementation  of  specific 
maintenance  programs  to  reduce  emissions  from  equipment  that  would  be  in 
frequent  use  for  much  of  the  construction  period." 
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With  implementation  of  these  mitigation  measures,  construction-related  air  quality  would  be  a 
less-than-significant  effect. 

Diesel  buses  currently  serve  the  project  area.  This  is  an  existing  condition  and  would  not  be 
caused  by  the  project  or  by  cumulative  development.  No  impacts  to  be  mitigated  result  from  an 
existing  use. 

The  Draft  EIR  describes  existing  conditions  in  the  area  with  respect  to  traffic,  transit  and 
parking.  The  Draft  EIR  also  identifies  the  projected  traffic,  transit  and  parking  impacts  of  the 
proposed  project,  and  describes  cumulative  traffic  increases  at  a  number  of  area  intersections. 
One  commenter's  perception  of  existing  and  projected  conditions  is  not  borne  out  by  the  analysis 
in  the  Draft  EIR.  In  fact,  with  the  exception  of  the  intersection  at  23rd  Street  and  Potrero 
Avenue,  all  studied  intersections  operate  today  at  Level  of  Service  C  or  better,  and  all  remain  at 
Level  of  Service  C  or  better  both  with  the  project  and  with  future  cumulative  development. 

The  intersection  at  the  corner  of  23rd  Street  and  Potrero  Avenue,  adjacent  to  San  Francisco 
General  Hospital,  operates  now  at  Level  of  Service  F.  If  mitigation  measures  were  not 
implemented,  delays  at  this  intersection  would  increase  by  approximately  5  seconds  with  the 
project,  and  would  nearly  double  with  cumulative  development  in  the  year  2010.  This  would  be 
a  significant  cumulative  traffic  effect.  The  project's  share  of  this  increased  traffic  would  be  10 
percent. 

Mitigation  Measure  Fl,  modification  of  the  signal  timing  at  23rd  Street  and  Potrero  Avenue, 
would  reduce  both  project  and  future  cumulative  impacts  to  less-than-significant  levels.  With  the 
implementation  of  this  measure,  expected  delays  at  this  intersection  in  the  year  2010  would  be 
comparable  to  what  currently  exists. 

CEQA  requires  the  Draft  EIR  to  identify  feasible  measures  to  minimize  significant  adverse 
impacts,  but  does  not  require  identification  of  measures  to  improve  existing  conditions  which  are 
not  materially  changed  as  a  result  of  the  project  or  the  cumulative  scenario,  or  for  impacts  that 
would  be  less  than  significant.  While  the  City  may  want  to  take  steps  to  improve  the  existing 
Level  of  Service  F  condition  at  the  Potrero  Avenue  and  23rd  Street  intersection,  that  condition  is 
not  an  impact  of  the  project.  With  the  implementation  of  mitigation  measures  identified  in  the 
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Draft  EIR,  neither  the  project  nor  the  cumulative  scenario  would  have  a  significant  traffic  impact 
at  this  or  any  other  studied  intersection. 

One  commenter  wants  a  more  specific  mitigation  for  construction  traffic.  Many  considerations 
are  used  to  determine  the  construction  traffic  route,  including  emergency  vehicle  routes,  schools, 
transit  routes,  residential  neighborhoods,  and  others.  That  is  why  so  many  City  Departments 
must  be  consulted  to  jointly  determine  which  route  would  be  best.  In  order  to  avoid  residential 
neighborhoods,  construction  equipment  could  cross  over  at  Mariposa  Street,  1 8th  Street,  or  other 
streets  in  industrially  zoned  areas.  The  City  would  decide  which  route  would  be  the  most 
appropriate  for  construction  vehicles  with  the  fewest  impacts  to  the  neighborhoods  and  to  public 
services.  Any  additional  information  needed  by  the  joint  departments  would  be  requested  at  that 
time. 

See  also  Response  8  -  Construction  impacts  for  a  further  discussion  of  construction  impacts  and 
mitigation  measures  and  for  revisions  to  Mitigation  Measure  F.2  to  require  submittal  of  a 
Construction  Traffic  Management  Plan. 

(Comment  letters  4a,  34p,  34s,  48b;  Public  hearing  comments  25,  28,  70) 

19.  Significant  Effects 

Response  19a  -  Significant  parking  impacts 

The  competition  for  limited  parking  in  the  neighborhood  would  increase  with  the  implementation 
of  the  project  and  other  cumulative  development,  but  parking  shortfalls  relative  to  demand  are 
not  considered  to  be  significant  impacts.  (See  Response  7c  -  Parking  congestion  for  a  discussion 
of  the  "Transit  First"  policy,  above.)  Thus  no  mitigation  measures  for  a  parking  shortfall  would 
be  warranted.  In  addition,  implementation  of  the  Increased  Parking  Variant  to  the  Parking- 
Demand  Compliant  Alternative  would  lessen  the  project's  share  of  the  cumulative  parking 
impact  to  a  de  minimus  level,  by  meeting  the  parking  requirement  and  demand  on-site  through 
the  use  of  valet-assisted  parking. 

(Comment  letter  5g) 
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8.0  Summary  of  Comments  and  Responses 
4.0  Responses  to  Comments 

Response  19b  -  Severe  environmental  damage 

CEQA  Guidelines  §15382  states: 

'"Significant  effect  on  the  environment'  means  a  substantial,  or  potentially  substantial, 
adverse  change  in  any  of  the  physical  conditions  within  the  area  affected  by  the  project, 
including  land,  air,  water,  minerals,  flora,  fauna,  ambient  noise,  and  objects  of  historic  or 
aesthetic  significance. 

The  EIR  includes  significance  criteria  to  determine  whether  an  impact  would  be  "significant" 
under  CEQA.  For  those  impacts  that  have  been  identified  as  potentially  significant,  mitigation 
measures  have  been  identified  in  the  EIR  and  the  project  sponsor  has  agreed  to  implement  all  of 
those  applicable  to  the  sponsor.  Thus  project  implementation  would  not  result  in  any  significant 
adverse  impacts. 

(Comment  letter  45g) 

20.  Alternatives 

Response  20a  -  Alternatives:  Reduced  Height 

CEQA  Guidelines  §15126.6  (a)  states: 

"An  EIR  shall  describe  a  range  of  reasonable  alternatives  to  the  project,  or  to  the  location  of 
the  project,  which  would  feasibly  attain  most  of  the  basic  objectives  of  the  project  but 
would  avoid  or  substantially  lessen  any  of  the  significant  effects  of  the  project,  and  evaluate 
the  comparative  merits  of  the  alternatives.  An  EIR  need  not  consider  every  conceivable 
alternative  to  a  project.  Rather  it  must  consider  a  reasonable  range  of  potentially  feasible 
alternatives  that  will  foster  informed  decisionmaking  and  public  participation.  An  EIR  is 
not  required  to  consider  alternatives  which  are  infeasible.  The  lead  agency  is  responsible 
for  selecting  a  range  of  project  alternatives  for  examination  and  must  publicly  disclose  its 
reasoning  for  selecting  those  alternatives." 
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8.0  Summary  of  Comments  and  Responses 
4.0  Responses  to  Comments 

Given  (1)  the  existing  65-foot  height  limit  on  the  project  block,  (2)  the  neighboring  2101  Bryant 
Street  historic  building  is  three-stories  tall,  and  (3)  the  720  York  Street  building  is  three  stories 
tall  to  the  roof  ridge,  analysis  of  a  two-story  tall  alternative  would  not  be  reasonable  and  the  lead 
agency  has  declined  to  consider  analyzing  that  alternative.  Such  an  alternative  would  not  reduce 
or  eliminate  any  significant  environmental  impact. 

In  response  to  several  comments,  a  variant  has  been  added  to  6.3  Reduced  Height  Alternative. 
Page  6-2  of  the  Draft  EIR,  a  new  third  paragraph  has  been  added  under  Description  (additions  are 
underlined): 

"A  variant  to  this  alternative  would  retain  two  levels  of  subsurface  parking,  providingjjie 
same  amount  of  parking  as  the  project.  The  remainder  of  the  alternative  would  be  the 
same." 

Page  6-3  of  the  Draft  EIR,  a  new  paragraph  has  been  added  after  the  fourth  paragraph  on  the 
page  (additions  are  underlined): 

"For  the  increased  parking  variant,  if  45  parking  spaces  were  made  available  to  720_York 
Street,  then  this  variant  would  result  in  a  parking  demand  shortfall  of  80  spaces  compared  to 
151  spaces  for  the  project.  If  valet  operations  were  implemented,  this  variant  would  result 
in  a  parking  demand  surplus  of  18  spaces  compared  to  a  deficit  of  122  spaces  for  the  projec t . 
All  other  impacts  of  the  increased  parking  variant  would  result  in  the  same  impacts  as  for 
the  main  alternative." 

Page  6-3,  first  paragraph  under  Project  Sponsor's  Reasons  for  Rejection  has  been  rewritten  as 
follows  (revisions  are  underlined): 

"The  project  sponsor  has  rejected  this  alternative  because  it  would  provide  a  reduced  amount 
of  modern  office  space  for  the  information  technology  industry  than  the  project 

The  Reduced-Height  Alternative  would  lower  total  development  on  the  site  by  about  20  percent. 
One  commenter  requested  that  an  alternative  that  would  reduce  development  by  17  percent  be 
analyzed.  Impacts  of  a  project  that  would  reduce  development  by  only  17  percent  would  fall 
within  the  range  of  this  alternative  and  the  Parking-Demand  Compliant  Alternative. 
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8.0  Summary  of  Comments  and  Responses 
4.0  Responses  to  Comments 

Since  publication  of  the  Draft  EIR,  the  project  sponsor  has  changed  the  project  to  a  new 
Increased  Parking  Variant  of  the  Parking-Demand  Compliant  Alternative.  Refer  to  Section  5.2 
Addenda  to  the  Draft  EIR  for  a  description  and  photomontage  of  this  alternative. 

Shadow  and  wind  effects  would  be  less  than  significant  for  the  project,  the  Parking-Demand 
Compliant  Alternative,  and  this  alternative.  Refer  to  Response  5e  -  Shadows. 

(Comment  letters  2o,  5d,  5i,  5o,  5p,  5t,  9d,  18f,  45 h,  48j,  58b) 

Response  20b  -  Alternatives:  Industrial 

Because  no  significant  land  use  effects  have  been  found,  the  sponsor  has  not  reconsidered 
implementing  the  Industrial  Alternative. 

A  variant  to  the  project  could  be  considered  that  would  retain  industrial  land  uses  within  the 
2101  Bryant  Street  building,  after  renovation  and  the  building  addition.  The  remainder  of  the 
project  would  be  the  same  as  analyzed  in  the  Draft  EIR.  Impacts  would  be  identical  to  those  of 
the  project  except  that  traffic  and  parking  impacts  would  be  expected  to  be  less  than  with  the 
proposed  project.  Impacts  of  this  alternative  would  be  within  the  range  of  alternatives 
considered  in  the  Draft  EIR.  The  Planning  Commission  could  consider  such  an  alternative. 
Refer  to  Response  2a  -  Project  approval  process. 

(Comment  letters  9f,  49g) 

Response  20c  -  Alternatives:  Design 

One  commenter  requested  inclusion  of  an  alternative  that  would  be  similar  to  the  Parking- 
Demand  complying  alternative  except  that  it  would  be  stepped  back  from  the  comer,  allowing 
open  space  at  the  corner  of  Bryant  and  20th  Streets.  Though  not  included  with  the  EIR.  this 
alternative  would  not  have  exceptions  to  the  bulk  requirements,  the  same  as  with  the  Parking- 
Demand  Compliant  Alternative. 
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8.0  Summary  of  Comments  and  Responses 
4.0  Responses  to  Comments 

This  alternative  would  retain  more  of  the  view  of  the  720  York  Street  building  than  would  the 
project  or  the  currently  proposed  variant  to  the  Parking-Demand  Compliant  Alternative. 
However,  open  space  on  the  corner  could  not  be  secured  in  the  same  way  as  open  space  that  is 
interior  to  the  project  site.  This  corner  open  space  could  cause  minor  land-use  impacts  due  to 
people  using  the  open  space  after  hours,  causing  an  annoyance  to  residences  across  the  street. 

Other  impacts  of  this  alternative  would  fall  within  the  range  of  impacts  of  the  increased  parking 
variant  to  the  Reduced  Height  Alternative  and  the  Parking-Demand  Compliant  Alternative. 

(Comment  letters  34m,  34o) 

Response  20d  -  Alternatives:  Reduced  Parking 

The  parking  impacts  associated  with  the  project  and  documented  in  the  Draft  EIR  are  not 
identified  as  significant  even  though  a  parking-demand  shortfall  of  151  parking  spaces  could 
occur.  This  finding  is  in  keeping  with  the  city's  treatment  of  parking  impacts,  which  does  not 
identify  parking  shortfalls  relative  to  demand  as  a  significant  environmental  impact.  (See 
Response  7c  -  Parking  congestion  for  a  discussion  of  the  "Transit  First"  policy,  above.) 
Projects  are,  however,  expected  to  meet  Planning  Code  parking  standards.  To  include  an 
alternative  that  would  further  reduce  on  site  parking  would  help  contribute  to  the  already 
saturated  parking  conditions  in  the  area  and  would  not  meet  code-required  parking  standards. 
The  Planning  Department  has  declined  to  consider  analyzing  an  alternative  with  additional 
reductions  to  parking. 

(Comment  letters  10b,  49d;  Public  hearing  comment  2) 
Response  20e  -  Off-site  Alternatives 

The  EIR  must  only  analyze  "alternatives  that  are  capable  of  eliminating  any  significant  adverse 
environmental  effects  or  reducing  them  to  a  level  of  insignificance."  (San  Joaquin  Raptor 
Wildlife  Rescue  Center  v.  County  of  Stanislaus,  1994,  27  Cal  App^"1  713,  736.)  Because  the  EIR 
has  shown  that  the  proposed  project  would  not  result  in  any  significant  effects,  no  alternatives  are 
required  in  the  EIR  to  eliminate  or  reduce  the  already  less-than-significant  effects. 
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8.0  Summary  of  Comments  and  Responses 
4.0  Responses  to  Comments 

SKS  Investments,  Inc.  states  that  it  does  not  currently  own  other  property  within  the  a/ea,  except 
for  completed  projects  at  2300  Harrison  Street  and  at  500  Treat  Avenue.  Because  no  potentially 
significant  effects  that  could  not  be  mitigated  would  occur  with  the  project,  no  environmental 
benefit  under  CEQA  would  occur  by  not  developing  this  lot. 

(Comment  letter  34u) 
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8.0  Summar>'  of  Comments  and  Responses 


5.0 

TEXT  CHANGES  TO  THE  DRAFT  EIR 


5.1  INTRODUCTION 

The  following  corrections  and  changes  are  made  to  the  Draft  Environmental  Impact  Report. 
These  changes  are  incorporated  as  part  of  the  Final  Environmental  Impact  Report.  Revised  or 
new  language  is  underlined.  Text  that  is  deleted  and  not  replaced  is  indicated  by  strikeovers. 

These  changes  have  been  made  as  part  of  a  response  to  comment  on  the  Environmental  Impact 
Report  or  have  been  initiated  by  the  City  and  County  of  San  Francisco  to  correct  the  Draft 
Environmental  Impact  Report.  Where  a  text  change  is  made  as  part  of  a  response  to  a  public 
comment,  the  response  to  comment  number  is  noted  in  parenthesis  before  the  text  change. 
Where  a  text  change  is  made  to  clarify  the  EIR,  errata  is  stated  in  parentheses  before  the  text 
change.  Where  a  text  change  is  made  to  update  the  EIR,  staff-initiated  text  change  is  stated  in 
parentheses  before  the  text  change. 

5.2  ADDENDA  TO  THE  DRAFT  EIR 

Page  1-5,  paragraph  four,  has  been  revised  as  follows  (Response  la  -  Project  description): 

"...When  compared  to  the  estimated  309  space  parking  demand,  the  301  total  parking 
spaces  (including  valet  assisted  space  and  minus  16  spaces-reserved  for  720  York  Street 
live/work  units)  (203  independently  accessible,  expanded  to  301  through  on_-site  yalet- 
assisted  parking)  provided  for  the  Bryant  Square  project  would  result  m  a  24-space 
shortfall.  This  accounts  for  an  allocation  of  16  parking  spaces  to  the  720  York  Street 
live/work  project.  When  comparing  this  parking  demand  to  the  203  independent!) 
accessible  spaces,  a  122-space  shortfall  would  result  (accounting  for  allocation  of  16 
parking  spaces  to  the  720  York  Street  project.')  The  result  of  the  parking  shortfall 
associated  with  the  development  of  the  proposed  project  would  be  increasing  competition 
for  limited  on-street  parking,  which  is  currently  near  or  exceeding  capacity. 
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8.0  Summary  of  Comments  and  Responses 
5.0  Text  Changes  to  the  Draft  EIR 

Page  1-15,  the  Parking-Demand  Compliant  Alternative  has  been  revised  as  follows  (Response  J  a 
-Project  description  and  Staff-Initiated  Text  Change): 

"An  alternative  is  under  consideration  that  would  reduce  the  size  of  the  two  proposed  new 
structures  at  Bryant  Square  and  the  proposed  retail  area  in  the  project,  while  increasing  the 
amount  of  on-site  parking  compared  to  the  project.  The  total  proposed  »#w  area  would  be 
155,675  square  feet  compared  to  166,815  square  feet  with  the  project. 

"The  alternative  would  include  about  146,050  square  feet  of  office,  5,000  square  feet  of 
retail,  and  4,700  square  feet  of  light  industrial  space  compared  to  about  152,600  gross 
square  feet  of  office,  about  9,550  gross  square  feet  of  retail,  and  about  4,700  square  feet  of 
light  industrial  space  with  the  project.  The  underground  parking  garage  would  provide  260 
independently-accessible  (or  306  valet)  parking  spaces  on  3  subsurface  levels,  compared  to 
203  independently-accessible  (or  301  valet)  parking  spaces  on  two  parking  levels  with  the 
project.  " 

"This  alternative  would  be  essentially  the  same  as  the  project  except  for  changes  to  the 
proposed  new  structure  at  2125  Bryant  Street  and  its  underground  parking  garage,  and  to  the 
proposed  new  structure  at  700  York  Street.  The  new  Bryant  Street  building  would  contain 
about  109,200  square  feet  of  office  and  about  5,000  square  feet  of  retail,  compared  to 
1 14,550  square  feet  of  office  and  about  7,500  square  feet  of  retail  with  the  project.  The  new 
building  at  700  York  Street  would  contain  about  2,050  square  feet  of  office  space  compared 
to  about  2,050  square  feet  of  retail  space  and  2,050  square  feet  office  space  with  the  project. 
The  same  three  buildings  that  would  be  demolished  for  the  project  would  be  demolished  for 
this  alternative.  Beth=The  2101  Bryant  Street  building  renovations  that  would  occur  with  the 
project  would  occur  with  this  alternative.  The  addition  to  the  2101  Bryant  Street  building 
would  be  about  4.800  square  feet  compared  to  6,000  square  feet  for  the  project.  This 
alternative  would  comply  with  bulk  limits  on  the  project  block  while  the  proposed  project 
would  not. 

"A  variant  to  this  alternative,  referred  to  as  the  Increased  Parking  Variant,  would  totaj 
159.015  square  feet  in  size,  or  3.340  square  feet  larger  than  the  alternative  as  described 
above.  The  Increased  Parking  Variant  would  include  about  152.840  square  feet  of  office 
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8.0  Summary  of  Comments  and  Responses 
5.0  Text  Changes  to  the  Draft  EIR 


space,  about  1,500  square  feet  of  retail  space,  and  about  4.700  square  feet  of  light  industrial 
space.  The  new  building  at  2125  Bryant  Street  would  contain  about  1 13,500  square  feet  of 
office  space  compared  to  about  109,200  square  feet  with  the  main  alternative  and  about 
114.550  square  feet  with  the  project.  The  new  building  at  700  York  Street  would  contain 
about  4,100  square  feet  of  office  space  compared  to  about  2,050  square  feet  of  office  jvyith 
the  main  alternative.  The  addition  to  the  2101  Bryant  Street  building  would  be  aboutJxO 0 0 
square  feet  for  the  variant  compared  to  4.800  square  feet  for  the  main  alternative.  Like^  t  h e 
proposed  project,  this  variant  would  not  comply  with  bulk  limits  on  the  project  block._ 

"In  the  Increased  Parking  Variant,  the  underground  parking  garage  would  providejh e  s am e 
three-level  underground  parking  garage  accommodating  260  independentlv-accessib  1  e 
spaces,  as  described  in  the  main  alternative.  By  operating  the  entire  garage  on  an  attendant 
basis,  the  variant  would  supply  339  valet  spaces,  an  increase  of  33  valet-assisted  spaces 
over  the  main  alternative." 

"Land  use  impacts  would  be  the  same  for  this  alternative  and  its  variant  as  for  the  project, 
however  the  intensity  of  development,  except  for  parking,  would  be  somewhat  less.  Views 
of  the  site  would  be  similar  to  views  of  the  project  although  this  alternative  would  be  slightly 
smaller.  This  alternative  would  be  about  the  same  height  and  bulk  as  the  proposed  project. 
The  alternative  would  not  require  a  bulk  exception  while  its  variant  and  the  project^wou  1  d . 
The  variant,  although  requiring  a  bulk  exception,  would  appear  less  bulky  at  the  comer  of- 
Brvant  and  19th  Streets  where  a  relatively  large  three-story  corner  element  has  been  added. 
The  alternative  would  develop  this  corner  to  the  maximum  allowable  bulk  which  would  be 
four-stories  tall  across  the  lot. 

"Impacts  on  the  historic  building  would  be  the  same  for  the  alternative  or  its  variant  as  with 
the  less-than-significant  historic  structure  effects  of  the  project. 

"This  alternative  would  provide  adequate  parking  to  meet  parking  demand  on  sue  in 
independently  accessible  parking  spaces  compared  to  valet  operations  with  the  project.  aiui 
a  2A  space  parking  shortfall.  However,  valet-assisted  parking  would  be  used  to  meet  the 
additional  demand  from  the  720  York  Street  building.    The  Increased  Parking  Variant 
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8.0  Summary  of  Comments  and  Responses 
5.0  Text  Changes  to  the  Draft  EIR 


would  supply  surplus  parking  to  meet  demand  through  provision  of  339  valet-assisted 
parking  spaces. 

"Site  circulation  would  be  the  same  for  this  alternative  as  for  the  project. 

"This  alternative  would  generate  about  2,516  daily  trips  compared  to  about  3,324  for  the 
project.  A  total  of  about  180  p.m.  peak  hour  trips  would  occur  with  this  alternative 
compared  to  218  for  the  project.  During  the  p.m.  peak  hour  122  automobile  trips,  12  transit 
trips,  20  pedestrian  trips,  and  about  six  bicycle  trips  would  occur  to/from  the  project  site 
with  this  alternative,  compared  to  148  automobile  trips,  39  transit  trips,  24  pedestrian  trips, 
and  seven  bicycle  trips  for  the  project.  Total  trips  from  the  variant  would  be  less  (2,463 
trips  compared  to  2,516  trips  with  the  main  alternative)  due  to  a  decrease  in  retail  uses  on 
site.  As  with  the  project,  this  alternative  would  contribute  to  significant  cumulative  traffic 
increases  at  the  23rd  Street  and  Potrero  Avenue  intersection  in  2010,  which  would_be 
reduced  to  a  less-than-significant  level  by  implementing  the  mitigation  measures  Jdentjfied 
in  the  EIR. 

"Less-than-significant  temporary  construction  noise,  traffic  and  air  quality  impacts  would 
occur  on  the  Bryant  Square  site  although  the  duration  of  impacts  would  be  expected  to  be 
greater  for  this  alternative  than  for  the  project  due  to  excavation  and  construction  of  a  third 
underground  parking  level.  The  same  number  of  temporary  construction  jobs  for  building  - 
the  project  would  be  expected  for  this  alternative. 

"No  significant  impacts  that  could  not  be  avoided  would  occur  due  to  operation  of  either 
this  alternative  or  the  project  on  the  following  other  topics:  population,  noise,  air  quality 
and  wind,  public  services  and  utilities,  biology,  water,  hazardous  materials,  energy, 
geology,  seismicity  and  soils,  archaeological  resources,  and  growth  inducing  effects. 

"This  alternative  would  be  generally  consistent  with  the  project  sponsor's  objectives.  The 
project  sponsor  is  now  proposing  the  Increased  Parking  Variant,  although  the  variant  would 
provide  a  reduced  amount  of  modern  office  space  for  the  information  technology  industry 
and  would  provide  fewer  jobs  on  site  than  the  proposed  project." 
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8.0  Summary  of  Comments  and  Responses 
5.0  Text  Changes  to  the  Draft  EIR 


Page  2-4,  Bullet  A,  the  first  sentence  has  been  revised  (Response  4f-  Land  use): 

"A.  2101  Bryant  Street,  an  existing  approximate  24,000  square-foot  building  on  the  corner 
of  Bryant  and  19th  Streets  would  be  seismically  upgraded  and  renovated  from  light 
manufacturing,  offices,  and  arts-related  activities  to  offices." 

Page  2-4,  Bullet  A,  the  second  sentence  has  been  revised  as  follows  (Response  la  -  Project 
description): 

"A  new  partial  fourth  floor  containing  about  6,000  square  feet  would  be  added  to  the  top. 
which  would  now  be  about  55-feet  tall." 

Page  2-5:  Existing  Buildings  and  Figure  2-6:  Site  plan  have  been  revised  as  shown  below  to 
include  address  of  the  existing  and  proposed  buildings,  and  to  correct  the  building  outline  on  the 
site  plan  (Response  lb  -  Project  plans). 

Page  2-7,  Bullet  E,  first  sentence  has  been  revised  as  follows  (Response  la  -  Project 
description): 

"2125  Bryant  Street,  a  new  approximate  122,050  square-foot  office  building  five-floors 
(65-feet)  tall  would  be  constructed  after  demolishing  the  existing  wood-frame  structure  at 
2125  Bryant  Street  and  the  metal  shed  behind  it  at  2850  -  20th  Street." 

Page  2-7,  Bullet  E,  third  sentence  has  been  revised  as  follows  (Response  la  -  Project 
description): 

"Two  subsurface  levels  would  be  excavated  under  this  building  and  the  adjacent  courtyard 
for  an  underground  parking  garage  containing  203  independently-accessible  and  301  vaha- 
assist  parking  stalls  (expanded  to  301  spaces  through  valet-assisted  parking  operations)  in 
about  61,850  square  feet  of  space." 

Page  2-7,  Table  1,  under  2101  Bryant  Street,  "offices"  are  added  as  an  existing  land  use 
(Response  4f-  Land  use). 
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8.0  Summary  of  Comments  and  Responses 
5.0  Text  Changes  to  the  Draft  EIR 

Page  2-12  of  the  Draft  EIR  has  been  revised  as  follows  to  add  this  new  objective  (Response  1c  - 
Project  sponsor 's  objectives): 

"8,    Develop  a  project  that  creates  an  adequate  return  for  its  investors  and  adequate 
security  for  its  lenders." 

Page  3-5,  land  uses  across  Bryant  Street  are  described  as  follows  (Response  4f  -  Land  use): 

"West  of  the  project  block  across  Bryant  Street  are  a  mix  of  one-  to  three-story  uses, 
including  one  restaurants4sae  with  a  bar),  offices,  and  light  industrial  uses,  and  single-  and 
multi-family  residences." 

Page  3-9,  last  paragraph  (Response  la  -  Project  description): 

"The  five-story.  65-foot  tall  Bryant  Square  project  would  be  taller  than  other  structures  in 
the  immediate  area. 

Page  3-31,  third  sentence  of  the  second  to  the  last  paragraph  has  been  revised  as  follow  s 
(Response  la-  Project  description): 

"The  Bryant  Square  project  proposes  to  provide  a  total  of  301  valet-assisted  parking  spaces 
(gr  203  independently  accessible  parking  spaces)  on-site  to  serve  the  needs  of  both  the 
Bryant  Square  project  and  the  recently  constructed  720  York  Street  live/work  units  " 

Page  3-33,  paragraph  two,  sentence  three  has  been  revised  as  follows  (Response  la  -  Project 
description) : 

"This  represents  a  surplus  of  13  spaces  above  the  code  required  parking  for  the  Bryant 
Square  project.  When  compared  to  the  estimated  parking  demand,  the  301  total  parking 
spaces  (including  valet-assisted  spaces)  (or  203  independently  accessible  spaces)  provided 
for  the  Bryant  Square  project  would  result  in  a  24-space  shortfall. . .." 

Page  4-5,  the  second  paragraph  under  Mitigation  Measure  F.2  has  been  revised  as  follows 
(Response  8.  Construction  impacts): 
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8.0  Summary  of  Comments  and  Responses 
5.0  Text  Changes  to  the  Draft  EIR 


"The  project  sponsor  and  construction  contractor(s)  shall  meet  with  the  Traffic 
Engineering  Division  of  the  Department  of  Parking  and  Traffic,  the  Fire  Department. 
MUNI,  and  the  Planning  Department  to  determine  feasible  traffic  measures  to  reduce 
traffic  congestion  and  pedestrian  circulation  impacts  during  the  construction  of  the 
proposed  project.  A  Construction  Traffic  Management  Plan  shall  be  submittedjo  the 
Department  of  Parking  and  Traffic  for  approval." 

Page  6-2,  the  last  sentence  under  Description  has  been  revised  as  follows  (Response  la  -  Project 
description): 

"This  alternative  would  provide  102  independently  accessible  gjil45  valet  parking  spaces 
on  one  parking  level,  compared  to  203  independently  accessible  or  301  valet  parking 
spaces  on  two  parking  levels  with  the  project." 

Page  6-2  of  the  Draft  EIR,  a  new  third  paragraph  has  been  added  under  Description  (Response 
20a  -  Alternatives:  Reduced  Height): 

"A  variant  to  this  alternative  would  retain  two  levels  of  subsurface  parking,  providing  the 
same  amount  of  parking  as  the  project.  The  remainder  of  the  alternative  would  be  the 
same." 

Page  6-3  of  the  Draft  EIR,  a  new  paragraph  has  been  added  after  the  fourth  paragraph  on  the 
page  (Response  20a  -  Alternatives:  Reduced  Height): 

"For  the  increased  parking  variant,  if  45  parking  spaces  were  made  available  to  720  York 
Street,  then  this  variant  would  result  in  a  parking  demand  shortfall  of  80  spaces  compared  to 
151  spaces  for  the  project.  If  valet  operations  were  implemented, Jhjsjyari ant  w  ould  result 
in  a  parking  demand  surplus  of  18  spaces  compared  to  a  deficit  of  122  spjg^s_for_the  proj ect. 
All  other  impacts  of  the  increased  parking  varianTwould  result  in  the  same  impacts  as  for 
the  main  alternative." 

Page  6-3,  first  paragraph  under  Project  Sponsor's  Reasons  for  Rejection  has  been  rewritten  as 
follows  (Response  20a  -  Alternatives:  Reduced  Height): 
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5.0  Text  Changes  to  the  Draft  EIR 


"The  project  sponsor  has  rejected  this  alternative  because  it  would  provide  a  reduced  amount 
of  modern  office  space  for  the  information  technology  industry  than  the  project 

Page  6-7,  the  text  is  changed  to  add  a  new  variant  to  Section  6.5  of  the  EIR  and  to  correct  and 
clarify  the  original  Parking-Demand  Compliant  Alternative  (staff-initiated  text  change): 

"Description 

An  alternative  is  under  consideration  that  would  reduce  the  size  of  the  two  proposed  new 
structures  at  Bryant  Square  and  the  proposed  retail  area  in  the  project,  while  increasing  the 
amount  of  on-site  parking  compared  to  the  project.  The  total  proposed  area  would  be 
155,675  square  feet  compared  to  166,815  square  feet  with  the  project. 

"The  alternative  would  include  about  146,050  square  feet  of  office,  5,000  square  feet  of 
retail,  and  4,700  square  feet  of  light  industrial  space  compared  to  about  152.600  gross 
square  feet  of  office,  about  9,550  gross  square  feet  of  retail,  and  about  4,700  square  feet  of 
light  industrial  space  with  the  project.  The  underground  parking  garage  would  provide  260 
independently-accessible  (or  306  valet)  parking  spaces  on  3  subsurface  levels,  compared  to 
203  independently-accessible  £or  301  valet)  parking  spaces  on  two  parking  levels  with  the 
project.  " 

"This  alternative  would  be  essentially  the  same  as  the  project  except  for  changes  to  the 
proposed  new  structure  at  2125  Bryant  Street  and  its  underground  parking  garage,  and  to  the 
proposed  new  structure  at  700  York  Street.  The  new  Bryant  Street  building  would  contain 
about  109,200  square  feet  of  office  and  about  5,000  square  feet  of  retail,  compared  to 
1 14,550  square  feet  of  office  and  about  7,500  square  feet  of  retail  with  the  project.  The  new 
building  at  700  York  Street  would  contain  about  2,050  square  feet  of  office  space  compared 
to  about  2,050  square  feet  of  retail  space  and  2,050  square  feet  office  space  with  the  project. 
The  same  three  buildings  that  would  be  demolished  for  the  project  would  be  demolished  for 
this  alternative.  BetMlie  2101  Bryant  Street  building  renovations  that  would  occur  with  the 
project  would  occur  with  this  alternative.  The  addition  to  the  2101  Bryant  Street  building 
would  be  about  4,800  square  feet  compared  to  6,000  square  feet  for  the  project.  This 
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8.0  Summary  of  Comments  and  Responses 
5.0  Text  Changes  to  the  Draft  EIR 


alternative  would  comply  with  bulk  limits  on  the  project  block  while  the  proposed  project 
would  not. 

"A  variant  to  this  alternative,  referred  to  as  the  Increased  Parking  Variant,  would  total 
159,015  square  feet  in  size,  or  3.340  square  feet  larger  than  the  alternative  as  described 
above.  The  Increased  Parking  Variant  would  include  about  152.840  square  feet  of  offic e 
space,  about  1.500  square  feet  of  retail  space,  and  about  4,700  square  feet  of  light  industrial 
space.  The  new  building  at  2125  Bryant  Street  would  contain  about  1 13,500  square  feeLpf 
office  space  compared  to  about  109,200  square  feet  with  the  main  alternative  and  about 
114.550  square  feet  with  the  project.  The  new  building  at  700  York  Street  would  contain 
about  4.100  square  feet  of  office  space  compared  to  about  2,050  square  feet  of  office_\v i t h 
the  main  alternative.  The  addition  to  the  2101  Bryant  Street  building  would  be  about. 6,0 0 0 
square  feet  for  the  variant  compared  to  4.800  square  feet  for  the  main  alternative.  JJke  the 
proposed  project,  this  variant  would  not  comply  with  bulk  limits  on  the  project  block,., 

"In  the  Increased  Parking  Variant,  the  underground  parking  garage  would  provide  the  same 
three-level  underground  parking  garage  accommodating  260  independent  ly_- accessible 
spaces,  as  described  in  the  main  alternative.  By  operating  the  entire  garage  cm  an  attendant 
basis,  the  variant  would  supply  339  valet  spaces,  an  increase  of  33  valet- assisted  spaces 
over  the  main  alternative." 

"Impacts 

"Land  use  impacts  would  be  the  same  for  this  alternative  and  its  variant  as  for  the  project, 
however  the  intensity  of  development,  except  for  parking,  would  be  somewhat  less.  Views 
of  the  site  would  be  similar  to  views  of  the  project  although  this  alternative  would  be 
slightly  smaller.  This  alternative  would  be  about  the  same  height  and  bulk  as  the  proposed 
project.  The  alternative  would  not  require  a  bulk  exception  while  its  variant  and  the  project 
would.  The  variant,  although  requiring  a  bulk  exception,  would  appear  less  bulks'  at  the 
corner  of  Bryant  and  19th  Streets  where  a  relatively  large  three-story  corner  element  has 
been  added.  The  alternative  would  develop  this  corner  to  the  maximum  allow  able  bulk 
►  which  would  be  four-stories  tall  across  the  lot.    See  Figure  C&R.l  View  and  Revised 

Simulation  from  Corner  of  York  Street  and  19th  Street. 
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Existing  Views  from  Bryant  Street  and  20th  Street 


Visual  Simulation  of  the  Proposed  Variant  to  the  Parking-Code  Complying  Alternative 


Source:  Environmental  Vision,  2000;  and  PFAU  Architects,  2000. 
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Corner  of  York  Street  and  19th  Street 
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8.0  Summary  of  Comments  and  Responses 
5.0  Text  Changes  to  the  Draft  EIR 


"Impacts  on  the  historic  building  would  be  the  same  for  the  alternative  or  its  variant  as  with 
the  less-than-significant  historic  structure  effects  of  the  project. 

"This  alternative  would  provide  adequate  parking  to  meet  parking  demand  on  site  in 
independently  accessible  parking  spaces  compared  to  valet  operations  with  the  project.  m4 
a  21  space  parking  shortfall.  However,  valet-assisted  parking  would  be  used  to  meet  the 
additional  demand  from  the  720  York  Street  building.  The  Increased  Parking  \ ' an ant 
would  supply  surplus  parking  to  meet  demand  through  provision  of  339  valet-assisted 
parking  spaces. 

"Site  circulation  would  be  the  same  for  this  alternative  as  for  the  project. 

► 

"The  Parking-Demand  Compliant  Alternative  would  have  a  parking  code  requirement  of 
253  spaces  and  a  parking  demand  of  254  spaces.  When  comparing  the  amount  of  parking 
demand  for  this  alternative  and  720  York  Street  development  to  independently-accessible 
spaces,  the  parking  shortfall  is  39  spaces,  if  45  spaces  are  allocated  to  720  York_Street . 
When  the  total  parking  supply  of  306  spaces,  as  expanded  through  valet  operations,  is 
compared  to  the  parking  requirement,  an  excess  of  seven  parking  spaces  would  be 
provided,  if  45  spaces  were  allocated  to  the  720  York  Street  project.  The  Increasedjark i ng 
Variant  would  generate  a  parking  demand  of  235  spaces.  With  339  parking_spaces 
provided  on  a  valet  basis,  even  after  allocating  45  spaces  to  the  720  York  Street  building.  - 
the  variant  would  proved  a  surplus  of  86  spaces  above  demand. 

"This  alternative  would  generate  about  2,516  daily  trips  compared  to  about  3.324  for  the 
project.  A  total  of  about  180  p.m.  peak  hour  trips  would  occur  with  this  alternative 
compared  to  218  for  the  project.  During  the  p.m.  peak  hour  \22  automobile  trips,  32  transit 
trips,  20  pedestrian  trips,  and  about  six  bicycle  trips  would  occur  to/from  the  project  sue 
with  this  alternative,  compared  to  148  automobile  trips,  39  transit  trips,  24  pedestrian  trips, 
and  seven  bicycle  trips  for  the  project.  Total  trips  from  the  variant  would  be  less  (2.463 
trips  compared  to  2.516  trips  with  the  main  alternative)  due  to  a  decrease  in  retail  uses  on 
site.  As  with  the  project,  this  alternative  would  contribute  to  significant  cumulative  traffic 
increases  at  the  23rd  Street  and  Potrero  Avenue  intersection  in  2010,  which  would  be 
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8.0  Summary  of  Comments  and  Responses 
5.0  Text  Changes  to  the  Draft  EIR 

reduced  to  a  less-than-significant  level  by  implementing  the  mitigation  measures  identified 
in  the  EIR. 

"Less-than-significant  temporary  construction  noise,  traffic  and  air  quality  impacts  would 
occur  on  the  Bryant  Square  site  although  the  duration  of  impacts  would  be  expected  to  be 
greater  for  this  alternative  than  for  the  project  due  to  excavation  and  construction  of  a  third 
underground  parking  level.  The  same  number  of  temporary  construction  jobs  for  building 
the  project  would  be  expected  for  this  alternative. 

"No  significant  impacts  that  could  not  be  avoided  would  occur  due  to  operation  of  either 
this  alternative  or  the  project  on  the  following  other  topics:  population,  noise,  air  quality 
and  wind,  public  services  and  utilities,  biology,  water,  hazardous  materials,  energy, 
geology,  seismicity  and  soils,  archaeological  resources,  and  growth  inducing  effects. 

"Project  Sponsors'  Acceptance  of  Alternative 

"This  alternative  would  be  generally  consistent  with  the  project  sponsor's  objectives.  The 
project  sponsor  is  now  proposing  the  Increased  Parking  Variant,  although  the  variant  would 
provide  a  reduced  amount  of  modern  office  space  for  the  information  technology  industry 
and  would  provide  fewer  jobs  on  site  than  the  proposed  project." 
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NOTICE  THAT  AN 
ENVIRONMENTAL  IMPACT  REPORT 
IS  DETERMINED  TO  BE  REQUIRED 


Date  of  this  Notice: 

September  4, 1999 

Lead  Agency: 

Planning  Department,  City  and  County  of  San  Francisco 
1660  Mission  Street,  5th  Floor,  San  Francisco,  CA  94103 

Agency  Contact  Person: 

Joy  Navarrete                     Telephone:  (415)  558-6382 

Project  Title: 

98.635E:  Bryant  Square         Project  Sponsor:      SKS  Investments,  LLC 

Contact  Person:       Sharon  Lee  Polledri 

Project  Address: 
Assessor's  Block/Lot 
City  and  County: 

2101-2123  and  2123-2165  Bryant  St.,  2717-19*  St.,  700-720  York,  2850  20*  St. 
Assessor's  Block  4080;  Lots  7, 11, 12, 13, 14 
San  Francisco 

Project  Description:  The  proposed  166,815  gross-square-foot  project  would  include  about  152,600 
gross  square  feet  of  office,  about  9,550  gross  square  feet  of  retail,  and  about  4,700  square  feet  of  light 
industrial  space.  An  existing  approximate  24,000  square-foot  building  on  the  comer  of  Bryant  and  19th 
Streets  would  be  renovated  from  light  manufacturing,  offices  and  art-related  activities  to  offices.  A  new 
partial  fourth  floor  containing  about  6,000  square  feet  of  offices  would  be  added  to  the  building  roof.  A 
new  two-story  building  containing  about  2,050  square  feet  of  retail  and  2,050  square  feet  offices  would 
be  constructed  at  the  comer  of  York  and  19th  Streets  after  demolishing  a  1,200  square-foot  vacant  one- 
story  structure.  A  concrete-framed  building  abutting  720  York  Street,  with  5,990  square  feet  of  office 
work  only  units  would  be  seismically  upgraded.  A  new  approximate  122,050  square-foot  building  four- 
and  five-floors  tall  with  about  114,550  square  feet  of  offices  and  about  7,500  square  feet  of  retail  would 
be  constructed  after  demolishing  two  structures:   an  existing  25,550  square-foot  building  used  for 
offices,  light  manufacturing,  art-related  activities  and  studios;  and  an  existing  7,500  square- foot  metal 
shed  used  for  automobile  repair,  furniture  refinishing  and  storage,  office  use,  and  construction  materials 
storage.  A  two-story  underground  parking  garage  containing  270  valet-assist  parking  stalls  would  be 
constructed.  About  34,550  square  feet  have  been  proposed  to  be  demolished  in  three  buildings.  The 
project  as  proposed  would  require  Planning  Commission  approval  of  Conditional  Use  authorization  in 
accordance  with  provisions  of  Planning  Code  Section  303,  including  a  Planned  Unit  Development 
(PUD)  for  the  entire  site  under  Planning  Code  Section  304,  demolition  of  industrial  buildings  in  an  IPZ 
buffer  area,  and  granting  of  a  bulk  exception  to  the  65B  Height  and  Bulk  District.  A  parking  shortfall 
will  be  addressed  as  either  an  exception  to  the  PUD  or  as  a  parking  variance. 


THIS  PROJECT  MAY  HAVE  A  SIGNIFICANT  EFFECT  ON  THE  ENVIRONMENT  AN 
ENVIRONMENTAL  IMPACT  REPORT  IS  REQUIRED.  This  determination  is  based  upon  the  criteria 
of  the  Guidelines  of  the  State  Secretary  for  Resources,  Sections  15063  (Initial  Study),  15064 
(Determining  Significant  Effect),  15065  (Mandatory  Findings  of  Significance),  and  the  following 
reasons,  as  documented  in  the  Initial  Study  for  the  project,  which  is  attached. 


Deadline  for  Filing  an  Appeal  of  this  Determination  to  the  City  Planning  Commission:  Oct.  4, 1999. 
An  appeal  requires:  1)  a  letter  specifying  the  ground  for  appeal,  and; 

2)  a  $209.00  filing  fee. 

The  public  is  invited  to  comment  on  the  scope  of  the  EIR.  Such  comments  must  be  received  by 
October  4, 1999  to  ensure  consideration  in  preparing  the  Draft  EIR. 


HILLAx" 

rE.  <j] 

fTELMAN,  Environmental  Review  Officer 
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BRYANT  SQUARE 
INITIAL  STUDY 
98.635E 


PROJECT  DESCRIPTION 

The  project  site  consists  of  an  entire  city  block,  bounded  by  19th,  York,  20th,  and  Bryant  Streets. 
The  project  site  is  about  four  blocks  northwest  of  San  Francisco  General  Hospital,  about  3/4  mile 
north  of  Cesar  Chavez  Street,  and  about  3/4  mile  southeast  from  the  16th  and  Mission  BART  Station. 
Figure  1  shows  the  site  location.  The  project  site  is  in  two  Use  Districts:  M-l  (Light  Industrial) 
and  C-M  (Heavy  Commercial),  and  is  in  a  65B  Height  and  Bulk  District. 

A  mix  of  mid-  to  low-rise  residential,  commercial,  and  light  industrial  uses  generally  surround  the 
project  site,  including  a  number  of  nighttime  uses.  North  of  the  project  block  across  19th  Street  are 
light  industrial  uses.  East  of  the  project  block  across  York  Street  are  single-  and  multi-family 
residences,  and  a  bar  at  the  southern  end  of  the  block.  South  of  the  project  block  across  20th 
Street  are  single-  and  multi-family  residences  three-stories  high,  a  market  at  the  southeast  corner 
of  Bryant  Street,  and  a  delicatessen  at  the  southwest  corner  of  Bryant  Street.  West  of  the  project 
block  across  Bryant  Street  are  a  mix  of  one-  to  three-story  uses,  including  two  restaurants  (one 
with  a  bar),  offices,  and  light  industrial  uses,  and  single-  and  multi-family  residences.  Northeast 
of  the  project  block  across  Bryant  and  19th  Streets  is  a  residence. 

The  approximate  80,800  square-foot  project  block  is  currently  used  for  light  industry  including 
light  manufacturing,  offices,  art-related  activities  and  studios,  import  offices,  live-work  units  that 
are  currently  under  construction,  and  vacant  land  (entire  Assessor's  Block  4080,  Lots  7,  11,  12, 
13,  14). 

The  proposed  approximate  166,815  gross  square  foot1  project  would  include  construction/ 
renovation  of  about  152,600  gross  square  feet  of  office,  about  9,550  gross  square  feet  of  retail, 
and  about  4,700  square  feet  of  light  industrial  after  demolishing  about  34,000  square  feet  of 
offices,  light  industrial,  and  arts-related  activities.  The  project  would  require  Planning 
Commission  approval  of  a  Planned  Unit  Development  {Planning  Code  Section  304)  in  accordance 


Gross  floor  area  is  the  area  of  the  building  applicable  to  floor  area  ratio  (FAR)  calculations.  Gross  floor  area 
excludes  certain  portions  of  the  building,  such  as  accessory  parking  and  loading  space,  and  mechanical  and 
building  storage  space. 
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accordance  with  provisions  for  Conditional  Use  authorizations  (Planning  Code  Section  303)  for 
the  entire  site,  including  those  portions  not  subject  to  change  under  the  project.  A  parking 
shortfall  will  be  addressed  as  either  an  exception  to  the  Planned  Unit  Development  (PUD)  or  as  a 
parking  variance. 

The  site  has  only  a  slight  grade  and  appears  to  be  relatively  level. 

The  project  block  includes  buildings  that  are  proposed  to  be  renovated  or  demolished  and 
buildings  that  would  remain  the  same.  The  three  buildings  that  would  be  demolished  as  part  of 
the  project  include:  (1)  An  existing  7,500  square-foot  metal  shed  (750  York  Street  behind  2123- 
2165  Bryant  Street)  that  is  used  for  automobile  repair,  furniture  refinishing  and  storage,  office 
use,  and  construction  materials  storage,  (2)  an  existing  25,550  square-foot  wood-frame  building 
at  2123-2165  Bryant  Street  that  is  used  for  offices,  light  manufacturing,  art-related  activities  and 
studios,  and  storage,  and  (3)  a  1,200  square-foot  vacant  wood-frame  building  at  the  corner  of  19th 
Street  and  York  Street. 

The  project  description  is  keyed  with  letters  that  correspond  to  letters  shown  on  the  site  plan. 
Figure  2  shows  the  site  plan  and  Figure  3  shows  the  Bryant  Street  elevation. 

A.  An  existing  approximate  24,000  square-foot  building  on  the  corner  of  Bryant  and  1 9th  Streets 
would  be  seismically  upgraded  and  renovated  from  light  manufacturing  and  art-related 
activities  to  offices.  A  new  partial  fourth  floor  containing  about  6,000  square  feet  would  be 
added  to  the  top.  This  building  is  included  in  the  1976  DCP  survey. 

B.  2717-19th  Street,  a  4,675  square  foot  building  which  is  used  as  a  coffee  roastery  and 
commercial  bakery,  would  not  be  improved  or  altered  as  part  of  the  project. 

C.  A  new  two-story  building  containing  about  2,050  square  feet  of  retail  and  2,050  square  feet 
offices  would  be  constructed  at  the  corner  of  York  and  19th  Streets,  after  demolishing  a 
vacant  1,200  gross  square- foot  wooden  building. 

D.  A  live/work  loft  project  with  35  live/work  units  and  10  work  only  units  has  recently  been 
completed  at  720  York  Street  at  20th  Street.  This  is  a  separate  project,  already  approved  and 
constructed  and  is  not  a  part  of  this  project.  The  building  is  included  in  the  1996  DCP 
Survey. 
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E.  A  concrete-framed  building  abutting  720  York  Street,  which  has  5,990  square  feet  of  office 

work-only  units,  would  include  a  seismic  upgrade  renovation  only.  No  change  of  use  is 
anticipated  and  no  new  area  is  planned  for  this  building. 

F.  A  new  approximate  122,050  square-foot  office  building  four-  and  five-floors  tall  would  be 
constructed  after  demolishing  the  existing  wood-frame  structure  at  2123-2165  Bryant  Street 
and  the  metal  shed  at  750  York  Street.  About  1 14,550  square  feet  of  office  and  about  7,500 
square  feet  of  retail  space  would  be  included. 

Two  subsurface  levels  would  be  excavated  for  an  underground  parking  garage  containing  274 
valet-assist  parking  stalls  in  about  61,850  square  feet  of  space.  About  33,000  to  38,500  sq.  ft.  of 
surface  area  would  be  excavated  to  a  depth  of  about  21  ft.,  resulting  in  about  27,770  cubic  yards  of 
excavated  soil. 

A  landscaped  courtyard  in  the  interior  of  the  block  would  provide  a  common  amenity  to  the 
proposed  uses  and  public  access  from  19th  and  20th  streets  during  the  day.  This  area  is  currently 
used  as  a  surface  parking  lot  and  outdoor  materials  storage  area. 

n.  SUMMARY  OF  POTENTIAL  ENVIRONMENTAL  EFFECTS 

A.  EFFECTS  FOUND  TO  BE  POTENTIALLY  SIGNIFICANT 

The  Bryant  Square  project  is  examined  in  the  Initial  Study  to  identify  potential  effects  on  the  _ 
environment.  The  following  four  project  specific  effects  have  been  determined  to  be  potentially 
significant,  and  will  be  analyzed  in  an  Environmental  Impact  Report:  land  use  impacts, 
transportation  impacts  (including  impacts  on  transit  service,  traffic  circulation  and  parking),  air 
quality  impacts,  and  historical  resources  impacts.  Visual  quality  will  be  included  in  the  EIR  for 
informational  purposes.  . 

B.  EFFECTS  FOUND  NOT  BE  SIGNIFICANT 

The  following  potential  impacts  were  determined  either  to  be  insignificant  or  to  be  mitigated 
through  measures  included  in  the  project.  These  items  are  discussed  in  Section  III  below,  and 
require  no  further  environmental  analysis  in  the  EIR:  population,  noise,  utilities/public  services, 
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biology,  geology/topography,  water,  energy,  hazards,  shadow  and  wind,  and  archaeological 
resources. 

III.  ENVIRONMENTAL  EVALUATION  CHECKLIST  AND  DISCUSSION 

A.       COMPATIBILITY  WITH  EXISTING  ZONING  AND  PLANS 

Not  Applicable  Discussed 

1 .  Discuss  any  variances,  special  authorizations, 
changes  proposed  to  the  City  Planning  Code 

or  Zoning  Map,  if  applicable.    X 

2.  Discuss  any  conflicts  with  any  other  adopted 

environmental  plans  and  goals  of  the  City  or    X 

Region,  if  applicable. 

The  Planning  Code,  which  incorporates  by  reference  the  City's  Zoning  Maps,  governs  permitted 
uses,  densities  and  the  configuration  of  buildings  in  San  Francisco.  Permits  to  construct  new 
buildings  (or  to  alter  or  demolish  existing  ones)  may  not  be  issued  unless  either  the  proposed 
action  conforms  to  the  Planning  Code,  or  an  exception  is  granted  pursuant  to  provisions  of  the 
Code,  or  a  reclassification  of  the  site  occurs. 

The  project  site  is  in  two  Use  Districts:  M-l  (Light  Industrial)  and  C-M  (Heavy  Commercial),  and 
is  in  a  65B  Height  and  Bulk  District.  The  65B  Height  and  Bulk  District  allows  a  maximum 
building  height  of  65  feet,  and  limits  building  bulk  above  50  feet  to  not  exceed  1 10  feet  in  length 
and  125  feet  in  the  diagonal  dimension.  Above  50  feet,  the  proposed  building  on  the  corner  of 
20th  and  Bryant  Streets  would  measure  about  202  feet  in  length  and  about  217  feet  in  the  diagonal 
direction.  The  proposed  addition  to  the  building  the  corner  of  19th  and  Bryant  Streets  would 
measure  about  138  feet  in  length  and  about  144  feet  in  the  diagonal  direction.  Exceptions  to  the 
bulk  limit  would  need  approval  under  Section  303  of  the  San  Francisco  Planning  Code. 

On  August  5,  1999,  the  Planning  Commission  imposed  interim  zoning  controls  for  the  City's 
industrially  zoned  land,  for  a  period  of  15  months  or  the  adoption  of  permanent  zoning  controls, 
whichever  occurs  earlier.  The  interim  zoning  controls  create  an  Industrial  Protection  Zone  (1PZ) 
and  Mixed  Use  Housing  Zones  (MUHZ)  within  the  City's  industrially  zoned  land.  Within  the 
IPZ,  new  housing  uses,  including  live/work  projects,  are  generally  not  permitted.  Within  the 
Mixed  Use  Housing  Zones,  live/work  projects,  are  permitted  uses.  On  the  IPZ  or  MUHZ  Buffer 
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Zone  boundary  between  these  two  zones,  new  live/work  or  residential  projects  would  be 
allowable  as  a  conditional  Use.  Demolition  of  industrial  buildings  within  the  IPZ  and  the  IPZ 
Buffer  area  would  require  Conditional  Use  approval.  The  proposed  project  would  fall  within  the 
newly  proposed  IPZ  Buffer  area  that  would  require  Conditional  Use  authorization  for  demolition 
industrial  buildings  on  the  site. 

The  sponsor  is  requesting  approval  of  a  Planned  Unit  Development  (PUD)  for  the  entire  block 
under  Section  304  of  the  San  Francisco  Planning  Code  which  requires  Conditional  Use 
authorization  from  the  Planning  Commission.  A  PUD  allows  for  development  of  sites  of 
considerable  size  (greater  than  one-half  acre)  as  an  integrated  unit  and  permits  well  reasoned 
modifications  of  certain  provision  of  the  Planning  Code  such  as  parking,  open  space,  rear  yard, 
and  bulk  standards. 

Environmental  plans  and  policies  are  those,  like  the  Bay  Area  Air  Quality  Plan  and  the  Bay 
Conservation  and  Development  Commission  (BCDC)  Bay  Plan,  which  directly  address 
environmental  issues  and/or  contain  targets  or  standards  which  must  be  met  in  order  to  preserve 
or  improve  characteristics  of  the  City's  physical  environment.  The  proposed  project  would  not 
obviously  or  substantially  conflict  with  any  such  adopted  environmental  plan  or  policy. 

The  City's  General  Plan,  which  provides  general  policies  and  objectives  to  guide  land  use 
decisions,  contains  some  policies  which  relate  to  physical  environmental  issues.  The  proposed 
project  would  not  obviously  or  substantially  conflict  with  any  such  policy.  In  general,  potential 
conflicts  with  the  General  Plan  are  considered  by  decision  makers  independently  of  the 
environmental  review  process,  as  part  of  the  decision  whether  to  approve  or  disapprove  a 
proposed  project.  Any  potential  conflict  not  identified  here  could  be  considered  in  that  context, 
and  would  not  alter  the  physical  environmental  effects  of  the  proposed  project. 

In  November  1986,  the  voters  of  San  Francisco  approved  Proposition  M,  the  Accountable 
Planning  Initiative,  which  added  Section  101.1  to  the  Planning  Code  to  establish  eight  Priority 
Policies.  These  policies  are:  preservation  and  enhancement  of  neighborhood-serving  retail  uses; 
protection  of  neighborhood  character;  preservation  and  enhancement  of  affordable  housing; 
discouragement  of  commuter  automobiles;  protection  of  industrial  and  service  land  uses  from 
commercial  office  development  and  enhancement  of  resident  employment  and  business 
ownership;   maximization  of  earthquake  preparedness;   landmark   and   historic  building 
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preservation;  and  protection  of  open  space.  Prior  to  issuing  a  permit  for  any  project  which 
requires  an  initial  study  under  the  California  Environmental  Quality  Act  (CEQA)  or  adopting  any 
zoning  ordinance  or  development  agreement,  the  City  is  required  to  find  that  the  proposed 
project  is  consistent  with  the  Priority  Policies.  The  case  report  for  the  reclassification  of  the  site 
and  subsequent  motion  to  be  adopted  by  the  Planning  Commission  will  contain  the  analysis 
determining  whether  the  proposed  project  is  in  compliance  with  the  eight  Priority  Policies. 


B. 


ENVIRONMENTAL  EFFECTS 


1 .        Land  Use  -  Could  the  Project: 

a.  Disrupt  or  divide  the  physical 
arrangement  of  an  established 
community? 

b.  Have  any  substantial  impact  upon 
the  existing  character  of  the  vicinity? 


Yes       No  Discussed 


X 


X 


To  Be  Determined 


The  approximate  80,800  square-foot  project  block  is  currently  used  for  light  industry  (including 
light  manufacturing),  offices,  art-related  activities  and  studios,  import  offices,  live-work  units 
that  are  approved  and  constructed,  and  vacant  land. 


A  mix  of  mid-  to  low-rise  residential,  commercial,  and  light  industrial  uses  generally  surround 
the  project  block,  including  a  number  of  nighttime  uses.  Because  of  the  change  in  land  use  on 
the  project  block  to  offices  and  retail  from  uses  historically  on  the  block,  this  issue  will  be 
analyzed  in  the  EIR. 


2.        Visual  Quality  -  Could  the  Project:  Yes       No  Discussed 

a.        Have  a  substantial,  demonstrable 

negative  aesthetic  effect?    X  X 


b.  Substantially  degrade  or  obstruct 
any  scenic  view  or  vista  now 

observed  from  public  areas?    X  X 

c.  Generate  obtrusive  light  or 
glare  substantially  impacting 

other  properties?    X  X 
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The  proposed  four-  to  five-story  building  at  2123-2165  Bryant  Street  would  be  taller  than  most 
other  buildings  in  the  project  area,  and  at  over  122,000  gross  square  feet  would  be  larger  than 
most  other  buildings  in  the  project  area.  Visual  quality  issues  will  be  discussed  in  the  EIR  for 
informational  purposes. 

The  project  would  comply  with  City  Planning  Commission  Resolution  9212,  which  prohibits  the 
use  of  mirrored  or  reflective  glass,  since  mirrored  glass  would  not  be  used,  and  the  building 
would  not  result  in  glare  affecting  other  properties.  The  EIR  will,  therefore,  not  discuss  glare. 

3.        Population  -  Could  the  Project:  Yes       No  Discussed 

a.  Induce  substantial  growth  or 

concentration  of  population?    X  X 

b.  Displace  a  large  number  of 
people  (involving  either 

housing  or  employment)?    X   

c.  Create  a  substantial  demand 
for  additional  housing  in 

San  Francisco,  or  substantially 

reduce  the  housing  supply?    X  X 

At  the  time  that  the  project  sponsor  submitted  and  application  for  Environmental  Review  to  the 
Planning  Department,  about  50  businesses  have  been  displaced  for  the  project  businesses  of 
which  about  30  were  arts-related  activities. 

The  project  proposes  to  construct  new  office  and  retail  space  on  the  project  block.  At  the  current 
time  demolition  and  rehabilitation  of  existing  structures  would  displace  about  40  businesses  of 
which  about  25  are  arts-related  activities.  In  addition,  approximately  100  employees  (including 
sole-practitioners)  would  be  displaced.  The  displaced  business  and  employees  would  be 
expected  to  relocate  within  San  Francisco  or  elsewhere  in  the  Bay  Area. 

Some  of  the  previous  approximate  100  employees  and  50_businesses  have  already  been  displaced 
as  the  project  sponsor  has  not  renewed  any  leases  since  purchasing  the  property  or  submitting  the 
application  for  environmental  review  to  the  City. 
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The  proposed  project  would  have  no  discernible  effect  on  the  growth  or  concentration  of 
population  in  the  neighborhood,  city  or  region,  although  it  would  incrementally  increase  area 
employment  on  site  from  about  110  on-site  employees  (of  which  about  45  are  office  employees) 
to  about  600  employees.2  Employment  would  increase  by  about  490  on  the  project  block.  San 
Francisco's  employment  is  projected  to  grow  from  534,980  employees  in  to  673,495  employees 
in  2015,  an  increase  of  26  percent.3  Therefore  project-related  employment  would  constitute  less 
than  one  percent  of  citywide  employment  growth  by  the  year  2015.  This  potential  increase  in 
employment  would  be  minimal  in  the  context  of  total  employment  in  San  Francisco. 

San  Francisco  consistently  ranks  as  one  of  the  most  expensive  housing  markets  in  the  United 
States.  San  Francisco  is  the  central  city  (and  most  urban  place)  in  an  attractive  region  known  for 
its  agreeable  climate,  open  space  and  recreational  opportunities,  cultural  amenities,  strong  and 
diverse  economy,  and  prominent  educational  institutions.  As  a  regional  employment  center,  San 
Francisco  attracts  people  who  want  to  live  close  to  were  they  work.  These  factors  continue  to 
support  strong  housing  demands  in  the  city.  New  housing  to  relieve  the  market  pressure  created 
by  the  strong  demand  is  particularly  difficult  to  provide  in  San  Francisco  because  the  amount  of 
land  available  is  limited,  and  because  land  and  development  costs  are  relatively  high. 

An  estimated  311,430  households  resided  in  San  Francisco  in  1995.  By  2015,  San  Francisco 
households  are  expected  to  increase  by  32,309  households  to  a  total  of  343,739  households,  a  10 
percent  increase.4  Using  the  proposed  update  of  the  Office  of  Affordable  Housing  Production 


2  This  estimate  assumes  one  employee  per  275  gross  square  feet  of  office  (152,600  of  office  space  -  275  =  555). 
one  employee  per  350  gross  square  feet  of  retail  (9,550  square  feet  of  new  retail  space  -  350  =  27),  and  one 
employee  per  435  gross  square  feet  of  light  industrial  space  (4,700  square  feet  of  new  light  industrial  -  435 
11).  Ten  existing  industrial  jobs  on  the  project  block  would  not  change  due  to  project  implementation,  while 
about  100  other  jobs  would  terminate. 

3  Keyser  Marston  Associates,  Inc.,  San  Francisco  Cumulative  Growth  Scenario,  Final  Technical  Memorandum. 
prepared  for  the  San  Francisco  Redevelopment  Agency,  March  30,  1998. 

4  Keyser  Marston  Associates,  Inc.,  San  Francisco  Cumulative  Growth  Scenario,  Final  Technical  Memorandum. 
prepared  for  the  San  Francisco  Redevelopment  Agency,  March  30,  1998. 
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Program  methodology,  the  project  would  create  a  demand  for  about  172  new  dwelling  units." 
Demand  would  be  less  if  a  greater  percentage  of  new  office  and  retail  employees  is  already 
employed  and  living  locally.  Housing  demand  in  and  of  itself  is  not  a  physical  environmental 
effect,  but  an  imbalance  between  local  employment  and  housing  can  lead  to  commutes  with 
traffic  and  air  quality  impacts.  Traffic  issues  will  be  analyzed  in  the  EIR;  see  Section  III. 6,  page 
19,  below,  regarding  air  quality. 

The  project  would  not  include  residential  uses  or  any  other  features  that  would  contribute  to  a 
change  in  permanent  (or  resident)  population.  The  proposed  project  would  displace  three 
commercial/industrial  units  at  the  site  which  have  been  used  as  live/work  units  (although  without 
residential  permits)  requiring  the  residents  to  seek  live/work  opportunities  elsewhere. 
Cumulative  residential  displacement  would  not  be  considered  a  negative  effect  on  this 
commercially  and  industrially  zoned  area. 

On  the  project  block  an  approved  condominium  project  is  currently  under  construction  that  is 
adding  35  live/work  units  to  the  main  York  Street  brick  building.  Those  live/work  units  are  not  a 
part  of  this  project. 

Construction  of  the  project  would  add  to  citywide  and  regional  employment  on  a  temporary  basis 
during  the  site  clearing  and  construction  phases  of  the  project,  but  not  to  levels  that  would 
substantially  affect  construction  workforce  levels  in  the  Bay  Area. 


City  and  County  of  San  Francisco  Planning  Code,  Section  313.3  of  the  Office  of  Affordable  Housing  Production 
Program  Ordinance,  applies  only  to  office  development.  The  estimated  housing  demand  resulting  from  the 
project  is  calculated  by  multiplying  the  estimated  project-related  increase  in  employment  (555  new  office 
employees  minus  about  45  existing  office  employees  equals  510  net  new  employees)  by  the  fraction  of  San 
Francisco  employees  who  live  in  the  City  (55%).  This  result,  the  approximate  number  of  project-related 
employees  who  would  live  the  City  (281)  is  then  divided  by  the  average  number  of  San  Francisco  workers  in 
household  where  San  Francisco  workers  reside  (1.63).  The  estimated  housing  demand  would  be  about  172  units 
(510x0.55  -1.63  =  172). 

San  Francisco  Planning  Code,  Section  313.3,  the  Office  of  Affordable  Housing  Production  Program  Ordinance 
(OAHPP),  currently  applies  only  to  office  development,  but  is  proposed  to  be  expanded  to  included  retail  and 
hotel  space,  and  to  be  renamed  the  Jobs-Housing  Linkage  Program.  The  OAHPP  requires  construction  of 
housing  or  payment  of  an  in-lieu  fee  for  less  housing  demand  than  is  actually  anticipated  to  be  created  by  a 
project.  This  OAHPP  calculation  uses  estimated  net  increase  in  gross  square  feet  multiplied  by  0.000386; 
therefore  the  calculation  of  the  proposed  project  is  103.890  net  new  square  feet  of  office  retail  x  0.000386  =  40. 
which  is  the  number  of  units  of  housing  that  the  project  sponsor  would  be  required  to  construct.  Alternatively, 
the  sponsor  may  pay  a  fee  of  $7.05  per  net  new  square  feet  of  development,  or  about  $732,425. 
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The  employment  that  would  be  generated  by  the  project  is  anticipated  to  be  drawn  from  both 
citywide  and  regional  workforces.  The  addition  of  up  to  490  jobs  as  a  result  of  the  proposed 
project  would  not  be  of  a  magnitude  that  could  significantly  affect  the  Citywide  jobs  ;  employed 
residents  balance. 

Population  and  housing  issues  require  no  further  analysis  in  the  EIR. 


4.        Transportation/Circulation  -  Could  the  Project:  Yes       No  Discussed 

a.        Cause  an  increase  in  traffic  which 
is  substantial  in  relation  to  the 
existing  traffic  load  and  capacity 

of  the  street  system?    To  Be  Determined 


b.       Interfere  with  existing  transportation 
systems,  causing  substantial  alterations 
to  circulation  patterns  or  major  traffic 

hazards?  To  Be  Determined 


c.        Cause  a  substantial  increase  in  transit 

demand  which  cannot  be  accommodated  by 

existing  or  proposed  transit  capacity?    To  Be  Determined 

d.       Cause  a  substantial  increase  in  parking 

demand  which  cannot  be  accommodated  by 

existing  parking  facilities?    To  Be  Determined 


Increased  employment  at,  and  visitors  to,  the  project  site  would  place  increased  demands  on  the 
local  transportation  system,  including  increased  traffic,  transit  demand,  and  parking  demand. 
The  EIR  will  discuss  project  effects  related  to  transportation  and  circulation,  including 
intersection  operations,  transit  demand,  and  impacts  on  pedestrian  circulation,  parking,  and 
freight  loading,  as  well  as  construction  impacts. 
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5.  Noise 


-  Could  the  Project: 


Yes  No 


Discussed 


a.  Increase  substantially  the  ambient 

noise  levels  for  adjoining  areas?    X  X 

b.  Violate  Title  24  Noise  Insulation 

Standards,  if  applicable?    X  X 

c.  Be  substantially  impacted  by  existing 

noise  levels    X   

Existing  Noise  Environment 

The  existing  ambient  noise  environment  in  the  project  vicinity  is  typical  of  many  residential 
streets  in  San  Francisco,  dominated  by  vehicular  traffic  including  cars,  trucks,  and  MUNI  buses. 
The  Environmental  Protection  Element  of  the  San  Francisco  Master  Plan  indicates  that  streets  in 
the  project  vicinity  were  subject  to  background  noise  levels  below  65  dBA  (Ldn)  in  1974. 6 
Short-term  noise  measurements  at  the  site  indicate  daytime  noise  levels  of  64  -  65  dBA  (Leq)  at 
50  feet  from  the  centerlines  of  Bryant/19111  Streets.  Based  on  previous  measurements  collected  in 
the  project  area,  it  is  likely  that  the  24-hour  Ldn  noise  level  approximately  equals  the  daytime  Leq. 

Sensitive  Noise  Receptors 

Sensitive  noise  receptors  near  the  project  site  include  residences  to  the  east  (across  York  Street), 
to  the  south,  (across  20th  Street),  and  to  the  west  (across  Bryant  Street).  Child-care  centers  within 
Va  mile  of  the  project  block  include  those  at  2775  21st  Street  and  Las  Americas  Children's  Center  " 
at  3200  20th  Street.7  Occupants  of  the  recently  constructed  live/work  units  on  the  project  block 
are  not  considered  to  be  sensitive  receptors  and  prior  to  purchase  of  their  units  have  been 
informed  construction  is  planned  to  occur  on  the  project  block. 


6  Environmental  sounds  are  usually  evaluated  as  A-weighted  sounds  in  decibels  and  expressed  as  dBA.  The 
day/night  noise  level  or  Ldn  is  the  noise  level  descriptor  commonly  used  by  communities  to  evaluate 
environmental  noise.  It  is  the  average  A-weighted  noise  level  (expressed  as  dBA)  during  a  24-hour  day, 
obtained  after  addition  of  10  dBA  to  noise  levels  measured  at  night  between  10:00  p.m.  and  7:00  a.m. 

7  State  of  California,  Department  of  Social  Services,  Community  Care  Licensing  Division,  Licensing  Information 
System  Directory  Report,  April  1,  1999. 
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Construction  Equipment  Noise 


Building  construction  would  temporarily  increase  noise  in  the  site  vicinity.  Project  construction 
would  increase  noise  levels  in  areas  surrounding  the  project  site.  The  construction  period  would 
last  approximately  15  months  and  would  not  include  pile  driving.  Sensitive  noise  receptors 
located  adjacent  to  or  near  the  project  site  include  the  live/work  units  located  immediately 
adjacent  to  the  eastern  project  boundary  (although  these  residents  have  signed  a  noise  waiver 
prior  to  purchase)  as  well  as  residential  units  located  generally  to  the  south  (across  20th  Street), 
east  (across  York  Street),  and  west  (across  Bryant  Street).  Construction  noise  could  result  in 
noise  peaks  that  temporarily  disrupt  office  uses  to  the  west  and  daytime  activities  in  adjacent 
live/work  units  by  interfering  with  normal  speech  and  concentration  (above  exterior  noise  levels 
of  70  to  80  dBA).  The  effect  would  be  limited  in  time,  depending  upon  the  phase  and  duration  of 
construction  activities. 

Sections  2907  and  2908  of  Article  29  of  the  Police  Code  regulate  construction  equipment  and 
construction  work  at  night.  Section  2907(b)  states  "it  shall  be  unlawful  for  any  person,  including 
the  City  and  County  of  San  Francisco,  to  operate  any  powered  construction  equipment, 
regardless  of  age  or  date  of  acquisition,  if  the  operation  of  such  equipment  emits  noise  at  a  level 
in  excess  of  80  dBA  when  measured  at  a  distance  of  100  feet  from  such  equipment,  or  an 
equivalent  sound  level  at  some  other  convenient  distance."  Exemptions  to  this  requirement 
include  impact  tools  and  equipment,  pavement  breakers,  and  jackhammers.  The  Ordinance 
requires  that  such  equipment  be  equipped  with  intake/exhaust  mufflers  and/or  acoustically 
attenuating  shields/shrouds  recommended  by  the  manufacturers  and  approved  by  the  Director  of 
Public  Works  to  best  accomplish  maximum  noise  attenuation. 

In  addition  to  the  80-dBA  noise  limit,  Section  2908  of  the  Police  Code  prohibits  any  person, 
between  the  hours  of  8:00  p.m.  of  any  day  and  7:00  a.m.  of  the  following  day  to  erect,  construct, 
demolish,  excavate  for,  alter,  or  repair  any  building  or  structure  if  the  noise  level  created  is  in 
excess  of  the  ambient  noise  level  by  5  dBA  at  the  nearest  property  line  unless  a  special  permit 
therefore  has  been  applied  for  and  granted  by  the  Director  of  Public  Works. 

Construction-related  noise  levels  at  50  feet  range  from  about  76  to  85  dBA  for  most  types  of 
construction  equipment  with  slightly  higher  levels  of  about  88  to  91  dBA  for  certain  types  of 
earthmoving  and  impact  equipment.  The  rate  of  attenuation  is  about  six  decibels  (dBA)  for  every 
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doubling  of  distance  from  a  point  source.  It  should  be  noted  that  such  noise  levels  would  be 
sporadic  rather  than  continuous  in  nature  because  different  types  of  construction  equipment 
would  be  used  throughout  the  construction  process. 

Average  construction-related  noise  levels  could  be  maintained  below  80  dBA  throughout  project 
construction  at  distances  of  approximately  100  to  125  feet  from  the  site.  Distances  of 
approximately  200  would  be  required  to  maintain  average  noise  levels  below  70  dBA.  However, 
the  adjacent  live/work  units  are  located  immediately  adjacent  to  the  site  (within  a  few  feet)  and 
residential  units  to  the  south  and  west  are  located  within  50  to  60  feet  of  the  site.  At  such  close 
distances,  average  construction-related  noise  levels  could  not  be  maintained  below  80  dBA.  The 
live/work  units  would  help  shield  residences  to  the  east  (across  York  Street)  from  most  project- 
related  construction  noise,  except  when  the  proposed  building  at  19th  and  York  streets  is 
constructed.  When  demolition/construction  activities  occur  at  this  location,  average  construction 
noise  levels  would  also  exceed  80  dBA  at  residences  within  100  to  125  feet. 

Where  construction-related  noise  levels  would  have  the  potential  to  exceed  the  80-dBA  criterion, 
potential  noise  increases  could  significantly  disturb  nearby  residences  if  feasible  noise  controls 
are  not  implemented.  If  feasible  noise  controls  are  implemented,  noise  levels  could  be  generally 
maintained  at  or  below  the  80-dBA  criterion  at  distances  of  25  feet  or  greater.  In  addition  to 
hourly  restrictions  specified  in  the  Section  2908,  additional  measures  which  would  minimize 
potentially  significant  construction  noise  impacts  to  a  less-than-significant  level  are  included  as 
Mitigation  Measure  1,  page  41. 

Construction  Truck  Noise 

In  addition  to  on-site  noise,  local  streets  providing  access  to  the  site  would  be  subject  to 
temporary  noise  increases  due  to  trucks  off-hauling  excavated  materials  and  delivering  materials 
(e.g.,  concrete).  The  effects  of  potential  truck  noise  intrusion  would  depend  on  the  level  of 
background  noise  already  occurring  at  a  particular  receptor.  In  quiet  noise  environments  (Leq 
averaging  50  dBA),  one  truck  would  be  noticeable.  However,  in  slightly  noisier  environments 
(Leq  averaging  60  dBA),  the  threshold  level  is  higher  and  it  would  take  10  trucks  per  hour  to 
noticeably  increase  the  noise  exposure.  In  moderately  noisy  environments  (Leq  averaging  70 
dBA),  the  noise  increase  would  be  perceptible  with  the  addition  of  100  trucks  per  hour.8  In  quiet 

8    Derived  from  Caltrans,  Noise  Technical  Analysis  Notes,  1989. 
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noise  environments,  truck  noise  is  mainly  a  single  event  disturbance  because,  although  the  hourly 
average  associated  with  a  short  single  event  is  not  very  high,  individual  noise  peaks  of  80  to  85 
dBA  are  common  during  a  truck  passage.  In  noisy  environments,  truck  noise  would  be  perceived 
as  part  of  the  total  noise  environment  rather  than  as  an  individual  disturbance.  The  project  site 
at  64  to  65  dBA  would  be  considered  slightly  to  moderately  noisy. 

Section  2901  of  the  San  Francisco  Police  Code  would  prohibit  operation  of  haul  trucks  during 
the  nighttime  hours  (8  p.m.  to  7  a.m.),  minimizing  potential  noise  impacts  on  sensitive  receptors 
located  along  haul  routes.  Assuming  truck  traffic  would  not  exceed  10  trucks  per  hour,  no 
significant  truck-related  noise  impacts  would  be  anticipated.  Although  the  project's  hourly  truck 
traffic  volumes  are  currently  unknown,  a  measure  to  reduce  this  impact  to  a  less-than-significant 
effect  is  included  as  Mitigation  Measure  2  on  page  42. 

No  pile  driving  would  be  required  for  construction  of  the  project.9 

Operational  Noise 

The  Environmental  Protection  Element  of  the  Master  Plan  contains  guidelines  for  determining 
the  compatibility  of  various  land  uses  with  different  noise  environments.  In  areas  where  noise 
levels  are  between  65  and  75  dBA  (Ldn),  the  guidelines  recommend  that  new  office  construction 
or  development  should  be  undertaken  only  after  a  detailed  analysis  of  noise  reduction 
requirements  is  made  and  needed  noise  insulation  features  are  included  in  the  project  design. 
Short-term  noise  measurements  at  the  site  indicate  noise  levels  of  64  to  65  dBA  (Leq  or  Ldn)  at 
50  feet  from  the  centerlines  of  Bryant  and  19th  streets.  Since  the  proposed  buildings  would  be 
located  approximately  35  feet  from  the  centerline  of  Bryant  Street  and  30  feet  from  the 
centerlines  of  19th  and  20th  streets,  noise  levels  at  project  buildings  would  likely  slightly  exceed 
the  65  dBA  (Ldn),  and  City  noise  guidelines  would  require  a  detailed  noise  analysis  and 
incorporation  of  needed  noise  insulation  measures  into  the  project  design.  In  general,  noise 
levels  in  the  range  of  65  to  75  dBA  (Ldn)  are  high  enough  to  be  of  concern  for  office  uses,  but 


Rudolph,  R.  William,  Geotechnical  Engineer,  Subsurface  Consultants,  Inc.,  telephone  conversation  with  Sally 
Maxwell,  principal,  Maxwell  &  Associates,  July  22,  1999.  Mr.  Rudolf  stated  that  a  mat  foundation  would  be  used 
for  construction  of  the  proposed  project. 
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would  be  less  than  1  dBA.  Cumulative  (2015)  traffic  increases  would  result  in  additional  traffic 
increases  of  up  to  13  percent  over  project  levels.  Such  increases  would  also  result  in  noise 
increases  of  less  than  1  dBA.  When  project  and  cumulative  increases  are  considered  together, 
traffic  volumes  would  increase  by  a  total  of  28  percent  or  less,  and  such  increases  would  result  in 
cumulative  noise  increases  of  1  dBA  or  less.  Based  on  the  significance  criteria  outlined  above, 
such  noise  increases  would  not  be  significant. 

Because  the  proposed  project  would  not  significantly  increase  noise  levels  due  to  project-related 
traffic  increases  and  mechanical  equipment  operation,  no  further  study  is  required  and  operation 
noise  will  not  be  addressed  in  the  EIR. 

6.        Air  Quality/Climate  -  Could  the  Project:  Yes       No  Discussed 

a.  Violate  any  ambient  air  quality  standard 
or  contribute  substantially  to  an  existing 

or  projected  air  quality  violation?    X   

b.  Expose  sensitive  receptors  to  substantial 

pollutant  concentrations?    X   

c.  Permeate  its  vicinity  with  objectionable 

odors?    _X_   

d.  Alter  wind,  moisture  or  temperature 
(including  sun  shading  effects)  so  as 
to  substantially  affect  public  areas,  or 
change  the  climate  either  in  the  community 

or  region?    X   

Construction  Air  Quality  Emissions 

The  project  would  entail  excavation  of  a  two-story  underground  garage.  Demolition,  land 
clearing,  grading  and  other  ground-disturbing  construction  activities  would  temporarily  affect 
local  air  quality  for  about  one  to  two  months,  causing  a  temporary  increase  in  particulate  dust 
and  other  pollutants.  Dust  emissions  during  demolition  and  grading  would  increase  particulate 
concentrations  near  the  project  site.  A  portion  of  these  emissions  would  likely  result  from 
equipment  traveling  over  unpaved  areas  and  such  dust  emissions  would  have  the  greatest 
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nuisance  potential.  Fugitive  dust  is  emitted  during  disturbance  of  soil  and  as  a  result  of  wind 
erosion  over  exposed  earth.  Dustfall  can  be  expected  at  times  on  surfaces  within  200  to  800  feet. 

Under  high  winds  exceeding  12  miles  per  hour,  localized  effects  including  human  discomfort 
might  occur  downwind  from  blowing  dust.  Construction  dust  is  composed  primarily  of 
particularly  large  particles  that  settle  out  of  the  atmosphere  more  rapidly  with  increasing  distance 
from  the  source  and  are  easily  filtered  by  human  breathing  passages.  In  general,  construction 
dust  would  result  in  more  of  a  nuisance  than  a  health  hazard  in  the  vicinity  of  construction 
activities.  About  one-third  of  the  dust  generated  by  construction  activities  consists  of  smaller 
size  particles  in  the  range  that  can  be  inhaled  by  humans  (i.e.,  particles  10  microns  or  smaller  in 
diameter,  known  as  PMI0,  although  those  particles  are  generally  inert).  Persons  with  respiratory 
diseases  immediately  downwind  of  the  site,  as  well  as  any  unprotected  electronics  equipment, 
could  be  sensitive  to  this  dust. 

Dust  generation  would  be  constant  but  would  be  highly  variable.  The  amount  of  dust  generated 
on  a  given  day  would  be  dependent  on  types  and  amount  of  construction  activity,  and 
meteorological  and  soil  conditions.  The  highest  potential  for  dust  generation  occurs  during  the 
summer  months  when  winds  are  highest  on  average  and  soil  moisture  is  lowest. 

Effects  of  construction  activities  would  be  increased  dustfall  and  locally  elevated  levels  of  fine 
particulate  matter.  Construction  activities  have  the  potential  to  create  a  temporary  nuisance. 
Project  construction  impacts  are  considered  to  be  potentially  significant  on  a  temporary  and 
localized  basis.  A  mitigation  measure  that  would  reduce  temporary  construction  air  quality 
impacts  to  a  level  of  insignificance  has  been  included  in  the  project  (see  Mitigation  Measure  3, 
page  42).  No  further  discussion  of  construction  air  quality  effects  will  be  in  included  in  the  EIR. 

Emissions  from  Operations 

A  background  air  quality  report  has  been  prepared  for  the  project  by  Orion  Environmental 
Associates.11  This  report  has  been  used  as  the  basis  for  the  analysis  of  project  and  cumulative  air 
quality  emissions. 


Orion  Environmental  Associates,  "Bryant  Square  Air  Quality  Report,"  June  3,  1999.  This  report  is  available  in 
the  project  case  file  (98.635E:  Bryant  Square)  and  is  available  for  review  at  the  Planning  Department,  1660 
Mission  Street,  5th  floor. 


Bryant  Square  \  Initial  Study,  Bryant  Square 


20 


00  02  99 


Few  air  quality  impacts  would  result  due  to  construction  of  the  project.  Project-generated  motor 
vehicle  pollutant  emissions  were  estimated  based  on  the  URB7G  computer  model  developed  by 
the  California  Air  Resources  Board.12  The  proposed  project  would  generate  about  3,324  net  new 
daily  person  trips,  and  about  2,260  new  trip  by  automobile  resulting  in  air  emissions  of  criteria 
pollutants.  However,  none  of  the  project-related  emission  increases  would  exceed  their 
respective  significance  thresholds.  Thus  the  project  would  result  in  a  less-than  significant  impact 
on  regional  air  quality.  Because  the  project  would  not  exceed  any  project-specific  threshold  of 
significance,  it  would  not  result  in  any  significant  cumulative  impacts.  This  analysis  will  not  be 
further  addressed  in  the  EIR. 

A  micro-scale  air  quality  impact  analysis  was  conducted  at  seven  study  intersections  (those 
analyzed  in  the  traffic  analysis).  Under  worst-case  conditions,  (i.e.,  minimum  dispersion 
meteorology,  maximum  traffic  levels,  and  maximum  non-local  or  background  CO  levels), 
estimated  CO  levels  would  not  exceed  (violate)  one-hour  state  or  federal  standards.  With  respect 
to  the  eight-hour  CO  State  and  federal  standards,  there  are  currently  local  exceedances 
(violations)  at  two  study  intersections.  These  exceedances  would  continue  to  occur  with  the 
project.  The  project  would  add  less  than  0.1  parts  per  million  of  CO,  which  is  an  incremental 
impact  considered  to  be  a  less  than  "measurable"  increase.  Within  the  next  several  years  (by 
2010),  these  two  eight  hour  CO  "hot  spots"  are  expected  to  dissipate  with  or  without  project 
implementation  due  to  progressively  cleaner  cars  and  slowly  declining  background  CO  levels 
exceeding  the  rate  of  local  traffic  growth/congestion.  By  2010,  neither  the  project  or  cumulative 
development  would  contribute  to  a  CO  exceedance.  This  analysis  will  not  be  further  addressed  in 
the  EIR. 

Shadow 

Section  295  of  the  San  Francisco  Planning  Code  was  adopted  in  response  to  Proposition  K 
(passed  November  1984)  in  order  to  protect  certain  public  open  spaces  from  shadowing  by  new 
structures  during  the  period  between  one  hour  after  sunrise  and  one  hour  before  sunset,  year 
round.  Section  295  restricts  new  shadow  on  public  spaces  under  the  jurisdiction  of  the 
Recreation  and  Park  Department  by  any  structure  exceeding  40  feet  unless  the  Planning 
Commission  finds  the  impact  to  be  insignificant.  No  other  new  development  is  proposed  in  the 


12    Bay  Area  Air  Quality  Management  District  (BAAQMD),  BAAQMD  CEQA  Guidelines.  Assessing  the  Air 
Quality  Impacts  of  Projects  and  Plans,  April  1996. 
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area,  so  no  cumulative  shadow  effects  would  be  expected  to  result  due  to  project  implementation. 
Because  the  proposed  project  would  exceed  40  feet  in  height,  it  will  be  analyzed  for  compliance 
with  Proposition  K.  This  analysis  will  be  further  included  in  the  EIR. 

Wind 

The  proposed  project  would  add  two  new  buildings  to  a  site  that  has  existing  structures.  A  1,200 
square  foot  one-story  building  would  be  replaced  by  a  two-story  4,100  square  foot  building.  A 
25,550  square  foot  three-story  wood-frame  structure  and  a  7,500  square  foot  two-story  metal 
shed  would  be  replaced  by  a  122,050  structure  four-  and  five-stories  tall.  These  new  buildings 
would  not  be  of  sufficient  scale  to  alter  pedestrian-level  wind  conditions  in  the  vicinity.  No 
adverse  wind  effects  would  be  expected  to  result  from  the  project.  No  other  new  development  is 
proposed  in  the  area,  so  no  cumulative  wind  effects  would  be  expected  to  result  due  to  project 
implementation.  Wind  effects  will  not  be  further  analyzed  in  the  EIR. 

7.       Utilities/Public  Services  -  Could  the  Project:  Yes       No  Discussed 

a.  Breach  published  national,  state  or  local 
standards  relating  to  solid  waste  or  litter 

control?    X   

b.  Extend  a  sewer  trunk  line  with  capacity 

to  serve  new  development?    X   

c.  Substantially  increase  demand  for  schools, 

recreation  or  other  public  facilities?    X  X 

d.  Require  major  expansion  of  power,  water, 

or  communications  facilities?    X  X 


The  proposed  project  would  add  about  146,600  gross  square  feet  of  office,  about  9,550  gross 
square  feet  of  retail,  about  4,700  square  feet  of  light  industrial,  and  about  6,000  square  feet  of  art- 
related  activities,  after  renovating  24,000  square  feet  and  demolishing  34,000  square  feet  of  light 
industrial  uses  and  arts-related  activities.  This  would  not  substantially  increase  the  area's 
operational  demand  for  utilities  and  public  services.  The  incremental  increase  in  demand  for 
utilities  and  public  services  would  not  exceed  amounts  expected  and  provided  for  in  a  developed 
area,  such  as  in  the  Northeast  Mission  Industrial  Zone  area.  The  commercial  uses  would  not 
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generate  solid  waste  in  excess  of  the  capacity  of  waste  disposal  services,  and  would  not  increase 
water  and  energy  consumption,  in  excess  of  amounts  planned  and  provided  for  in  this  c.rea. 
Hence,  utilities  and  public  services  would  not  be  adversely  affected  by  the  project  and  will  not  be 
further  addressed  in  the  EIR. 

8.      Biology  -  Could  the  Project:  Yes       No  Discussed 

a.  Substantially  affect  a  rare  or  endangered 
species  of  animal  or  plant,  or  the  habitat 

of  the  species?    X  X 

b.  Substantially  diminish  habitat  for  fish, 
wildlife  or  plants,  or  interfere  substantially 
with  the  movement  of  any  resident  or  migratory 

fish  or  wildlife  species?    X   

c.  Require  removal  of  substantial  numbers 

of  mature,  scenic  trees?    X   


The  project  block  and  a  majority  of  the  surrounding  land  uses,  with  an  exception  of  the  yards  at 
adjacent  residences,  are  developed  and  covered  with  structures  and  impermeable  surfaces. 
Terrestrial  birds  in  the  area  are  limited  to  species  adapted  to  urbanization  and  human  presence 
such  as  English  sparrows,  starlings,  and  Brewer's  blackbirds.  The  urbanized  character  and  lack 
of  suitable  cover  and  food  sources  limit  occurrences  of  terrestrial  mammals  to  those  species 
adapted  to  urban  environments.  These  include  Norway  rats,  house  mice,  meadow  mice,  and 
gophers,  in  addition  to  domestic  and  feral  cats  and  dogs.  None  of  these  species  are  rare  or 
endangered. 

No  landscaped  trees  would  be  removed  for  the  project.  However,  because  the  project  site  is  in  a 
developed  urban  area  and  is  almost  completely  covered  by  structures  and  impervious  surfaces, 
development  of  the  site  would  not  affect  any  other  plants  or  possible  animal  habitats.  No  rare, 
threatened,  or  endangered  species  would  be  affected  by  the  project.  Biological  effects  will  not  be 
further  addressed  in  the  EIR. 
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9.     Geology/Topographv  -  Could  the  Project: 


Yes    No  Discussed 


a. 


Expose  people  or  structures  to  major 
geologic  hazards  (slides,  subsidence, 
erosion  and  liquefaction)? 


X 


X 


b. 


Change  substantially  the  topography 
or  any  unique  geologic  or  physical 
features  of  the  site? 


X 


The  elevation  of  the  project  block  varies  from  about  23.6  feet  (at  the  intersection  of  20th  and 
Bryant  Streets)  to  about  32  feet  (at  the  intersection  of  19th  and  York  Streets),  San  Francisco  City 
Datum  (SFD).  The  elevation  at  the  intersection  of  19th  and  Bryant  Streets  is  26  feet  and  the 
intersection  of  20th  and  York  Streets  is  3 1 .4  feet. 

Maps  in  the  General  Plan  indicate  areas  in  which  one  or  more  geologic  hazards  exist.  The 
project  site  is  located  in  the  following  Seismic  Hazards  Study  Zones  -  Areas  of  Liquefaction 
Potential,  Potential  Inundation  by  Tsunamis,  Potential  Inundation  Due  to  Reservoir  Failure.  In 
addition,  the  site  is  likely  to  experience  violent  groundshaking  during  a  large  earthquake  on  one 
of  the  nearby  faults. 

A  preliminary  geotechnical  investigation  was  conducted  for  the  project  site.13  The  preliminary 
Geotechnical  Investigation  found  that  the  site  is  suitable  for  development  provided  that  the 
recommendations  included  in  the  report  are  incorporated  into  the  design  and  construction  of  the 
proposed  development.  Specific  recommendations  include:  If  the  results  of  future  geotechnical 
investigations  indicate  the  fill  can  support  load  without  erratic  and  unpredictable  settlement,  a 
mat  foundation  may  be  used.  The  design  of  the  foundation  system  would  be  based  on  the  results 
of  the  geotechnical  investigation.14  The  project  sponsor  has  agreed  to  follow  the  final 
geotechnical  investigation's  recommendations  in  constructing  the  project. 

The  final  building  plans  will  be  reviewed  by  the  Department  of  Building  Inspection  (DBI).  In 
reviewing  building  plans,  the  DBI  refers  to  a  variety  of  information  sources  to  determine  existing 


13  Subsurface  Consultants,  Inc.,  Preliminary  Geotechnical  Investigation,  Bryant  Square  Project,  19th,  Bryant,  20th, 
and  York  Streets  (Block  4080),  San  Francisco,  California,  September  1998. 

14  Rudolph,  R.  William,  Geotechnical  Engineer,  Subsurface  Consultants,  Inc.,  telephone  conversation  with  Sally 
Maxwell,  principal,  Maxwell  &  Associates,  July  22,  1999.  Mr.  Rudolf  stated  that  a  mat  foundation  would  be 
used  for  construction  of  the  proposed  project. 
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hazards  and  assess  requirements  for  mitigation.  Sources  reviewed  include  maps  of  Special 
Geologic  Study  Areas  as  well  as  the  building  inspectors'  working  knowledge  of  areas  of  special 
geologic  concern.  The  above  referenced  geotechnical  investigation  will  be  available  for  use  by 
the  DBI  during  its  review  of  building  permits  for  the  site.  Also,  DBI  could  require  that 
additional  site-specific  soils  report(s)  be  prepared  in  conjunction  with  permit  applications,  as 
needed.  Geologic  and  seismic  concerns  will  not  be  further  addressed  in  the  EIR. 


10.      Water  -  Could  the  Project:  Yes       No  Discussed 

a.        Substantially  degrade  water  quality, 

or  contaminate  a  public  water  supply?    X   


Substantially  degrade  or  deplete  ground 
water  resources,  or  interfere  substantially 

with  ground  water  recharge?    X  _X_ 

Cause  substantial  flooding,  erosion  or 

siltation?  •  X 


The  proposed  project  site  is  currently  covered  with  several  buildings  and  impervious  surfaces. 
The  proposed  project  would  not  change  these  conditions.  Thus,  no  water  quality  impacts  would 
occur  as  a  result  of  project  implementation.  The  project  would  not  alter  the  drainage  pattern  of 
the  site.  Site  runoff  would  continue  to  drain  into  the  City^s  combined  sanitary  and  storm 
drainage.  The  project  would  not  affect  water  quality  or  the  public  water  supply.  The  project 
would  not  result  in  additional  flooding,  erosion,  or  siltation. 

The  potential  to  expose  people  to  groundwater  contamination  hazards  during  project  construction  is 
discussed  under  12.  Hazards,  below.  No  further  analysis  of  water  resources  is  required  in  the  EIR. 


11.      Energy/Natural  Resources  -  Could  the  Project:  Yes     No  Discussed 

a.  Encourage  activities  which  result  in 
the  use  of  large  amounts  of  fuel,  water, 

or  energy,  or  use  these  in  a  wasteful  manner?    X  X 

b.  Have  a  substantial  effect  on  the  potential 
use,  extraction,  or  depletion  of  a  natural 

resource?  X   
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Upon  project  implementation,  energy  consumption  would  be  greater  than  the  amount  currently 
consumed  at  the  site.  However,  the  project  would  be  required  to  comply  with  energy 
performance  standards  of  Title  24  of  the  California  Code  of  Regulations  and  thus  would  not  use 
energy  in  a  wasteful  manner.  The  proposed  project  would  consume  energy  in  the  form  of 
electricity,  natural  gas,  and  fuel  (gasoline  and  diesel).  The  project  would  not  generate  a 
substantial  increase  in  demand  upon  existing  sources  of  energy,  or  require  the  development  of 
new  sources  of  energy.  No  further  analysis  of  energy  will  be  included  in  the  EIR. 

12.      Hazards  -  Could  the  Project:  Yes       No  Discussed 

a.  Create  a  potential  public  health 
hazard  or  involve  the  use,  production 
or  disposal  of  materials  which  pose  a 
hazard  to  people  or  animal  or  plant 

populations  in  the  area  affected?    X  X 

b.  Interfere  with  emergency  response  plans 

or  emergency  evacuation  plans?    X  X 

c.  Create  a  potentially  substantial  fire 

hazard?  X  . 


Existing  Hazardous  Materials  in  Soil  and  Groundwater 

Hazardous  materials  or  petroleum  products  could  potentially  be  present  in  the  soil  or 
groundwater  at  the  project  site  as  a  result  of  past  site  activities  or  migration  to  the  site  from  off- 
site  sources.  The  presence  of  hazardous  materials  or  petroleum  products  may  require  special 
handling  of  the  soil  and  groundwater  produced  during  construction.  This  section  summarizes  the 
potential  presence  of  these  materials  and  the  legally  required  measures  that  would  be 
implemented  if  they  are  present. 

Review  of  historic  records  indicates  that  the  project  area  has  been  used  for  a  variety  of 
industrial/commercial  uses  since  the  late  1800's  and  was  built  to  its  current  configuration  by  the 
1960s.15  Businesses  which  may  have  involved  the  use  of  hazardous  materials  include: 

15  William  Dubovsky  Environmental,  Phase  I  Environmental  Site  Assessment  at  Block  4080,  San  Francisco, 
California.  September  4,  1997. 
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■  a  woolen  manufacturing  company, 

■  a  plaster-of-paris  letter  factory, 

■  a  dyeing  and  cleaning  works, 

■  a  laundry, 

■  a  radio  company,  and 

■  a  woodworking  facility. 

In  addition,  three  underground  storage  tanks  (USTs)  were  previously  located  within  or  adjacent 
to  the  proposed  project  site  at  2747  19th  Street,  720  York  Street,  and  2850  20th  Street.  The 
removal  of  these  USTs  and  the  quality  of  soil  and  groundwater  quality  remaining  in  place  is 
described  below. 

As  part  of  a  Phase  I  Environmental  Site  Assessment  conducted  in  1997,  regulatory  agency 
databases  were  reviewed  to  identify  potential  environmental  cases  that  could  affect  soil  or 
groundwater  quality  at  the  proposed  project  site.16  These  include  sites  where  contamination  is 
either  suspected  or  confirmed  by  the  regulatory  agencies.  In  general,  sites  with  documented  soil 
contamination  would  not  be  expected  to  affect  soil  quality  within  the  project  boundaries,  unless 
the  contamination  extends  on  to  the  property. 

Groundwater  plumes  originating  outside  the  project  boundaries  can  migrate  over  long  distances 
and  could  potentially  affect  groundwater  quality  at  the  project  site.  Depending  on  the 
concentrations  present,  the  chemicals  present  in  the  groundwater  could  cause  a  health  risk  to  site 
occupants  or  require  special  handling  requirements  for  any  groundwater  produced  during  normal 
site  construction  and  operations,  such  as  dewatering.  Those  sites  located  in  an  upgradient 
direction  would  be  considered  to  have  the  greatest  potential  to  affect  the  proposed  project  site 
because  plumes  could  migrate  towards  the  proposed  project  site. 

The  groundwater  flow  direction  indicated  in  the  vicinity  of  the  proposed  project  site  is  toward  the 
northwest.1718  The  database  review  conducted  for  the  Phase  I  Environmental  Site  Assessment 


16  William  Dubovsky  Environmental,  1997. 

17  McCulley  Frick  &  Gilman,  Inc.,  Preliminary  Soil  and  Groundwater  Investigation  Report,  Moore  Earth  Inc.,  720 
(750)  York  Street,  San  Francisco,  California,  December  24,  1997b. 
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did  not  identify  any  environmental  cases  upgradient  of  the  proposed  project  site  within  a  lA  mile 
radius.  Therefore,  no  off-site  sources  of  hazardous  materials  or  petroleum  products  have  been 
identified. 

Previous  investigations  conducted  within  the  proposed  project  site  include  sampling  in  support  of 
removal/closure  activities  at  the  three  UST  sites  located  within  or  near  the  project  area  as  well  as 
an  environmental  investigation  conducted  for  the  proposed  project.  The  following  sections 
describe  the  soil  and  groundwater  quality  within  the  proposed  project  site  on  the  basis  of 
analytical  results  for  each  of  these  activities. 

2747  19th  Street.  A  1,500-gallon  heating  oil  UST  was  removed  from  this  site,  located  within  the 
proposed  project  boundaries,  in  February  1997.  Total  petroleum  hydrocarbons  such  as  diesel, 
benzene,  toluene,  ethylbenzene,  and  xylenes  were  not  detected  in  the  two  soil  samples  collected 
from  the  UST  excavation  following  removal  of  the  tank.19  On  the  basis  of  these  analytical 
results,  no  further  work  was  required,  and  the  San  Francisco  Department  of  Public  Health 
granted  closure  of  the  underground  storage  tank  case. 

2850  20th  Street.  A  1,500-gallon  heating  oil  UST  was  removed  from  this  site,  located  within  the 
proposed  project  boundaries,  in  September  1997.  Total  petroleum  hydrocarbons  such  as  diesel, 
benzene,  toluene,  ethylbenzene,  and  xylenes  were  not  detected  in  the  two  soil  samples  collected 
from  the  UST  excavation  following  removal  of  the  tank.20  On  the  basis  of  these  analytical  results, 
no  further  work  was  required,  and  the  San  Francisco  Department  of  Public  Health  issued  a  notice 
of  completion  for  the  UST  removal.21 


18  The  inferred  groundwater  flow  identified  in  the  Phase  I  Environmental  Assessment  was  toward  the  west. 
However,  a  groundwater  quality  investigation  was  subsequently  conducted  for  the  leaking  underground  storage 
tank  site  at  720  York  Street  and  the  observed  groundwater  flow  was  toward  the  northwest.  The  conclusions 
presented  in  this  initial  study  take  into  consideration  the  observed  groundwater  flow  direction  and  may  differ 
from  the  Phase  I  Environmental  Assessment  for  this  reason. 

19  Golden  Gate  Tank  Removal,  Tank  Closure  Report,  2747  19th  Street,  San  Francisco,  California,  March  3,  1997a. 

20  Golden  Gate  Tank  Removal,  Tank  Closure  Report,  2850  2ffh  Street,  San  Francisco,  California,  September  15, 
1997c. 

21  City  and  County  of  San  Francisco,  Department  of  Public  Health,  Notice  of  Completion,  Underground  Storage 
Tank  Removal,  November  7,  1997b. 
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720  York  Street.  This  site  is  located  along  York  Street,  adjacent  to  the  existing  live/work  space 
and  outside  of  the  proposed  project  boundaries.  A  550-gallon  heating  gasoline  UST  was 
removed  from  this  site  in  February  1997.  Total  petroleum  hydrocarbons  (gasoline)  was  detected 
at  a  maximum  concentration  of  2,200  milligrams  per  kilogram  in  a  soil  sample  from  beneath  the 
UST  excavation.  Benzene,  toluene,  ethylbenzene,  and  xylenes  were  also  detected  in  this  soil 
sample,  and  the  concentration  of  lead  detected  in  soil  samples  from  beneath  the  excavation  was 
10  milligrams  per  kilogram.  On  the  basis  of  these  analytical  results,  additional  soil  was  removed 
from  the  excavation  and  the  excavation  was  backfilled.  The  maximum  concentration  of  total 
petroleum  hydrocarbons  as  gasoline  detected  in  soil  samples  from  the  final  excavation  bottom 
was  6,200  milligrams  per  kilogram;  ethylbenzene  and  xylenes  were  also  detected  in  this  soil 
sample.22  These  soil  samples  were  all  collected  from  outside  of  the  proposed  project  boundaries. 

An  investigation  was  subsequently  conducted  to  evaluate  soil  and  groundwater  quality  remaining 
in  place  after  the  excavation  was  backfilled.  Two  groundwater  monitoring  wells  were  installed 
within  the  proposed  project  boundary  as  part  of  this  investigation.  Total  petroleum  hydrocarbons 
as  gasoline  and  benzene,  toluene,  and  ethylbenzene  were  not  detected  in  soil  samples  from  the 
16-foot  depth  of  these  borings.  Xylenes  were  detected  at  0.018  milligrams  per  kilogram  in  one 
boring.  In  addition,  total  petroleum  hydrocarbons,  benzene,  toluene,  ethylbenzene,  xylenes, 
MTBE,  and  semivolatile  organic  compounds  were  not  detected  in  groundwater  samples  from 
these  monitoring  wells.  Chloroform  was  detected  at  0.0056  milligrams  per  liter  in  the 
groundwater  sample  from  one  monitoring  well.  A  sheen  was  observed  on  the  groundwater 
surface  in  one  monitoring  well,  and  a  mothball  odor  was  also  noted. 

Three  borings  were  also  installed  near  the  former  UST  location  (outside  of  the  proposed  project 
boundaries)  as  part  of  this  investigation.  Soil  samples  from  these  borings  contained  total 
petroleum  hydrocarbons  as  gasoline  at  a  maximum  concentration  of  5,500  milligrams  per 
kilogram,  and  ethylbenzene  and  xylenes  were  also  identified.23  A  groundwater  monitoring  well 
was  installed  in  one  of  the  borings  and  total  petroleum  hydrocarbons  as  gasoline  detected  in  the 
groundwater  was  23  milligrams  per  liter.  Ethylbenzene  and  xylenes  were  also  identified  in  the 


Golden  Gate  Tank  Removal,  Tank  Closure  Report,  720  York  Street,  San  Francisco,  California,  March  31, 
1997b. 

McCulley  Frick  &  Gilman,  Inc.,  Preliminary  Report  of  Findings,  Site  Investigation/Remediation  Scenarios  and 
Cost  Estimates,  Former  Gasoline  Underground  Storage  Tank,  720  York  Street,  San  Francisco,  California, 
December  10,  1997a. 
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groundwater  sample  from  this  monitoring  well.  MTBE  was  not  identified  in  any  of  the  soil  or 
groundwater  samples  analyzed  as  part  of  the  overexcavation  activities  or  soil  and  groundwater 
quality  investigation.24 

A  soil  and  groundwater  quality  investigation  was  conducted  for  the  proposed  project  in  August 
1998.25  This  investigation  included  the  installation  of  five  soil  borings  within  the  proposed 
project  site,  with  the  laboratory  analysis  of  soil  and  groundwater  samples  from  each  boring. 
Total  extractable  petroleum  hydrocarbons  such  as  diesel  was  detected  at  17  milligrams  per 
kilogram  and  total  extractable  petroleum  hydrocarbons  as  oil  was  detected  at  230  milligrams  per 
kilogram  in  the  13  to  14  foot  depth  from  one  boring  located  near  the  previous  UST  at  2850  20th 
Street.  Total  petroleum  hydrocarbons  were  not  identified  in  the  soil  samples  from  the  remaining 
four  borings.  Freon  113,  a  volatile  organic  compound  was  detected  in  the  soil  sample  analyzed 
from  each  boring  at  concentrations  ranging  from  3.8  to  4.4  milligrams  per  kilogram.  The  source 
of  the  Freon  113  is  not  known.  Tmetals  concentrations  detected  in  the  soil  samples  from  these 
borings  did  not  exceed  California  regulatory  criteria  for  the  classification  as  a  hazardous  waste. 

Groundwater  was  encountered  at  14  to  19  feet  below  ground  surface  during  this  investigation. 
Total  extractable  petroleum  hydrocarbons  as  diesel  was  identified  in  groundwater  samples  from 
each  of  the  borings  at  concentrations  ranging  from  0.091  to  0.16  milligrams  per  liter  and  total 
extractable  hydrocarbons  as  oil  was  identified  in  three  of  the  groundwater  samples  at 
concentrations  ranging  from  0.3  to  0.47  milligrams  per  liter.  Chloroform  was  also  detected  at 
0.0048  milligrams  per  liter  in  one  groundwater  sample. 

The  San  Francisco  Department  of  Public  Health  Local  Oversight  Program  has  reviewed  available 
information  regarding  the  status  of  site  investigation  and  remedial  actions  for  the  underground 
storage  tank.  In  a  letter  to  the  project  sponsor,  the  Health  Department  states:  "Based  upon  the 
available  information  and  with  the  provision  that  the  information  provided  to  this  agency  was 


McCulley  Frick  &  Gilman,  Inc.,  1997a. 

Subsurface  Consultants,  Inc.,  Results  of  Environmental  Testing,  Soil  and  Groundwater,  Bryant  Square  Project, 
19th,  Bryant,  20th,  and  York  Streets  (Block  4080),  San  Francisco,  California,  October  5,  1998. 
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accurate  and  representative  of  site  conditions,  no  further  investigative  and/or  remedial  action 
related  to  the  underground  tank  release  is  required.26 

Impacts  Related  to  Presence  of  Hazardous  Materials  in  the  Soil  and  Groundwater 

During  construction  of  the  proposed  project,  construction  workers  and  the  public  could  be 
exposed  to  hazardous  materials  or  petroleum  products  present  in  the  soil  and  groundwater, 
particularly  during  excavation  and  dewatering  activities.  These  materials  could  also  be  released 
to  the  environment.  However,  hazardous  materials  and  public  health  regulations  are  well 
established  to  govern  the  investigation  and  handling  of  these  materials  to  protect  public  health 
and  the  environment.  These  measures,  described  below,  would  reduce  potential  risks  to 
construction  workers,  the  public,  and  the  environment. 

Petroleum  hydrocarbons  and  volatile  organic  compounds  have  been  detected  in  the  soil  and 
groundwater  within  the  proposed  project  site  although  a  specific  source  of  these  chemicals  has 
not  been  identified.  Detection  of  these  substances  would  normally  require  notification  of  the  San 
Francisco  Department  of  Public  Health  Local  Oversight  Program  to  identify  the  appropriate 
actions  needed  to  address  the  presence  of  hazardous  materials  or  petroleum  products.  On  the 
basis  of  this,  the  following  measures  are  included  as  part  of  the  proposed  project  to  address  the 
presence  of  petroleum  hydrocarbons  and  volatile  organic  compounds: 

■  The  project  sponsor  would  ensure  that  a  copy  of  the  report  prepared  for  the  environmental 
investigation  of  the  proposed  project  site  (Subsurface  Consultants,  1998)  is  submitted  to  the 
San  Francisco  Department  of  Public  Health  Local  Oversight  Program  with  a  description  of 
the  proposed  construction  plans  to  identify  any  need  for  further  investigation  as  well  as 
special  handling  requirements  for  any  soil  or  groundwater  disturbed  during  construction. 

Depending  on  the  Local  Oversight  Program  requirements,  preparation  of  a  risk  evaluation 
and  a  remediation  plan  could  be  required  for  the  proposed  project.  The  risk  evaluation  would 
identify  acceptable  levels  of  each  chemical  in  the  soil  and  groundwater  based  on  the  future 
use  of  the  site.  The  remediation  plan  would  typically  include  an  assessment  of  the  type  of 
chemicals  encountered,  characterization  of  the  extent  of  affected  soil/and  or  groundwater, 


Cherie  McCaulou,  Project  Director,  City  and  County  of  San  Francisco,  Department  of  Public  Health, 
Environmental  Health  Management,  letter  to  Ms.  Sharon  Lee  Polledri,  SKS  Investments  LLC,  June  6,  1999. 
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methods  that  are  planned  to  remediate  the  site,  and  sampling  that  shall  be  conducted  to 
demonstrate  appropriate  remediation  of  the  affected  soil  and/or  groundwater  for  the 
anticipated  land  use.  The  project  sponsor  would  coordinate  with  the  appropriate  regulatory 
agencies  and  comply  with  applicable  regulations  as  necessary  for  each  of  these  activities  to 
ensure  that  public  health  and  safety  are  protected. 

■  The  Phase  I  Environmental  Site  Assessment  conducted  for  the  proposed  project  area  did  not 
include  a  detailed  inventory  or  inspection  of  existing  tenants  and  their  use  of  hazardous 
materials  or  petroleum  products  to  evaluate  environmental  conditions  where  these  materials 
are  used.  Measures  to  address  this  are  identified  under  Current  Land  Uses  Associated  with 
Hazardous  Materials,  below.  In  addition,  the  project  sponsor  would  ensure  that  construction 
workers  are  alerted  to  the  potential  signs  of  previously  unidentified  hazardous  materials  or 
petroleum  products  that  could  be  encountered  during  excavation  and  construction  including 
stained  soil,  odors,  and  excavation  of  previously  unidentified  structures  including  USTs.  If 
previously  unidentified  hazardous  materials  or  petroleum  products  are  encountered,  sampling 
would  be  conducted  to  identify  the  chemicals  present  and  it  would  be  necessary  to  notify  the 
regulatory  agencies.  The  procedures  described  above  would  be  followed  for  risk  evaluation 
and  remediation  of  any  substances  identified.  With  the  implementation  of  these  measures, 
impacts  related  to  the  current  use  of  hazardous  materials  or  substances  would  not  be  expected 
to  be  significant. 

In  compliance  with  applicable  federal  Occupational  Safety  and  Health  Administration  (OSHA) 
and  Cal/OSHA  regulations,  the  project  sponsor  would  require  the  construction  contractor  to 
prepare  a  site-specific  Safety  and  Health  Plan  (SHP).  The  plan  would  be  reviewed  by  the  San 
Francisco  Department  of  Public  Health  prior  to  construction.  The  Safety  and  Health  Plan  would 
include  provisions  for  responding  to  unknown  site  conditions  that  could  be  encountered  during 
construction.  This  has  been  added  as  Mitigation  Measure  4,  below,  page  43. 

Off-site  disposal  at  a  permitted  facility  would  likely  be  required  for  soil  excavated  for  the 
construction  of  underground  parking.  If  required,  the  project  sponsor  shall  ensure  that  a  Soil 
Management  Plan  is  prepared  to  identify  measures  for  the  handling  of  soil  produced  during 
excavation,  to  control  dust  and  runoff  during  construction,  and  to  characterize  soil  for  off-site 
disposal  purposes.  To  minimize  potential  public  health  impacts  associated  with  exposure  to 
respirable  nuisance  dust,  including  impacts  to  sensitive  receptors,  dust  control  measures  have  been 
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included  in  the  mitigation  measures  for  air  quality  to  minimize  the  potential  public  health  impact 
associated  with  dust  emissions  and  air  quality  pollutants.  (See  also  Mitigation  Measure  3,  page  42.) 

The  project  sponsor  would  obtain  a  permit  for  discharge  of  groundwater  produced  during 
construction  dewatering  to  the  City's  combined  storm  and  sanitary  sewer  from  the  San  Francisco 
Department  of  Public  Works  (SFDPW)  in  accordance  with  the  City's  Industrial  Waste 
Ordinance  {Public  Works  Code,  Article  4.1).  Based  on  existing  sampling,  this  groundwater  may 
contain  petroleum  hydrocarbons  and  chloroform.  In  addition,  petroleum  hydrocarbons, 
ethylbenzene,  and  xylenes  have  been  identified  in  the  groundwater  at  720  York  Street,  adjacent 
to  the  proposed  project  site.  Dewatering  of  the  proposed  project  site  could  cause  migration  of 
these  chemicals  onto  the  proposed  project  site. 

If  the  groundwater  contains  chemical  concentrations  in  excess  of  the  required  discharge  criteria, 
pre-treatment  would  be  required.  If  standards  cannot  be  met  with  on-site  treatment,  off-site 
disposal  by  a  certified  waste  hauler  would  be  required. 

The  project  sponsor  would  ensure  that  from  the  time  that  ground  surfaces  are  exposed  until  the 
time  that  all  excavation  activities  have  been  completed,  a  fence  is  erected  around  the  area  where 
chemicals  have  been  identified  in  the  soil  and  site  access  is  restricted  to  necessary  personnel. 
Warning  signs  prohibiting  access  by  the  general  public  onto  the  project  site  would  be  posted  at 
all  construction  access  points.  Access  would  be  limited  to  authorized  personnel  only. 

Hazardous  Building  Materials 

The  building  at  2101  Bryant  Street  is  planned  for  renovation  as  part  of  the  proposed  project  and 
the  building  at  2121  Bryant  Street,  metal  shed  behind  this  building,  and  wood  building  located  at 
the  corner  of  York  and  19th  Streets  would  be  demolished.  Hazardous  building  materials 
including  asbestos,  electrical  equipment  such  as  transformers  and  fluorescent  light  ballasts  that 
contain  polychlorinated  biphenyls  (PCBs),  fluorescent  lights  containing  mercury  vapors,  and 
lead-based  paints  could  be  present  in  these  buildings.  Unless  properly  abated  prior  to  renovation 
or  construction,  these  materials  would  present  potential  health  risks  to  site  workers  and  the 
public.  Once  removed,  these  materials  would  also  require  special  disposal  procedures. 
However,  public  health  regulations  are  well  established  to  govern  the  abatement  and  disposal  of 
these  materials.  The  handling  and  disposal  of  any  potentially  hazardous  building  materials  will 
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be  included  in  the  Safety  and  Health  Plan  prepared  for  the  project.  These  measures  would 
reduce  potential  risks  to  construction  workers,  the  public,  and  the  environment. 

Accessible  portions  of  the  buildings  located  at  2101  and  2121  Bryant  Street  were  surveyed  for 
asbestos,  lead-based  paint,  and  PCBs  in  1998.27  28  The  following  is  a  summary  of  the  results  of 
the  survey: 

Asbestos  was  not  detected  in  any  of  the  samples  analyzed  as  part  of  the  survey.  However,  vinyl 
floor  tiles  at  Sierra  Pacific  Casting  at  2101  Bryant  Street  and  floor  tiles,  linoleum,  and  carpet 
mastic  on  the  2nd  and  3rd  floors  of  both  2101  and  2121  Bryant  Street  are  assumed  to  be  asbestos- 
containing  materials.  These  materials  were  not  accessible  for  sampling  at  the  time  of  the  survey, 
but  would  need  to  be  sampled  prior  to  activities  which  would  disturb  them  to  confirm  whether 
asbestos-containing  materials  are  present.  Currently  these  materials  are  in  generally  good 
condition  and  do  not  pose  an  environmental  or  health  and  safety  concern. 

Lead-based  paint  was  identified  in  the  green  paint  of  the  interior  stairwell  and  2nd  floor  window 
sill  of  2121  Bryant  Street;  the  white  paint  on  the  third  floor  brick  ledge  of  2101  Bryant  Street; 
and  silver  paint  on  the  roof  of  2101  Bryant  Street. 

Polychlorinated  biphenyls  (PCB)  were  not  detected  in  the  window  sealants  sampled.  In  addition, 
no  potential  PCB-containing  items  were  observed  at  the  proposed  project  site  during  inspections 
made  for  the  Phase  I  Environmental  Site  Assessment.29 

If  hazardous  building  materials  were  to  remain  in  existing  buildings,  these  materials  could  cause 
adverse  health  impacts  to  construction  workers  during  demolition  or  renovation  and  possibly  to 
future  building  occupants  if  left  in  place.  The  public  could  be  exposed  to  these  materials  if 
appropriate  abatements  were  not  performed  prior  to  demolition  or  renovation  or  if  proper 
management  procedures  were  not  implemented  for  hazardous  materials  that  would  be  left  in 


Only  the  unoccupied  portions  of  these  buildings  could  be  inspected  at  the  time  of  the  survey.  Many  portions  of 
the  buildings  were  occupied,  and  therefore  not  inspected. 

Hygienetics  Environmental  Asbestos,  Lead  Based  Paint  &  Polychlorinated  Biphenol  (sic)  Survey  Report. 
Property  at:  Bryant  Square,  2100  Bryant  Street,  San  Francisco,  California,  March,  1998. 

William  Dubovsky  Environmental,  1997. 
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place.  Soil  around  a  structure  could  also  become  contaminated  by  hazardous  building  materials 
if  these  materials  were  released  to  the  environment. 

The  sampling  conducted  for  the  hazardous  building  materials  survey  at  2101  and  2121  Bryant 
Street  was  nondestructive  in  nature.  Destructive  sampling  would  be  required  to  more  fully 
evaluate  the  potential  presence  of  hazardous  materials  prior  to  any  demolition  or  extensive 
renovations.  In  addition,  the  shed  behind  2121  Bryant  Street  and  the  building  located  at  the 
corner  of  York  and  19th  streets  as  well  as  the  inaccessible  areas  of  the  buildings  at  2101  and  2121 
Bryant  Street  were  not  surveyed  for  hazardous  building  materials.  The  Safety  and  Health  Plan 
would  determine  whether  more  extensive  sampling  is  required  for  2101  and  2121  Bryant  Street 
and  whether  hazardous  building  materials  surveys  are  necessary  for  the  inaccessible  areas  of  the 
these  buildings  as  well  as  the  two  buildings  that  have  not  been  surveyed  prior  to  demolition  or 
extensive  renovation.  Hazardous  building  materials  that  would  be  surveyed  include,  at  a 
minimum,  asbestos-containing  materials,  lead-based  paint,  PCB-containing  electrical  equipment, 
and  fluorescent  light  tubes. 

Lead-based  paint  identified  at  2101  and  2121  Bryant  Street,  as  well  as  any  additional  hazardous 
building  materials  identified  by  further  sampling  or  surveys,  would  be  properly  abated  and  disposed 
of  prior  to  demolition  or  renovation  in  accordance  with  the  Safety  and  Health  Plan.  The  key 
applicable  regulations  pertaining  to  the  abatement  of  hazardous  building  materials  include  the 
federal  Occupational  Safety  and  Health  Administration  (OSHA),  Cal/OSHA,  Title  22  of  the 
California  Code  of  Regulations,  and  regulations  as  well  as  the  City's  Hazardous  Materials 
Ordinance  and  Chapter  36  of  the  City's  Building  Code. 

Current  Land  Uses  Associated  with  Hazardous  Materials 

Currently  the  project  site  is  used  for  a  variety  of  purposes  including  offices,  clothing 
manufacturing,  retail  sales,  an  automobile  repair  shop,  commercial  bakery,  a  coffee  roasting 
business,  a  roofing  contractor,  and  a  clothing  manufacturer.  Three  of  the  buildings  are  currently 
vacant.  Although  a  thorough  tenant  survey  or  inventory  of  hazardous  materials  within  the 
proposed  project  site  has  not  been  completed,  the  currently  identified  land  uses  which  may 
involve  the  use  of  hazardous  materials  or  petroleum  products  include  the  automotive  repair  shop, 
roofing  contractor,  and  clothing  manufacturer.  In  addition,  1 6  drums  labeled  as  hazardous  waste 
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were  observed  in  the  pedestrian  walkway  adjacent  to  2101  Bryant  Street  in  December  1998. 
These  have  been  removed  since  then.31 

The  database  review  conducted  did  not  identify  any  registered  underground  storage  tanks  within 
the  proposed  project  boundaries.  Thomas  Fetherstone  located  at  720  York  Street  and  R  and  R 
Abeline  located  at  750  York  Street  are  permitted  Small  Quantity  Generators  of  hazardous  waste 
in  accordance  with  RCRA.32  33 

At  locations  where  existing  businesses  handle  or  store  hazardous  materials  or  petroleum 
products,  potential  may  exist  for  encountering  hazardous  materials  or  petroleum  products  during 
construction,  depending  on  current  and  past  management  practices.  Unless  properly  managed, 
these  materials  could  pose  a  potential  health  risk  to  the  construction  workers,  public,  and  the 
environment. 

The  Safety  and  Health  Plan  would  require  that  prior  to  renovation  and  demolition  activities,  a 
complete  inventory  of  tenants  and  the  hazardous  materials  or  petroleum  products  used  by  each 
tenant  is  conducted  to  identify  hazardous  materials  or  petroleum  products  used  within  the 
proposed  project  site.  This  inventory  would  include  a  review  of  any  Hazardous  Materials 
Business  Plans34  and  Risk  Management  and  Prevention  Plans35  for  any  tenant  located  within  the 
proposed  project  boundaries. 


Mary  McDonald,  Orion  Environmental  Associates.  Site  walk  through  in  December  1998. 
Sally  Maxwell,  Principal,  Maxwell  &  Associates.  Site  walk  through  in  July  1999. 

In  accordance  with  the  Resource  Conservation  and  Recovery  Act  (RCRA),  facilities  which  generate  between  100 
kilograms  and  1000  kilograms  of  hazardous  waste  are  considered  small  quantity  generators  of  hazardous  waste 
and  are  required  to  obtain  a  permit  from  the  appropriate  regulatory  agency  for  handling  these  wastes. 

William  Dubovsky  Environmental,  1997. 

A  Hazardous  Materials  Business  Plan  is  a  plan  submitted  to  the  San  Francisco  Department  of  Public  Health.  The 
plan  provides  details  on  the  use  of  hazardous  materials  at  a  facility  and  identifies  where  these  materials  were 
used  and  stored. 

A  Risk  Management  and  Prevention  Plan  is  a  plan  submitted  to  the  San  Francisco  Department  of  Public  Health. 
The  plan  details  the  use  of  any  acutely  hazardous  materials  at  a  site  including  the  processes  that  used  the  acutely 
hazardous  material  and  the  locations  the  material  was  used  or  stored. 
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Any  tenants  vacating  the  site  prior  to  construction  of  the  proposed  project  would  be  required  to 
remove  any  hazardous  materials  or  petroleum  products  and  investigate  the  potential 
environmental  conditions  related  to  any  facilities  or  equipment  that  involve  the  use  of  hazardous 
materials  or  petroleum  products  in  accordance  with  applicable  federal,  state,  and  local 
regulations.  Examples  of  facilities  and  equipment  that  involve  the  use  of  hazardous  materials  or 
petroleum  products  are  hazardous  materials  storage  areas  (including  hazardous  waste  storage 
areas),  hydraulic  lifts,  above  ground  storage  tanks,  and  oil/water  separators.  The  Safety  and 
Health  Plan  would  also  require  that  each  vacated  site  is  inspected  for  indications  of  residual 
hazardous  materials  or  petroleum  products  once  the  tenant  has  left  the  site.  Such  indications  may 
include  abandoned  containers  of  hazardous  materials,  staining  of  soil,  staining  around  floor 
drains,  or  hazardous  material  handling  equipment  left  in  place.  Legally-required  removal  of  any 
hazardous  materials  or  petroleum  products  identified  and  clean  up  of  any  identified 
environmental  conditions  associated  with  these  materials  would  provide  adequate  public  health 
protection,  and  therefore  no  public  health  impacts  related  to  the  current  use  of  hazardous 
materials  would  be  expected. 

Potential  Future  Use  of  Hazardous  Materials 

Future  land  uses  at  the  proposed  project  site  would  include  offices  and  retail  as  well  as  the 
existing  coffee  roastery  and  bakery.  These  land  uses  are  not  expected  to  involve  the  production 
or  use  of  large  amounts  of  hazardous  materials  or  petroleum  products.  However,  potential  future 
use  of  hazardous  materials  or  petroleum  products  can  not  be  ruled  out.  The  use  of  these 
substances  could  result  in  inadvertent  leaks,  spills,  or  other  improper  handling  which  could 
potentially  expose  workers  and  the  public  to  possible  health  hazards. 

The  project  could  create  a  potential  public  health  hazard  through  the  use,  production  or  disposal 
of  hazardous  materials  such  as  Chloroform  and  Freon  113  or  of  petroleum  products.  However, 
legally-required  local,  state,  and  federal  standards  for  the  handling  and  use  of  any  such  material 
would  reduce  potential  public  health  impacts  to  a  less-than-significant  level.  These  standards 
would  be  incorporated  as  part  of  the  proposed  project  during  design,  construction  and  operation. 
Therefore,  potential  impacts  associated  with  the  use,  production  and  disposal  of  hazardous 
materials  require  no  further  study,  and  will  not  be  addressed  in  the  EIR. 
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Emergency  Response  or  Evacuation  Plans 

Emergency  response  or  evacuation  plans  would  not  be  expected  to  be  affected  by  the  proposed 
project  because  the  project  would  not  substantially  increase  the  daytime  population  in  the 
neighborhood.  The  project  would  be  required  to  conform  to  the  Life  Safety  provisions  of  the  San 
Francisco  Building  Code  and  the  Uniform  Building  Code,  replacing  three  buildings  constructed 
prior  to  the  enactment  of  those  code  requirements,  and  therefore  the  project  would  result  in  an 
increased  level  of  public  safety.  A  specific  evacuation  and  emergency  response  plan  would  be 
developed  as  part  of  the  proposed  project.  The  project's  emergency  plan  would  be  coordinated 
with  the  City's  emergency  planning  activities.  These  measures  are  proposed  as  part  of  the 
project,  and  emergency  response  requires  no  further  study.  It  will  not  be  included  in  the  EIR. 

Fire  Hazards 

The  project  would  not  result  in  any  increase  in  fire  hazard  since  there  would  be  no  substantial 
change  in  the  number  of  persons  in  the  project  area.  In  addition,  since  the  project  would  be  built 
to  conform  with  the  most  recent  fire  prevention  and  safety  requirements  of  the  San  Francisco 
Building  Code  and  Uniform  Building  Code,  the  project  would  result  in  increased  fire  safety 
compared  to  the  existing  structures.  Therefore,  fire  hazard  requires  no  further  study  and  will  not 
be  addressed  in  the  EIR. 

13.      Cultural  -  Could  the  Project:  Yes       No  Discussed 

a.  Disrupt  or  adversely  affect  a  prehistoric  or 
historic  archaeological  site  or  a  property 
of  historic  or  cultural  significance  to  a 
community,  ethnic  or  social  group;  or  a 
paleontological  site  except  as  a  part  of  a 

scientific  study?    X  X 

b.  Conflict  with  established  recreational, 
educational,  religious  or  scientific  uses 

of  the  area?  _X_  _X_ 


c.        Conflict  with  the  preservation  of  buildings 
subject  to  the  provisions  of  Article  10  or 
(proposed)  Article  1 1  of  the  City  Planning  Code?    _X 
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ARCHAEOLOGY 


A  technical  report  was  prepared  for  the  project  site  (Allen  G.  Pastron,  Archeo-Tec,  "Archival, 
Cultural  Resources  Evaluation  of  the  Proposed  Bryant  Square  Project,  Located  within  the  Block 
Bounded  by  Bryant,  York,  19th  and  20th  Streets,  City  and  County  of  San  Francisco,  California," 
September  22,  1998.  This  report  is  available  for  public  review  in  Project  File  No.  98.635E  at  the 
San  Francisco  Planning  Department,  1660  Mission  Street. 

In  its  natural  state,  the  project  site  and  its  immediate  surroundings  were  on  a  relatively  level,  low- 
lying  piece  of  ground  at  elevations  ranging  between  25-30  feet  above  mean  sea  level.  The 
project  site  was  surrounded  by  a  series  of  relatively  small  sandy  hills.  Mission  Creek  was  less 
than  one-half  mile  to  the  north  and  west  of  the  project  area,  and  Dolores  Creek  ran  east  to  west 
along  the  line  of  the  present  day  intersection  of  Mission  and  18th  Streets.  The  sandy  soils  of  the 
northern  San  Francisco  peninsula  supported  a  relatively  sparse  covering  of  vegetation,  mainly 
grasses,  scrub  brush  and  occasional  stands  of  oak  and  willow  trees.  A  Native  American 
population  existed  for  thousands  of  years  prior  to  the  arrival  of  the  first  European  explorers  in  the 
late  18th  century. 

The  project  would  entail  excavation  of  a  two-story  underground  garage.  No  prehistoric/ 
protohistoric  cultural  resources  have  been  recorded  within,  or  closely  adjacent  to,  the  project 
area.  However  given  that  (1)  the  documented  presence  of  a  multiplicity  of  relatively  deeply 
buried  prehistoric  deposits  in  the  South  of  Market  region,  and  (2)  the  project  site  and  its 
immediate  surroundings  appear  to  have  been  situated  within  a  generally  favorable  environmental 
setting  for  establishment  of  a  Native  American  settlement,  it  is  possible  that  other  unrecorded 
archaeological  deposits  of  similar,  or  even  earlier  age  may  exist,  perhaps  within,  or  in  close 
proximity  to  the  project  site. 

During  the  Mexican  period,  an  early  1840s  adobe  structure  was  located  within  one  block  of  (and 
perhaps  within)  the  project  block.  Artifacts  associated  with  this  building  may  also  have  been 
deposited  at  one  or  more  locations  with  the  project  block.  Any  structural  remnant  and/or 
associated  features  dating  from  the  first  half  of  the  19th  century  that  might  be  encountered  within 
the  project  area  would  probably  be  deemed  of  historical  significance. 
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Despite  the  growing  population  of  the  Mission  District  during  the  Gold  Rush  era,  no  evidence 
suggests  that  any  development  or  significant  topographic  alteration  took  place  within  the  project 
block. 

At  the  close  of  the  1880s,  the  project  block  was  occupied  by  a  variety  of  structures  containing  the 
facilities  of  the  Golden  Gate  Woolen  Manufacturing  Company,  while  most  of  the  surrounding 
blocks  were  occupied  by  clusters  of  wood-frame  residences.  Land  uses  on  the  block  remained 
the  same  up  to  the  Great  Earthquake  and  Fire  of  1906,  when  the  fire  came  no  closer  to  the  project 
area  than  1 8th  and  Howard  Streets. 

On  the  project  block  in  1914,  the  City  of  Paris  Dyeing  and  Cleaning  Works  occupied  the  corner 
of  20th  and  Bryant  Streets.  The  California  Shade  Cloth  Company  was  located  immediately  to  the 
north  along  Bryant  Street.  The  Delsol  Wine  and  Liquor  Merchants  and  the  Hotel  Owners 
Laundry  Company  occupied  most  of  the  York  Street  frontage.  The  coiners  at  19th  and  Bryant 
Streets  and  at  20th  and  Bryant  Streets  remained  vacant. 

Implementation  of  Mitigation  Measure  5,  page  43,  would  reduce  potentially  significant  adverse 
archaeological  resource  effects  to  a  less-than-significant  level.  This  issue  does  not  need  to  be 
analyzed  further  in  the  EIR. 

HISTORIC  STRUCTURES 

The  structure  at  2101  Bryant  Street  appears  to  be  eligible  for  the  California  Register  of  Historic 
Resources  and  the  building  at  2141-65  Bryant  and  the  adjacent  corrugated  metal  building  do  not 
appear  to  be  eligible  for  the  California  Register.  Potential  effects  of  the  proposed  project  on  the 
historic  character  of  2101  Bryant  Street  will  be  analyzed  in  the  EIR  based  on  the  Secretary  of 
Interior's  Standards  for  Rehabilitation. 

C.       OTHER  Yes     No  Discussed 

Require  approval  of  permits  from 
City  Departments  other  than 
Planning  Department  or  Department  of 
Building  Inspection  or  from  Regional, 

State  or  Federal  Agencies?  X    _X_ 
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The  following  are  the  approval  actions  required  for  the  project:  Planning  Commission 
determination  of  General  Plan  consistency;  Planning  Commission  action  on  the  Conditional 
Use  authorization  under  Section  303  of  the  Planning  Code,  for  the  PUD,  bulk  limit  exceptions, 
and  demolition  of  an  industrial  building  in  the  Industrial  Protection  Zone. 


D.       MITIGATION  MEASURES  Yes       No  N/A 
Discussed 

1 .  If  any  significant  effects  have  been 

identified,  are  there  ways  to  mitigate  them?  X    X_ 

2.  Are  all  mitigation  measures  identified 

above  included  in  the  project?  To  Be  Determined 

The  following  are  mitigation  measures  related  to  topics  determined  to  require  no  further  analysis. 
These  measures  are  agreed  to  by  the  project  sponsor  and  have  become  part  of  the  project. 

1 .     Construction  Noise  Impacts 

■  The  project  sponsor  shall  require  that  the  contractors'  equipment  and  trucks  used  for 
project  construction  utilize  the  best  available  noise  control  techniques  (e.g.,  improved 
exhaust  mufflers,  equipment  redesign,  use  of  intake  silencers,  ducts,  engine  enclosures, 
and  acoustically  attenuating  shields  or  shrouds)  in  order  to  minimize  construction  noise 
impacts.  Prior  to  project  construction,  the  project  sponsor  shall  require  all  construction 
equipment  used  by  the  contractor(s)  (except  for  impact  tools,  pavement  breakers  and 
jackhammers)  to  be  tested  as  part  of  the  environmental  compliance  monitoring  program 
for  enforcement  of  mitigation  measures  to  ensure  that  equipment  noise  does  not  exceed 
80  dBA  at  50  feet. 

■  Stationary  noise  sources  shall  be  located  as  far  from  adjacent  offices  as  possible.  If 
they  must  be  located  near  existing  offices,  they  shall  also  be  enclosed  within  temporary 
sheds. 
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■  The  project  sponsor  shall  require  the  contractor(s)  to  use  hydraulically  or  electrically 
powered  impact  tools  (e.g.,  jack  hammers,  pavement  breakers,  and  rock  drills)  wherever 
possible  to  avoid  noise  associated  with  compressed  air  exhaust  from  pneumatically- 
powered  tools.  However,  where  use  of  pneumatically  powered  tools  is  unavoidable,  an 
exhaust  muffler  on  the  compressed  air  exhaust  would  be  used;  this  muffler  can  lower 
noise  levels  from  the  exhaust  by  up  to  about  10  dBA.  External  jackets  on  the  tools 
themselves  would  be  used  where  feasible,  and  this  could  achieve  a  reduction  of  5  dBA. 

2.  Construction  Truck  Noise 

■  The  project  sponsor  shall  require  that  the  contractor(s)  haul  and  delivery  routes  avoid 
residential  streets  wherever  possible. 

3.  Construction  Air  Quality 

■  The  project  sponsor  shall  require  the  contractor(s)  to  spray  the  project  site  with  water 
during  demolition,  excavation,  and  construction  activities;  spray  unpaved  construction 
areas  with  water  at  least  twice  per  day;  cover  stockpiles  of  soil,  sand,  and  other 
material;  cover  trucks  hauling  debris,  soil,  sand  or  other  such  material;  and  sweep 
surrounding  streets  during  demolition,  excavation,  and  construction  at  least  once  per 
day  to  reduce  particulate  emissions. 

Ordinance  175-91,  passed  by  the  Board  of  Supervisors  on  May  6,  1991,  requires  that 
non-potable  water  be  used  for  dust  control  activities.  Therefore,  the  project  sponsor 
shall  require  that  the  contractors  obtain  reclaimed  water  from  the  Clean  Water  Program 
for  this  purpose. 

■  The  project  sponsor  shall  require  the  project  contractors  to  maintain  and  operate 
construction  equipment  so  as  to  minimize  exhaust  emissions  of  particulates  and  other 
pollutants,  by  such  means  as  a  prohibition  on  idling  motors  when  equipment  is  not  in 
use  or  when  trucks  are  waiting  in  queues,  and  implementation  of  specific  maintenance 
programs  to  reduce  emissions  from  equipment  that  would  be  in  frequent  use  for  much 
of  the  construction  period. 
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4.     Hazardous  Materials 


■  In  compliance  with  applicable  federal  Occupational  Safety  and  Health  Administration 
(OSHA)  and  Cal/OSHA  regulations,  the  project  sponsor  would  require  the  construction 
contractor  to  prepare  a  site-specific  Safety  and  Health  Plan  (SHP).  The  plan  would  be 
reviewed  by  the  San  Francisco  Department  of  Public  Health  prior  to  construction.  The 
Safety  and  Health  Plan  would  include  provisions  for  responding  to  unknown  site 
conditions  that  could  be  encountered  during  construction. 

5.  Cultural 

■  Given  the  location  and  depth  of  excavation  proposed,  and  the  likelihood  that 
archaeological  resources  would  be  encountered  on  the  project  site,  the  project  sponsor 
has  agreed  to  retain  the  services  of  an  archaeologist.  The  archaeologist  would  carry  out 
a  pre-excavation  testing  program  to  better  determine  the  probability  of  finding  cultural 
and  historical  remains.  The  testing  program  would  use  a  series  of  mechanical, 
exploratory  borings  or  trenches  and/or  other  testing  methods  determined  by  the 
archaeologist  to  be  appropriate. 

If,  after  testing,  the  archaeologist  determines  that  no  further  investigations  or 
precautions  are  necessary  to  safeguard  potentially  significant  archaeological  resources, 
the  archaeologist  would  submit  a  written  report  to  the  Environmental  Review  Officer 
(ERO),  with  a  copy  to  the  project  sponsor.  If  the  archaeologist  determines  that  further 
investigations  or  precautions  are  necessary,  he/she  shall  consult  with  the  ERO  and  they 
shall  jointly  determine  what  additional  procedures  are  necessary  to  minimize  potential 
effects  on  archaeological  resources. 

These  additional  mitigation  measures  would  be  implemented  by  the  project  sponsor  and 
might  include  a  program  of  on-site  monitoring  of  all  site  excavation,  during  which  the 
archaeologist  would  record  observations  in  a  permanent  log.  The  monitoring  program, 
whether  or  not  there  are  finds  of  significance,  would  result  in  a  written  report  to  be 
submitted  first  and  directly  to  the  ERO,  with  a  copy  to  the  project  sponsor.  During  the 
monitoring  program,  the  project  sponsor  would  designate  one  individual  on  site  as 
his/her  representative.  This  representative  would  have  the  authority  to  suspend  work  at 
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the  site  to  give  the  archaeologist  time  to  investigate  and  evaluate  archaeological 
resources  should  they  be  encountered. 

Should  evidence  of  cultural  resources  of  potential  significance  be  found  during  the 
monitoring  program,  the  archaeologist  would  immediately  notify  the  Environmental 
Review  Officer  (ERO),  and  the  project  sponsor  would  halt  any  activities  which  the 
archaeologist  and  the  ERO  jointly  determine  could  damage  such  cultural  resources. 
Ground  disturbing  activities  which  might  damage  cultural  resources  would  be 
suspended  for  a  total  maximum  of  four  weeks  over  the  course  of  construction. 

After  notifying  the  ERO,  the  archaeologist  would  prepare  a  written  report  to  be 
submitted  first  and  directly  to  the  ERO,  with  a  copy  to  the  project  sponsor,  which 
would  contain  an  assessment  of  the  potential  significance  of  the  find  and 
recommendations  for  what  measures  should  be  implemented  to  minimize  potential 
effects  on  archaeological  resources.  Based  on  this  report,  the  ERO  would  recommend 
specific  additional  mitigation  measures  to  be  implemented  by  the  project  sponsor. 
These  additional  mitigation  measures  might  include  a  site  security  program,  additional 
on-site  investigations  by  the  archaeologist,  and/or  documentation,  preservation,  and 
recovery  of  cultural  material. 

Finally,  the  archaeologist  would  prepare  a  report  documenting  the  cultural  resources 
that  were  discovered,  an  evaluation  as  to  their  significance,  and  a  description  as  to  how 
any  archaeological  testing,  exploration  and/or  recovery  program  was  conducted. 

Copies  of  all  draft  reports  prepared  according  to  this  mitigation  measure  would  be  sent 
first  and  directly  to  the  ERO  for  review.  Following  approval  by  the  ERO,  copies  of  the 
final  report(s)  would  be  sent  by  the  archaeologist  directly  to  the  President  of  the 
Landmarks  Preservation  Advisory  Board  and  the  California  Archaeological  Site  Survey 
Northwest  Information  Center.  Three  copies  of  the  final  archaeology  report(s)  shall  be 
submitted  to  the  Office  of  Environmental  Review,  accompanied  by  copies  of  the 
transmittals  documenting  its  distribution  to  the  President  of  the  Landmarks  Preservation 
Advisory  Board  and  the  California  Archaeological  Site  Survey  Northwest  Information 
Center. 
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E.  ALTERNATIVES 


The  EIR  will  analyze  alternatives  to  the  project  that  would  reduce  or  eliminate  any  significant 
environmental  effects.  At  a  minimum,  these  alternatives  will  include  a  No  Project  Alternative, 
and  one  scaled-down  build  alternative. 

F.        MANDATORY  FINDINGS  OF  SIGNIFICANCE  Yes       No  Discussed 

1 .  Does  the  project  have  the  potential  to  degrade 
the  quality  of  the  environment,  substantially 
reduce  the  habitat  of  a  fish  or  wildlife 
species,  cause  a  fish  or  wildlife  population  to 
drop  below  self-sustaining  levels,  threaten  to 
eliminate  a  plant  or  animal  community,  reduce 
the  number  or  restrict  the  range  of  a  rare  or 
endangered  plant  or  animal,  or  eliminate 
important  examples  of  the  major  periods 

of  California  history  or  pre-history?    X   

2.  Does  the  project  have  the  potential  to  achieve 
short-term,  to  the  disadvantage  of  long-term, 

environmental  goals?    X   

3.  Does  the  project  have  possible  environmental 
effects  which  are  individually  limited,  but 
cumulatively  considerable?  (Analyze  in  the 
light  of  past  projects,  other  current  projects, 

and  probable  future  projects.)    X   

4.  Would  the  project  cause  substantial  adverse 
effects  on  human  beings,  either  directly  or 

indirectly?    JL_   

All  of  the  items  in  the  Initial  Study  Checklist  have  been  checked  "No"  or  "To  Be  Determined''' 
indicating  that,  upon  evaluation,  staff  has  determined  that  the  proposed  project  could  not  have  a 
significant  adverse  environmental  effect  or  that  further  analysis  will  be  included  in  the  EIR. 
Several  of  the  Initial  Study  Checklist  items  have  also  been  checked  "Discussed,"  indicating  that 
the  Initial  Study  text  includes  discussion  about  that  particular  issue.  For  all  of  the  items  checked 
"No,"  without  discussion,  the  conclusions  regarding  potential  significant  adverse  environmental 
effects  are  based  upon  field  observation,  staff  experience,  and  expertise  on  similar  projects, 
and/or  standard  reference  material  available  within  the  Department,  such  as  the  Department's 


Bryant  Square  \  Initial  Study,  Bryant  Square 


45 


09/02/99 


Transportation  Guidelines  for  Environmental  Review,  or  the  California  Natural  Diversity  Data 
Base  and  maps,  published  by  the  California  Department  of  Fish  and  Game.  For  each  checklist 
item,  the  evaluation  has  considered  the  impacts  of  the  project  both  individually  and  cumulatively. 

G.  ON  THE  BASIS  OF  THIS  INITIAL  STUDY: 

  I  find  the  proposed  project  COULD  NOT  have  a  significant  effect  on  the  environment, 

and  a  NEGATIVE  DECLARATION  will  be  prepared  by  the  Department  of  City 
Planning. 

 I  find  that  although  the  proposed  project  could  have  a  significant  effect  on  the  environment, 

there  WILL  NOT  be  a  significant  effect  in  this  case  because  the  mitigation  measures,  in 
the  discussion  have  been  included  as  part  of  the  proposed  project.  A  NEGATIVE 
DECLARATION  will  be  prepared. 

X      I  find  that  the  proposed  project  MAY  have  a  significant  effect  on  the  environment,  and  an 
ENVIRONMENTAL  IMPACT  REPORT  is  required. 


for  GERALD  G.  GREEN 
Director  of  Planning 

Date:   $dQ7€^%^  ^jjffiffi 
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APPENDIX  B 

INTERSECTION  LEVELS  OF  SERVICE  DEFINITIONS 


Level  of 
Service 

T        A   A        A  • 

Interpretation 

Average 
Stopped  Delay 
Per  Vehicle 
(seconds) 

Reserve 
Capacity 

A 

Uncongested  operations.    All  queues  clear 
in  a  single  signal  cycle.  Little  or  no  minor 
street  delay  at  unsignalized  intersections. 

0.0  0  5.0 

400+ 

B 

Very   light  congestion.      An  occasional 
approach  phase  is  fully  utilized.  Short 
minor  street  traffic  delays  at  unsignalized 
intersections. 

5.1  -  15.0 

300  -  399 

C 

Light  congestion.    Occasional  backups  on 
critical  approaches.    Average  minor  street 
traffic  delays  at  unsignalized  intersections. 

25.1  -  40.0 

200  -  299 

D 

Significant      congestion      on  critical 
approaches,    but    intersection  functional. 
Cars  required  to  wait  through  more  than  one 
signal  cycle  during  short  peaks.   No  long- 
standing queues  formed.  Long  minor  street 
traffic  delays  at  unsignalized  intersections. 

40.1  -  60.0 

100-  199 

n 

Severe  congestion  with  some  long-standing 
queues  on  critical  approaches.  Blockage  of 
intersection  may  occur.  Traffic  queue  may 
block  nearby  upstream  intersections.  Very 
long  minor  street  delays  at  unsignalized 
intersections. 

40.1  -60.0 

0-99 

F 

Total  breakdown;  stop-and-go  operation. 

>60.0 

<0 

Source: 

Transportation  Research  Board,  Highway  Capacity  Manual  Special  Report  209,  1985. 
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EIR  AUTHORS  AND  CONSULTANTS; 
ORGANIZATIONS  AND  PERSONS  CONSULTED 


10.1  EIR  AUTHORS 
Lead  Agency 

San  Francisco  Planning  Department 

1660  Mission  Street,  5th  floor 

San  Francisco,  California  94103-2414 

Environmental  Review  Officer: 

Hillary  Gitelman 

EIR  Coordinator:  Joy  Navarrete 

EIR  Consultants 

Maxwell  &  Associates 
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Berkeley,  Calif.  94710 
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The  Duffey  Company 
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Rebecca  Kohlstrand 
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10.2  PERSONS  CONSULTED 

Project  Sponsors 
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Peter  Pfau 

Dwight  Long 

Mallory  Shure 
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10.0  EIR  Authors  and  Consultants 


Other  City  Agencies 
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Others  Consulted 

Subsurface  Consultants 

3736  Mt.  Diablo  Boulevard,  Suite  200 

Lafayette,  California  94549 

R.  William  Rudolph 

Wayne  Magnusen 
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